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James  J.  Finn 
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Hetch  Hetchy  Project 
Airport  Department 
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66-358 


Call  to  Order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H.  Lap 

Absent:  None 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  minutes  of  the  regular  meeting  of  the  Commission  held 
June  21,  1966,  were  approved.     The  approval  of  the  minutes  of 
the  regular  meeting  held  June  28,  1966,  was  put  over  one  week. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


— RESOLUTION  NO.  66-0341— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  in  total  amount  of  $47 , 690 , 000 ,  from  the  1961 
Municipal  Water  System  Bond  Fund,  to  the  credit  of  the  follow- 
ing appropriations: 

Appropriation  860.050.001,  amount  $44, 34-5,000  to  provide  funds 
for  City's  share  of  the  estimated  cost  of  construction  of  the 
New  Don  Pedro  Dam. 

Appropriation  860.050.002,  amount  S3, 345,000,  to  provide  funds 
required  to  complete  construction  of  the  third  pipeline  across 
San  Joaquin  Valley. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


—RESOLUTION  NO.  66-0542— 

RESOLVED,  That  this  Commission  hereby  approves 
the  terms  and  conditions  and  authorizes  the  issuance  of  the 
following  Airport  Space  or  Use  Permit: 
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Permittee : 


Ramada  Inns 


Use:  (a)  Rights  to  use  certain  zones,  as  designa- 

ted from  time  to  time  and  in  a  manner  as 
stipulated  by  Airport  Manager.  Said  use 
to  be  on  a  non-exclusive  basis. 

(b)  Rights  to  install  at  Permittee's  sole 
cost  and  expense  communications  facilities 
and  signs  at  locations  and  in  a  manner  to 
be  approved  by  Airport  Manager. 

(c)  Vehicles  used  in  this  service  shall 
display  only  such  signing  as  is  approved 
by  Airport  Manager. 

Monthly  Consideration:  8150.00 

Effective  Date:  July  15,  1966 


— RESOLUTION  NO.  66-054-5— 

RESOLVED,  That  this  Commission  approves  amending 
Airport  Space  or  Use  Permit  issued  to  Seaboard  World  Airlines, 
Inc.  under  Public  Utilities  Commission  Resolution  No.  66-0282, 
adopted  April  12,  1966,  to  reflect  the  deletion  of  certain 
rooms,  as  follows,  effective  July  6,  1966. 

Current  $3,14-5.85  mo. 

Plot  1? 
Hangar  C-01 

Rooms  119,  218,  218.1,  218.2  $246.00 
Paved  Area  14-5.75 

$589.75  589.75 

$2,756.10 


—RESOLUTION  NO.  66-0544— 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  American  Airlines,  Inc. 

Space:  Pier  E,  Central  Terminal 

First  Floor 

Room  111  168  square  feet 

(New)  Rooms  109,  HO  505 

Ground  Floor 
Room  19A  567 
Room  19B  510 
Room  49  561 
Room  52 (Gate  45)960 
Room  53  364 
Room  53.1  199 
Room  49.1  214 
Room  51 (Gate  44)960 

4,808  sq.ft.  @.50=  $2,404.00  mo. 
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24,  1963 ,  this  Commission  approves  in  amount  $304,296.00 
expended  by  Lessee,  Texaco,  Inc.,  in  the  building  and  erection 
of  facilities  and  structures  upon  Plot  3-D  located  at  the 
San  Francisco  International  Airport;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  provisions  of 
Section  11,  FIRE  INSURANCE,  of  the  above  lease  this  Commission 
approves  the  amount  of  $170, 520,00  as  adequate  fire  insurance 
coverage  furnished  by  Lessee,  TEXACO,  INC.,  covering  improve- 
ment upon  Plot  3-D. 


— RESOLUTION  NO.  66-0549— 

RESOLVED,  That  in  accordance  with  the  provisions 
of  Article  IV,  paragraph  1  (a),  FIRE  INSURANCE,  of  Hilton 
Hotel  Corporation  lease  dated  April  1,  1958,  this  Commission 
approves  fire  insurance  coverage  in  the  amount  of  $2,768, 514.00. 


—RESOLUTION  NO.  66-0550— 

RESOLVED,  That  this  Commission  hereby  requests 
the  the  Controller's  certification  of  Debit  Modification  of 
Contract,  in  amount  of  $969.00,  under  AD  Contract  No.  401 — 
Alterations  to  Buildings  for  Construction  and  Maintenance 
Base,  Plot  17,  San  Francisco  International  Airport*,  A.  M. 
Hardy  &  Company,  contractor;  to  provide  funds  for  additional 
electrical,  door  and  stairway  work,  all  as  set  forth  and 
described  in  Modification  No.  2. 


—RESOLUTION  NO.  66-0551— 

RESOLVED,  That  this  Commission  hereby  awards  to 
the  lowest  regular  and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  No.  1255  -  Construction  of 
Sanitary  Facilities  at  Millbrae  Yard  to  H.  E.  Rahlmann  Co. 
in  the  lump  sum  amount  of  $9,473.00  and  all  other  bids  for 
the  above  described  work  are  hereby  rejected. 


—RESOLUTION  NO.  66-0552— 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $4,369.34;  approves  Final 
Payment  in  amount  of  $13,639.79,  in  favor  of  Associated 
Pipe  Lines,  Inc.  under  Water  Department  Contract  No.  1238, 
Excavation  and  Repaving  for  Water  Service  Renewals. 


—RESOLUTION  NO.  66-0553— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO;  BURLINGAME-SAN  MATEO  4-H  CLUB 

Permit  to  occupy  a  one  acre  site  of  the  Crystal  Springs 
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Monthly  Consideration:  $2,404-. 00 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that  certain 
Airport  Space  or  Use  Permit  previously  issued  to  above  permittee 
under  authority  of  Resolution  No.  66-0510  adopted  June  21,  1966. 


— RESOLUTION  NO.  66-0545-- 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:     The  United  State  of  America 

U.S.  Army  Engineer  District,  Sacramento 

Space:  Central  Terminal,  First  Floor 

Room  102B  (Portion)  Approx.  40  sq.ft. 

South  Terminal,  First  Floor 

Room  104  (Portion)  Approx.  40  sq.ft. 

Consideration:  SI. 00  for  the  term  of  the  permit 

Effective  Date:  July  1,  1966 


—RESOLUTION  NO.  66-0546— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Airport  Department  funds,  in  total  amount  of 
$18,200.00,  to  provide  funds  to  pay  increased  salaries  and 
related  retirement  costs  to  Fire  Department  personnel  established 
under  Charter  Section  56.2: 

Appropriation 

6.725.900.145  Services  of  Fire  Department  $16,136.00 

6. 725. 800. 000  Retirement-Fire  Department  2 , 064 . 00 

$18,200.00 

—RESOLUTION  NO.  66-0547— 

RESOLVED,  That  this  Commission  hereby  authorizes 
a  member  of  the  Fire  Department  assigned  to  San  Francisco 
International  Airport,  as  designated  by  the  General  Manager 
of  Public  Utilities,  to  travel  to  Chicago  for  the  purpose 
of  inspecting  crash/rescue  equipment  in  use  at  O'Hare  In- 
ternational Airport,  prior  to  preparing  specifications  for 
purchase  of  such  equipment  to  be  used  at  San  Francisco  In- 
ternational Airport. 


—RESOLUTION  NO.  66-0548— 

RESOLVED,  That  in  accordance  with  provisions  of 
Section  12,  EXTENT  OF  INVESTMENT,  of  Lease  dated  September 
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Watershed  northwesterly  of  Crystal  Springs  Dam  for  the  purpose 
of  a  4_h  Club  Farm.     Fee  waived  in  consideration  of  a  non- 
profit organization. 

— RESOLUTION  NO.  66-0554— 

RESOLVED ,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:         CITY  OF  REDWOOD  CITY 

Permit  to  extend  an  18-inch  storm  water  drain  across  a  portion 
of  Hetch  Hetchy  Bay  Division  Pipeline  right  of  way;  said^ 
crossing  being  within  Poplar  Avenue,  Redwood  City,  as  said 
public  street  crosses  the  pipeline  right  of  way.     Fee  waived 
in  consideration  of  a  public  agency. 

--RESOLUTION  NO.  66-0555— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:       CRIPPIN  &  FLYNN 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  Bay  Division  Pipe- 
line right-of-way  being  300  feet  in  length  adjoining  the 
westerly  line  of  Woodside  Road,  Redwood  City  for  parking  and 
landscaping  purposes;  subject  to  a  consideration  of  $100 
per  month  plus  taxes  and  assessments. 

Cancelling  permit  issued  to  Tar  Associates,  Inc.  by  Resolution 
No.  23254-,  dated  September  17,  1963,  covering  occupancy  of 
above  strip  of  land  for  parking. 


—RESOLUTION  NO.  66-0556— 

RESOLVED,  That  the  Revocable  Permit  to  Mrs.  Alfred 
Hauser,  authorized  by  Public  Utilities  Commission  Resolution 
No.  24-104  adopted  July  7,  1964- ,  for  parking  on  a  portion  of 
the  Hetch  Hetchy  right-of-way  at  Hemlock  Street  near  Woodside 
Road  in  Redwood  City,  San  Mateo  County,  as  shown  on  San 
Francisco  Water  Department  Drawing  B-2691,  be  cancelled  as  of 
September  1,  1966, 


—RESOLUTION  NO.  66-0557— 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Public  Utilities  to  execute  an 
Agreement  with  The  Pitometer  Associates,  an  engineering  firm 
that  specializes  in  waste  water  surveys,  with  wide  experience 
in  many  cities  of  the  United  States,  under  which  Agreement 
said  engineering  firm  will  conduct  a  sixth  waste  water  survey 
in  designated  districts  of  San  Francisco,  locate  underground 
leaks  and  other  unaccounted  for  water  in  areas  where  excessive 
waste  is  indicated,  and  will  determine  "C"  values  for  certain 
selected  water  mains. 
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Payment  will  be  based  on  $100.00  per  mile  for  all 
water  mains  included  in  the  waste  water  survey,  'and  work 
performed  solely  for  the  determination  of  MC"  values  in 
selected  mains  shall  be  compensated  at  $12.50  per  engineer 
man  hour  with  total  payment  for  all  services  not  to  exceed 
$20,000.00. 

All  in  accordance  with  an  appropriate  form  of 
Agreement  to  be  entered  into  between  The  Pitometer  Associates 
and  the  Public  Utilities  Commission  through  its  General 
Manager  of  Public  Utilities. 


— RESOLUTION  NO.  66-0558— 

RESOLVED,  That  this  Commission  hereby  authorizes 
rental  adjustment  on  70  acres  of  share  crop  land  for  the  1966 
crop  year  only,  on  that  certain  150-acre  agricultural  and 
share  crop  lease  awarded  to  Robert  Vieux  and  Daniel  Vieux, 
authorized  by  Public  Utilities  Commission  Resolution  No. 
24-346,  adopted  October  6,  1964,  for  a  period  of  five  (5) 
years,  in  the  Sunol  Valley,  Alameda  County,  at  a  minimum 
rental  of  $1000  per  year  or  25%  of  the  hay  crop,  whichever 
is  greater,  and  that  said  adjustment  is  due  to  the  construction 
of  the  Sunol  filtration  plant  pipeline,  in  which  an  area 
covering  70  acres  was  not  available  for  the  planting  of 
crops ,  and 

BE  IT  FURTHER  RESOLVED,  That  the  lessee  be  given 
a  rental  credit  of  $466.90  based  on  $6.67  per  acre  for  the 
unplanted  area. 


— RESOLUTION  NO.  66-0559— 

WHEREAS,  The  San  Francisco  Water  Department  has  a 
22"  main  on  Market  Street  which  serves  as  a  feeder  main  and 
also  as  a  distribution  main  for  the  consumers  on  the  south 
side  of  Market  Street,  which  main  will  interfere  with  the 
construction  of  the  Civic  Center,  Powell  and  Montgomery 
Rapid  Transit  Stations  and  will  require  relocation  by  BARTD 
in  these  station  areas,  and 

WHEREAS,  This  main,  constructed  in  1876  and  still 
functioning  satisfactorily  is  approaching  the  end  of  its 
economic  life  and  is  so  located  as  to  make  only  a  minor 
addition  to  the  supply  capacity  of  the  University  Mound 
system,  and 

WHEREAS,  BARTD  is  willing  to  provide  funds  to  the 
City  in  an  amount  equal  to  the  estimated  cost  of  relocating 
the  22"  main  in  the  station  areas  to  be  used  for  construction 
of  substitute  facilities  should  the  City  desire  to  remove 
this  22"  main  from  Market  Street,  which  amount  is  estimated 
at  $280,170  covering  the  area  from  Second  Street  to  Ninth 
Street ,  and 

WHEREAS,  Such  removal  is  in  conformance  with  the 
Board  of  Supervisors'  resolution  of  policy  recommending 
relocation  of  utilities  off  Market  Street  where  appropriate, 
and  such  removal  will  eliminate  a  maintenance  and  also 
liability  hazard  from  this  important  street,  now,  therefore, 
be  it 
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RESOLVED,  That  this  Commission  authorize  the 
Manager  of  Public  Utilities  to  direct  the  Water  Department 
to  negotiate  a  work  authorization  with  BARTD  in  the  amount 
of  $280,170  as  stations  are  now  designed,  which  will  be 
adjusted  if  station  lengths  are  changed,  such  amount  to  be 
used  for  the  installation  of  a  new  8"  line  on  the  south  side 
of  Market  Street  with  any  residual  monies  to  be  used  toward 
the  replacement  of  lost  system  capacity  in  a  location  off 
Market  Street. 


— RESOLUTION  NO.  66-0560— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  debit  modification  of  contract 
of  Water  Department  Contract  No.  1192,  "Construction  of 
McLaren  Park  Pump  Station,"  S  &  Q  Construction  Company, 
Contractor,  in  the  amount  of  $4, 704. 65,  to  provide  for 
additional  electrical  work  and  fencing  in  order  to  change 
pole  mounted  transformer  bank  to  transformer  pad  installation 
and  grant  thirty  (30)  calendar  days  extension  of  time  to 
complete  subject  contract. 


— RESOLUTION  NO.  66-0561— 

WHEREAS,  This  Commission  by  its  Resolution  No. 
66,0410,  adopted  May  24,  1966,  approved  the  disposition 
of  the  claim  of  Howard  Goldstein  arising  out  of  the  accident 
occurring  on  August  4,  1965,  by  authorizing  payment  to  the 
plaintiff,  Howard  Goldstein,  of  the  sum  of  $1,600.00;  and 

WHEREAS,  The  City  Attorney  as  part  of  the  settle- 
ment of  said  claim  agreed  to  and  recommended  dismissal  with 
prejudice  of  the  cross-complaint  of  the  City  and  County  of 
San  Francisco  against  Mr.  Goldstein  in  Action  No.  561676, 
Superior  Court,  San  Francisco,  California;  now,  therefore, 
be  it 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System,  and  the  City  Attorney,  this  Commission 
hereby  authorizes  the  City  Attorney  to  dismiss  said  cross- 
complaint  against  Mr.  Goldstein. 


—RESOLUTION  NO.  66-0541-MR— 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager  of  the 
Municipal  Railway,  the  General  Claims  Agent  thereof,  and 
the  City  Attorney,  this  Commission  approves  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants 
against  such  funds  as  are  or  will  be  available  in  payment 
of  claims  against  the  Municipal  Railway: 

Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

CC  Henry  Wong  October  5,  1965        $  800.00 
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Litigated  Settlements 


MC  Edward  Burnham 

Donald  K.  Fletcher 

MC  John  J.  Esposito 

TC  Howard  Foster 

SC  Stephen  L.  Magruder 
Maurice  Trenier,  Sr. , 
Guardian  ad  Litem  of 
Maurice  Trenier,  Jr. 

TC  Marshall  A.  Perry  and 
J aye  Perry 

MC  Anita  Saltero 

SC  Yet  Hong  Yee 

Judgment 

MC  Ernest  Caldwell 


February  6,  1964 

February  7,  1964 
December  1,  1965 
April  4,  1964 


July  4,  1964 
March  8,  1963 
July  12,  1963 


October  20,  1962 


1,000.00 
1,000.00 
1,000.00 
900.00 
800.00 


450.00 
4,000.00 

1, 500.00 

1,596.80 


50. 000 . 00* 
$63,046.80 


Appropriation  No.  6.735.804.000  S48,102.92 

»    6.735.804.999  $14,943.88* 


In  reference  to  Resolution  No.  66-0541,  request  for  supple- 
mental appropriation  from  the  1961  Municipal  Water  System 
Bond  Fund,  amounts  of  S44, 345,000  for  City's  share  of  estim- 
ated cost  of  construction  of  the  New  Don  Pedro  Dam,  and 
S3, 345,000  to  complete  construction  of  the  third  pipeline 
across  the  San  Joaquin  Valley  -  Mr.  Carr  stated  to  the 
Commission  that  before  final  action  by  the  Board  of  Super- 
visors, he  recommended  further  review  of  the  relationship 
between  City  and  the  Irrigation  Districts  and  said  it  would 
be  necessary  for  the  Commission  to  have  a  voice  in  the  se- 
lection of  the  project  engineer  on  the  new  Don  Pedro  Dam. 

Accounts  Bureau  Director,  William  J.  Dwyer,  in  response  to  a 
question  from  Commissioner  Stack,  stated  there  is  enough 
money  left  in  the  Bond  Fund  to  complete  all  projects. 


The  supplemental  request  by  the  Airport  Department  for 
S3, 400, 000  for  Runway  28R  Extension  Fill  was  taken  off 
calendar  at  the  request  of  Mr.  Carr.     He  said  he  wished  to 
explore  the  problem  with  Mr.  Bodovitz  and  the  Bay  Conser- 
vation and  Development  Commission. 


Resolution  66-0553  granted  to  the  San  Mateo  4-H  Club 
permission  to  construct  a  corral  on  the  Crystal  Springs 
Watershed.     This  request  said  Water  Department  General 
Manager  and  Chief  Engineer,  Arthur  H.  Frye ,  Jr.,  came  through 


Supervisor  Louis  T.  Chess  of  San  Mateo  County.     This  area  would 
only  be  used  from  June  to  August  of  each  year  to  prepare  sheep 
for  the  livestock  show  held  in  San  Mateo  in  August.  Inasmuch 
as  there  would  be  no  pollution  of  the  lake  -  the  area  is 
1,000  feet  from  the  lake  and  there  is  an  interceptor  ditch  which 
drains  off  the  watershed;  all  manure  will  be  removed  from  the 
property  -  Mr,  Frye  asked  favorable  approval  of  the  request » 


In  explaining  the  contract  with  Pitometer  Associates  for  a  leak 
detection  study  (Resolution  66-0557)  Mr.  Frye  said  the  survey 
would  complete  the  survey,  which  began  in  1961,  of  the  entire 
City  distribution  system.     To  date  the  contract  has  saved  the 
City  some  ^800,000.     The  contract  to  date  has  cost  #85,000. 
Mr.  Frye  said  he  was  thinking  of  requesting  another  contract 
next  year  and  going  back  over  some  of  the  areas  surveyed 
earlier. 

Commissioner  White  asked  Jbr  the  percentage  of  water  not 
being  paid  for  by  consumers  due  to  faulty  meters  which  must 
be  allowed  to  exist  because  the  Commission  has  been  unable  to 
obtain  budgeted  funds  for  their  replacement. 

Mr.  Frye  said  he  did  not  know,  but  it  has  "been  estimated  that 
in  seven  years  with  a  meter  replacement  program,  City  could 
save  about  ^350,000. 

Commissioner  White  asked  that  the  record  show  that  this  issue 
was  raised  in  1966.    Loss  of  revenue  due  to  faulty  meters  and 
lack  of  materials  and  manpower  to  repair  same  and  carry  on  a 
proper  meter  replacement  program  is  not  due  to  dereliction 
of  duty  on  the  part  of  the  Commission.     New  positions  and  funds 
for  materials  were  requested  by  the  Commission  but  deleted  by 
others  from  the  budget. 

Mr.  Carr  pointed  out  that  four  employments  were  requested  in 
the  1966-67  budget  but  were  not  allowed. 

Commissioner  White  said  he  was  calling  attention  to  the 
existence  of  the  problem.     The  Commission  knows  it  exists, 
wishes  to  do  something  about  it,  has  tried,  but  cannot  do 
anything  if  funds  are  not  forthcoming. 

Commissioner  Lapin  asked  if  there  is  a  measure  of  water  losses 
from  point  to  point  within  the  system  and  whether  or  not 
running  accounts  of  such  losses  have  been  kept  over  a  period 
of  time. 

Mr.  Kenneth  Boyd,  Assistant  General  Manager,  Administrative, 
San  Francisco  Water  Department,  explained  that  water  is  measured 
at  the  various  reservoirs  and  to  some  degree  on  the  incoming 
lines.     There  are  to  be  more  meters  to  be  installed  at  the 
county  line.     The  Water  Department,  at  the  City  Distribution 
Division  level,  has  made  several  studies  of  water  meter  require- 
ments, and  that  is  the  reason  why  the  budget  request  for  more 
meter  repairmen    and  servicemen    was  submitted. 

Mr.  Carr  said  some  of  these  problems  will  be  taken  up  with  the 
engineers  to  be  employed  to  conduct  the  water  department  study 
now  authorized* 
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The  agreement  with  BARTD  relative  to  the  location  of  the  22" 
low  pressure  water  main  in  Market  Street  was  explained  "by  Mr. 
Frye.     He  said  "basically  the  agreement  provides  that  BARTD 
will  pay  City  the  cost  of  relocating  the  22"  line  in  each 
of  three  Market  Street  subway  station  areas:  Montgomery, 
Powell  and  Civic  Center.     With  this  money  the  Water  Department 
will  install  an  8"  line  from  approximately  First  Street  to 
Ninth  Street  on  the  south  side  of  Market  Street. 

Commissioner  White  asked  if  the  8"  line  would  provide  enough 
service  for  the  future. 

Mr.  Frye  said  it  would.     He  then  went  on  to  point  out  that 
it  was  hoped  that  in  the  future  most  business  places  on  Market 
Street  could  be  served  water  from  streets  and  alleys  off  of 
Market  Street. 

Communications : 

None 

General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  Carr  commented  on  the  4-5, 000  people  who  passed  through 
the  airport  on  Friday,  July  1,  1966.     Over  the  weekend  150,000 
passengers  passed  through  the  airport.     This,  he  said,  was 
a  new  record. 

May  passenger  volume  at  the  airport  is  up  22.5%  over  last  year 
according  to  Mr.  Carr. 


He  informed  the  Commission  that  staff  was  extremely  busy  pre- 
paring for  presentations  on  the  two  bond  issues  before  the 
Bond  Screening  Committee  on  July  7»  1966.     The  Board  of 
Supervisors1  Finance  Committee  will  have  the  bond  issues  on 
its  Calendar  of  July  13 • 


Mr.  Carr  also  told  the  Commission  that  he  hoped  to  have  an 
engineering  report  on  the  heliport  in  a  few  weeks.     He  will 
recommend  that  the  Commission  retain  J.  H.  Pomeroy  Company 
to  study  the  strength  of  piling  on  the  site  north  of  the 
Ferry  Building.     On  the  heliport  further  discussions  are 
being  had  with  the  FAA. 


He  then  reminded  the  Commission  of  the  special  meeting  to  be 
held  on  July  28,  1966,  at  9:30  a.m.  in  the  South  Terminal 
Building  at  the  Airport  for  purposes  of  discussing  the  Master 
Plan  and  details  of  the  proposed  Bond  Issue. 

Roll  Call: 

Commissioner  Greenberg  asked  about  the  operation  of  the  airport 
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garage  over  the  weekend. 


Airport  General  Manger,  George  P.  Hansen,  explained  that  there 
was  adequate  space  in  the  garage  and  that  parking  stalls  were 
available  in  the  lots  as  well. 

Commissioner  Rousseau  asked  what  St.  Mary's  Square  Garage,  Inc., 
the  airport  garage  lessee,  paid  in  excess  of  the  minimum  of 
$75 » 000  in  the  last  two  months. 

Mr.  Hansen  replied  it  was  well  over  the  minimum  -  $85  or  $95 
thousand.  Mr.  Hansen  estimated  City's  income  at  close  to  $2 
million  per  year  based  on  the  current  rate. 

Commissioner  White  stated  that  the  purpose  of  the  Commission 
is  to  assure  service  to  the  people  who  use  the  San  Francisco 
International  Airport.     He  called  attention  to  the  fact  that 
the  backup  of  cars  for  valet  parking  is  causing  inconvenience 
and  traffic    congestion.     He  asked  if  it  was  possible  for  the 
General  Manager  of  Public  Utilities  and  the  Airport  General 
Manager  to  make  a  recommendation  within  the  next  30  to  60  days 
as  to  the  method  in  which  the  concessionaire  may  be  given  some 
some  assistance  in  the  operation  of  the  valet  service  -  either  by 
labor  subsidy  or  otherwise. 

Mr.  Hansen  said  preliminary  conversations  have  been  held  with 
Mr.  S.  E.  Onorato,  President  of  St.  Mary's  Square  Garage,  Inc« 
It  is  planned  to  have  another  meeting  on  these  very  problems 
in  the  near  future. 


Commissioner  Greenberg  brought  up  the  fact  that  New  York  had 
gone  from  a  150  to  200  fare.     He  suggested  discussion  on  this 
with  Mayor  Shelley  and  others  in  the  discussion  of  the  Municipal 
Railway  Bond  Issue. 

At  this  point,  Commissioner  Stack  reminded  Commissioner  Green- 
berg that  in  the  studies  leading  up  to  the  Bond  Issue    it  was 
determined  that  fares  were  not  involved  in  the  expansion  program. 

Commissioner  Rousseau  then  declared  that  the  Commission  had 
agreed  that  there  was  no  thought  of  raising  fares. 


Commissioner  Rousseau  announced  that  both  he  and  Commissioner 
White  would  be  out  of  town  next  week.     He  was  assured  by 
the  other  three  Commissioners  that  they  would  be  present  to 
constitute  a  quorum  for  the  meeting  of  July  12. 

Making  his  selection  on  the  basis  of  seniority,  he  appointed 
Commissioner  Greenberg  to  act  as  President  Pro  Tern  during  his 
absence. 


) 
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SUBJECT:     Monthly  Report,  Airport  Department 
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Traffic  Summary  .(May): 

Substantial  gains  were  again  registered  in  May  with  respect  to 
passenger,  mail  and  freight  traffic.     Passenger  volume  for  May  of 
this  year  showed  a  22.5a  increase  over  May  of  last  year.     The  volume 
of  passenger  traffic  for  the  first  five  months  of  the  calendar  year 
has  shown  an  increase  of  23-5$  over  the  corresponding  period  of  last 
year. 

For  11  months  of  fiscal  1965-66,  the  total  passenger  volume  was 
9, 027 3 871.     Travel  by  military  personnel  and  their  dependents  con- 
tinues to  increase  and  at  a  level  which  we  believe  is  in  excess  of 
15%  of  our  total  traffic. 

Shipments  of  mail  during  May  increased  by  69-2%  over  the  corres- 
ponding period  of  last  year  to  a  total  of  133134,245  pounds. 

May  air  freight  shipments  increased  by  43$,  and  air  express  by 
15.2/J,  over  May  19 65. 

Aircraft  movements — landings  and  take-offs  by  scheduled  air 
carriers — totaled  20,226,  which  was  15.8/t  over  May  of  last  year. 
USO  Lounge: 

After  operating  in  temporary  quarters  for  two  months,  the  Airport 
USO  Lounge  began  using  its  new  permanent  facility  in  the  Central 
Terminal  as  of  Friday,  June  24th.     Dedicatory  ceremonies  were 
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followed  by  a  reception  and  luncheon  which  was  attended  by  ranking 
officers  of  Army,  Navy  and  Marine  branches  of  the  military  services 
and  by  City  officials,  including  Thomas  J.  Mellon,  Chief  Administra- 
tive Officer,  Thomas  P.  White,  Public  Utilities  Commission  member,  and 
James  K.  Carr,  General  Manager  of  Public  Utilities. 
Grand  Jury: 

On  June  8th  the  Public  Utilities  Commission  of  the  San  Francisco 
County  Grand  Jury  visited  the  Airport.     Following  a  meeting  in  the 
conference  room  at  which  time  they  were  briefed  on  airport  activities 
and  the  proposed  bond  issue,  they  were  conducted  on  a  comprehensive 
tour  of  the  Airport. 
Meetings  of  Interest: 

On  Thursday,  June  9th  a  meeting  was  held  with  the  air  carriers' 
Properties  and  Facilities  Committee  for  the  purpose  of  reviewing  and 
discussing  the  proposed  airport  bond  issue.     The  carriers'  Technical 
Committee  attended  the  same  meeting,  and  for  their  specific  interest 
we  reviewed  the  status  of  work  with  respect  to  the  extension  and 
instrumentation  of  Runway  28-L. 

On  Wednesday,  June  15th,  the  Airport  Manager  met  with  Mr.  Lim  Lee, 
Acting  Postmaster  of  San  Francisco,  and  his  staff  for  the  purpose  of 
discussing  various  problems  of  the  operation  of  the  Post  Office  at 
San  Francisco  International  Airport. 

On  June  23rd,  Messrs.  Carr  and  Hansen  attended  a  meeting  in  the 
office  of  the  Executive  Director  of  the  Port  of  Oakland  for  the  purpose 
of  discussing  adoption  of  an  agreement  to  authorize  and  proceed  with 
the  study  of  a  regional  airport  program.     In  addition  to  San  Francisco 
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and  Oakland  officials,  the  meeting  was  attended  by  officials  of  San 
Jose  and  the  Federal  Aviation  Agency. 

Also  on  June  23rd,  a  meeting  attended  by  Messrs.  Carr  and  Hansen 
was  held  with  Mr.  Dan  Meenan,  Vice  President,  Facilities  and  Property, 
United  Air  Lines,  Chicago,  and  members  of  his  staff  for  the  purpose  of 
discussing  future  expansion  requirements  of  United  Air  Lines  at  San 
Francisco  International  Airport. 
AAAE  Convention: 

John  F.  Meacham,  Assistant  General  Manager,  Operations  &  Main- 
tenance, and  Emmett  Smith,  Assistant  General  Manager,  Business  Admini- 
stration, attended  the  annual  meeting  of  the  American  Association  of 
Airport  Executives  which  convened  in  Seattle  June  13-15. 
Airport  Talks: 

On  Wednesday,  June  15th,  the  Airport  Manager  addressed  a  luncheon 
meeting  of  the  Peninsula  Manufacturers  Association  on  the  subject: 
"Growth  of  an  Airport . " 

On  Tuesday,  June  21st,  the  Airport  Manager  addressed  a  meeting  of 
SPUR  at  which  time  he  explained  the  proposed  expansion  and  development 
of  San  Francisco  International  Airport  and  the  necessity  for  the  forth 
coming  bond  issue  in  the  amount  of  $95.5  million. 
Airport  Visitors: 

On  June  22nd  Messrs.  Hansen  and  Meacham  were  guests  at  a  luncheon 
hosted  by  the  Federal  Aviation  Agency  honoring  a  group  of  six 
Pakistani  aeronautical  officials  who  are  on  a  tour  of  the  United 
States . 

*  *  * 
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Call  to  Order. 


Present:  Commissioners  Stuart  N.  Greenberg,  Thos.  F.  Stack, 

Raymond  H.  Lapin. 

Absent:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White 

Commissioner  Greenberg  presided  as  President  Pro  Tern, 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  June  28,  1966  and  July  5t  1966,  was  put  over  one  week. 

Vote:  Ayes-Commissioners  Greenberg,  Stack,  Lapin 

Absent-Commissioners  Rousseau,  White 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
the  following  resolutions  were  adopted. 

Vote:  Ayes-Commissioners  Greenberg,  Stack,  Lapin 

Absent-Commissioners  Rousseau,  White 


— RESOLUTION  NO.  66-0562— 

WHEREAS,  The  General  Manager  of  the  Hetch  Hetchy  Project 
and  Utilities  Engineering  Bureau  of  this  Commission  has  recom- 
mended the  granting  of  a  certain  revocable  permit  for  crossing 
property  under  control  of  that  department  as  hereinafter  set 
forth; 

THEREFORE,  BE  IT  RESOLVED,  That  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  does  hereby 
approve  the  terms  and  conditions  of  the  said  revocable  permit 
and  authorizes  the  execution  of  the  same  as  follows: 

TO:       PACIFIC  GAS  AND  ELECTRIC  COMPANY 

PERMIT  FOR:       Constructing,  maintaining  and  using 

a  17KV  pole  line  across  City's  owned 
land  south  of  Moccasin  Power  House 
in  Section  35 *  Township  1  South, 
Range  15  East,  M.D.B.  &  M. ,  Tuolumne 
County. 

Fee  of  $50.00 


—RESOLUTION  NO.  66-0565— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:     Western  Airlines,  Inc. 

Space:  Hangar  No.  3    12,109  sq.ft.  @  .80  annum  -    &  9,687.20 
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Per  Drwg.  BA-10561 

South  Terminal  -  Ground  Floor 

Room  G-50-C      221  sq.ft.  @  &6.00  annum  =  $  1,326.00 

(New)  Space  G-4-9-C    113  sq.ft.  @  $6.00  annum  =   678.00 

Total  per  annum  $  11,691.20 

Monthly  Consideration:     $974. 27 

Effective  Date:     July  13,  1966 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that  certain 
Airport  Space  or  Use  Permit  previously  issued  to  above  permittee 
under  authority  of  Resolution  No.  23,681  adopted  March  3,  1964. 

—RESOLUTION  NO.  66-0564--- 

RESOLVED,  That  this  Commission  approves  that  certain 
form  of  Amendment  to  the  restaurant  and  beverages  lease  dated 
January  1,  1954-  wherein  Interstate  Hosts,  Inc.,  is  the  lessee 
of  City,  which  Amendment  provides  for  Interstate  to  occupy  and 
use  Room  101.1  containing  670  square  feet  on  the  first  floor  of 
Pier  "E"  at  the  San  Francisco  International  Airport  for  a  snack 
bar,  which  occupation  and  use  is  authorized  under  Section  1 
of  said  percentage  lease  without  the  payment  of  space  rental 
therefor. 


--RESOLUTION  NO.  66-0565— 

RESOLVED,  That  this  Commission  hereby  approves  the 
issuance  of  a  license  to  the  Pacific  Gas  and  Electric  Company  to 
install  a  4-inch  and  a  6-inch  high  pressure  gas  main  and  to 
install  required  gas  service  to  provide  service  to  Airport 
maintenance  area,  all  in  accordance  with  the  terms  and  conditions 
as  set  forth  in  said  license. 

RESOLVED,  that  the  Licensee  shall  submit  "As  Constructed" 
drawings  showing  thereon  the  actual  location  of  said  gas  mains 
upon  completion  of  the  work. 

No  fee  due  to  providing  service  to  the  Airport  and  its 

tenants • 


—RESOLUTION  NO.  66-0566— 

RESOLVED,  That  this  Commission  hereby  accepts  the 
services  rendered  as  being  satisfactorily  completed  and  approves 
Final  Payment  in  amount  of  $100.00,  in  favor  of  the  Sound 
Abatement  Center  under  Professional  Services  Agreement  to  study 
sound  abatement  at  San  Francisco  International  Airport  and 
communities  surrounding  the  same,  for  the  period  January  1,  1966, 
through  June  30,  1966. 
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— RESOLUTION  NO.  66-0567— 


RESOLVED,  That  this  Commission  hereby  approves  the 
drawing  with  attachments  and  project  conditions  submitted  by 
the  Federal  Aviation  Agency,  whereby  said  Agency,  at  its  own 
and  sole  expense  and  without  rental  credit,  will  install  a 
load  bank  for  a  100  KW  standby  generator  and  do    all  other 
necessary  and  related  work  in  the  Central  Terminal  Building 
at  San  Francisco  International  Airport;  said  drawing  with  attach- 
ments and  project  conditions  having  been  approved  by  the  utili- 
ties Engineering  Bureau  subject  to  notations  marked  thereon; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Federal  Aviation  Agency  to  proceed  with  said  work;  and,  be 
it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts,  and  on  the  job, 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay, 
or  interfere  with  or  prevent,  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0568— 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings 
identified  as  Exhibit  "A"  submitted  by  American  Air  Lines, 
whereby  said  Company  at  its  own  and  sole  expense  and  without 
rental  credit,  will  install  an  air  conditioning  system  and 
do  all  other  necessary  and  related  work  in  Room  No.  15*  Pier 
"E"  at  San  Francisco  International  Airport;  said  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  sub- 
ject to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  American 
Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0569— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawing  identified  as  Exhibit  "A" ,  submitted  by  United  Air 
Lines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  install  a  ticket  counter 
and  sign  in  the  lobby  area  adjacent  to  office  space  presently 
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occupied  by  United  Air  Lines,  in  Central  Terminal  Building  at 
San  Francisco  International  Airport;  said  drawing  has  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to  no- 
tations marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
United  Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay  or 
interfere  with  or  prevent  the  construction  and  work  being 
done  or  to  be  done  at  the  same  time  in  the  same  general  area 
by  City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


— RESOLUTION  NO.  66-0570— 

RESOLVED,  That  the  Board  of  Supervisors  of  the  City  and 
County  of  San  Francisco  is  requested  to  adopt  a  resolution 
authorizing  the  City  and  County  of  San  Francisco,  acting  by 
and  through  its  Public  Utilities  Commission  which  has  juris- 
diction over  the  San  Francisco  International  Airport,  to  submit 
a  Request  for  Aid  to  the  Federal  Aviation  Agency,  which  Request 
for  Aid  shall  include  the  following  listed  items: 

ITEMS  ESTIMATED  COST 

1.  Taxi way  Lighting  $  100,000 

2.  Extension  of  Taxi way  G,  including 

Blast  Shoulders  380,000 

3.  Landing  Field  Pavement  Reconstruction  400,000 

4.  Extension  of  Terminal  Apron  and 

Relocation  of  Taxi way  B  1,700,000 

5.  Extension  of  Holding  Apron  for  Air 

Cargo  Area  and  Improvement  to 

Taxiway  S  1,350,000 

TOTAL  $  3,930,000 

of  which  amount  it  is  anticipated  that  Federal  Aid  will  amount 
to  approximately  fifty  percent  (50%)  of  the  actual  cost  of  the 
eligible  items. 


—RESOLUTION  NO.  66-0571— 

RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  General  Manager  of  Public  Utilities  to  execute 
a  contract  with  J.  H.  Pomeroy  and  Co.  Inc.  of  755  Sansome 
Street,  San  Francisco,  California  for  the  performance  of 
professional  engineering  services  in  connection  with  the 
field  inspection  and  investigation  of  the  existing  piling  and 
deck  structure  in  the  wharf  area  north  of  the  Ferry  Building 


66-374 


as  delineated  by  the  City  for  a  proposed  interim  heliport  site. 
Said  contract  to  provide  for  a  schedule  of  payment  not  to  exceed 
the  total  sum  of  $9,000.00  for  field  inspection,  including  under- 
water examination,  recommendations  for  repairs,  cost  estimates, 
and  a  final  report. 


— RESOLUTION  NO.  66-0572— 

RESOLVED,  That  this  Commission  accepts  the  work  as  sat- 
isfactorily completed  and  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  the  amount  of  $6,433.00 
in  favor  of  Q.  R.  S.  Neon  Company  for  Airport  Department  con- 
tract No.  432,  Pier  "C"  Signs  at  San  Francisco  International 
Airport • 


—RESOLUTION  NO.  66-0573— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager,  Municipal  Transit  System,  to  execute  on 
behalf  of  the  Public  Utilities  Commission  all  revocable  permits 
to  the  Department  of  Public  Works  of  the  City  and  County  of 
San  Francisco  to  occupy  and  utilize  certain  Municipal  Railway 
trolley  poles  for  installation  of  street  lights  or  traffic 
signals,  subject  to  the  following  conditions: 

1.  Such  permit  shall  not  become  effective  until  the 
department  issuing  it  shall  have  received  a  copy  bearing 
permittee's  properly  signed  acceptance  of  the  conditions 
contained  therein. 

2.  Such  granting  of  permission  does  not  constitute  a 
deed  or  grant  of  an  easement  by  the  Railway,  is  not  transferable 
or  assignable  and  is  revocable  at  any  time  on  the  written  request 
of  the  General  Manager,  Municipal  Transit  System. 

3.  The  use  of  said  Railway  property  to  permittee  shall 
be  limited  solely  to  the  purpose  set  forth  by  such  permits. 

4.  Permittee  shall,  at  his  own  risk,  make  all  installa- 
tions and  shall  hold  the  Railway  free  from  liability  because 
of  damage  to  street  lighting  facilities  at  any  time  due  to 
accidental  grounding  of  the  Railway's  600-volt  feeder  cables 
or  trolley  wires  to  the  trolley  poles. 

5.  Permittee  shall,  on  receipt  of  notice  so  to  do  and 
within  such  reasonable  time  limit  as  may  be  fixed  by  said 
notice,  alter  or  remove  at  expense  of  permittee  any  property 
covered  by  such  permits  to  the  extent  as  may  be  necessary  to 
avoid  or  eliminate  interference  with  any  utility  or  structure 
then  existing,  or  which  may  be  constructed  in  the  future  by 
the  railway,  or  with  any  operations  of  the  Railway,  or  with 
any  use  by  the  Railway  of  the  land  affected  thereby;  or,  if 
so  agreed  by  the  permittee  and  the  department  issuing  the 
permit,  permittee  may  pay  the  Railway  the  amount  of  any  expense 
to  which  the  Railway  may  be  put  as  the  result  of  such  inter- 
ference . 

6.  Permittee  shall  be  responsible  and  liable  for  any 
and  all  damages  to  structures  or  property  due  directly  or 
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indirectly  to  permittee's  occupation  and  use  of  Railway 
property  therein  described, 

7.     In  the  event  that  permittee  shall  abandon  the  use 
of  any  property  designated  in  such  revocable  permits,  or 
fail  to  comply  with  any  of  the  conditions  therein  contained, 
or  in  the  event  that  any  such  permit  is  revoked,  all  rights 
of  the  permittee  shall  forthwith  cease  and  determine. 

— RESOLUTION  NO.  66-0574— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $19,4-04-. 50,  made  by 
the  Municipal  Railway,  month  of  June  1966,  per  Revolving 
Fund  Payment  Requests  Nos.  1323,  1338,  134-7,  1350,  1351,  1353, 
1364-,  1366,  1373,  and  1375. 

—RESOLUTION  NO.  66-0575— 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  General  Manager, 
Municipal  Transit  System,  the  General  Claims  Agent  thereof, 
and  the  City  Attorney,  approves  the  write-off  of  uncollectible 
accounts  receivable  which  are  more  than  ninety  days  past  due 
and  the  adjustment  of  accounts  receivable,  per  the  following: 

Municipal  Railway,  month  of  June  1966,  per 

list  of  July  1,  1966  $  14-8.20; 

and,  be  it  further 

RESOLVED,  That  this  Commission  approves  compromise 
settlements,  Municipal  Railway,  month  of  June  1966,  as 
follows : 

Amount  Compromise 
Debtor  Billed  Settlement 

Yellow  Cab  Company  S     51.15  $38.55 

Redwood  Lincoln  Mercury  93.93  72.93 

Dorothy  W.  Reese  83.92  62.82 

S  238.90  $  174-.30; 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  June  1966,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  amount  Si, 273. 01,  per  list  dated  July  1,  1966. 

—RESOLUTION  NO.  66-0562-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  the  Municipal 
Railway,  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
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funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 


Date  of  Accident 


Settlement 


CC  Clinton  Wright 
TC  Richard  Ottoboni 


March  7,  1966 
February  15,  1966 


$  1,250.00 
995.00 


Litigated  Settlements 


SC  Virginia  B.  Peabody 
TC  Sarah  L.  Ellison 
MC  Nancy  V,  Holbrook 
TC  Martin  Lau,  also  known  as 


September  30,  1963 
December  31,  1964 
April  16,  1963 


4,500.00 
1,200.00 
1,750.00 


Martin  Y.  Lau 
CC  James  Palmer 
TC  Esther  Pepsis 
MC  Marie  Storeheim 
TC  Helen  Yakousheff 


March  30,  1963 
April  23,  1964 
May  25,  1962 


March  26,  1963 
August  5,  1963 


17,500.00 
4,800.00 
1,250.00 
1,200.00 
1,750.00 


Appropriation  No.  6.735.804.000 


$  36,195.00 


In  reference  to  granted  federal  aid  from  the  Federal  Aviation 
Agency  for  development  of  San  Francisco  International  Airport 
in  the  total  sum  of  $3,930,000,  Mr.  Carr  explained  that  the 
program  included  installation  of  "edge  lighting"  on  Taxiways 
T)%  S,  and  F,  with  possible,  later  addition  of  centerline  taxiway 
lighting;  extension  of  Taxiway  G;  reconstructing  (with  concrete) 
the  center  portion  of  Taxiway  F,  the  main  taxiway  for  the  use 
of  take-off;  relocating  Taxiway  B  and  enlarging  the  terminal 
apron  so  it  will  accommodate  additional  aircraft  -  the  coming 
super-sonic  transports  and  500-passenger  "jumbo"  jets. 
$1,350,000  will  fund  extension  of  "holding  apron"  in  the  air 
cargo  area  and  improvements  to  Taxiway  S,  however,  this  type 
cf  construction  has  heretofore  been  held  ineligible  for  federal 
aid. 

In  explaining  Resolution  66-0571  -  professional  services  agree- 
ment with  J.  H.  Pomeroy  8c  Co.,  Mr.  Carr  stated  Pomeroy  will 
give  a  quick  review  and  a  professional  opinion  as  to  the  con- 
dition of  the  piling  and  the  loads  it  will  withstand,  in  the 
area,  to  be  north  of  the  Ferry  Building  where  atemporary  heliport 
is  proposed.     This  is  to  be  done  because  there  is  considerable 
lack  of  agreement  between  UEB  and  Port  Authority  engineers  as  to 
condition  of  said  piling.    Mr.  Carr  said  that  location  of  a 
temporary  heliport  was  being  discussed  with  the  FAA.     The  Agency 
indicated  the  City  should  go  ahead  and  show  the  Agency  what  City 
planned  to  do  and  they  would  pass  on  that  rather  than  set  the 
criteria. 

Mr.  Carr  said  he  was  still  discussing  the  waiting  room  situation 
on  the  proposed  heliport  and  he  has  had  discussions  with  Cyril 
Magnin  and  Mike  Bagan,  President  of  SFO  Helicopter,  but  they 
have  not  come  to  an  agreement.     Once  an  agreement  is  reached 
Mr.  Carr  said  the  heliport  project  will  be  taken  to  FAA  for 
their  approval.     Mr.  Carr  said  it  was  his  guess  the  original 
estimates  of  $75,000  will  be  a  little  low. 
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Communications : 


1)  A  letter  from  the  Board  of  Supervisors  dated  July  8,  1966, 
inviting  all  interested  persons  to  attend  a  public  meeting 
of  the  Finance  Committee,  July  13?  1966,  at  2:00  p.m.  on 
the  subject  of  proposed  Municipal  Railway  Bond  Issue  in 
the  amount  of  $96, 500,000. 

2)  A  letter  from  the  Board  of  Supervisors,  dated  July  8,  1966, 
inviting  all  interested  persons  to  attend  a  public  meeting 
of  the  Finance  Committee  oh  the  subject  of  proposed  Airport 
Improvement  Bond  Issue  in  the  amount  of  $95 1 500,000, 

3)  A  letter  from  Mayor  Shelley  addressed  to  the  Public  Utilities 
Commission  under  date  of  July  1,  1966,  forwarding  a  letter 
from  the  Commanding  Officer,  San  Francisco  Presidio,  ex- 
pressing appreciation  of  the  Department  of  Army  for  the 

USO  lounge  at  San  Francisco  International  Airport. 


General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  reported  that  the  Bond  Screening  Committee  unanimously 
endorsed  both  the  Airport  and  Municipal  Railway  Bond  Issues 
last  week.    He  told  the  Commission  it  would  be  helpful  to  have 
them  present  at  the  Finance  Committee  meeting  on  July  13 *  in 
order  to  indicate  their  interest  and  the  importance  of  the 
future  proposed  bond  issues.    Mr.  Carr  stated  the  proposed  bond 
issues  would  probably  be  considered  by  the  full  Board  of  Super- 
visors, Monday,  July  18. 

Mr.  Carr  then  reported  he  had  received  a  letter  from  Ghirardelli- 
Cannery  Omnibus  Company  concerning  use  of  a  London-type  double 
decker  bus    in  the  Fisherman's  Wharf  area.     This  bus  would  run 
in  the  vicinity  of  Ghirardelli  Square  and  the  Cannery.  Mr. 
Carr  inspected  the  proposed  route  and  although  it  runs  on  the 
same  street  as  the  No.  19  line,  it  would  not  interfere  with 
the  operation  of  this  particular  route.    He  told  the  Commission 
that  he  was  of  the  opinion  it  would  help  stimulate  traffic 
to  the  area  on  City's  regular  line,  and  the  matter  of  granting 
a  permit  for  the  operation  of  said  omnibus  is  now  before  the 
Police  Commission.    Mr.  Carr  asked  that  the  Commission  determine 
policy  on  this  item  so  that  the  Police  Commission  could  be 
informed  that  there  is  no  objection  to  granting  this  permit. 
Commissioner  Lapin  moved  and  Commissioner  Stack  seconded  a 
resolution  stating  there  was  no  objection  to  the  establishment 
of  this  route  by  the  Omnibus  Company. 

At  this  point  Commissioner  Greenberg  asked  what  the  fare  would 
be.     Mr.  Carr  replied  he  thought  it  would  be  in  the  neighborhood 
of  100.     Commissioner  Lapin  asked  the  color  and  Mr.  Carr  said 
they  would  be  red  and  gold.     Commissioner  Greenberg  asked  if 
there  would  be  any  advertising  and  Mr.  Carr  said  he  doubted  it. 
Commissioner  Stack  said  he  was  only  concerned  with  one  thing  - 
whether  or  not  it  will  duplicate  any  of  City's  routes  and 
interfere  with  City's  passengers.     Mr.  Carr  informed  the  Com- 
mission there  would  be  no  conflict  at  all. 
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Mr,  Ed  Coleman,  President  of  Local  250A,  Transport  Workers 
Union  asked  for  more  information.    He  wished  to  know  in  par- 
ticular who  was  going  to  operate  it.      Mr.  Carr  said  it  was 
a  private  operation  and  the  application  was  in  the  hands  of  the 
Police  Commission,  and  all  the  Public  Utilities  Commission 
have  been  asked  at  this  point  was  whether  or  not  the  proposed 
omnibus  operation  would  conflict  with  the  Municipal  Railway- 
operation  in  the  area. 

Vote;  Ayes-Commissioners  Greenberg,  Stack  and  Lapin 

Absent-Commissioners  Rousseau  and  White 

— RESOLUTION  NO.  66-0576— 

WHEREAS,  It  has  been  proposed  by  the  Ghirardelli-Cannery 
Omnibus  Company  to  operate  a  London-type  omnibus  in  the  vicinity 
of  Fisherman's  Wharf,  the  Cannery,  and  Ghirardelli  Sqaure;  and 

WHEREAS,  This  bus  operation  will  add  to  the  charm  and 
atmosphere  of  the  area,  providing  a  bit  of  color  of  the  great 
city  of  London  which  should  prove  attractive  to  visitors  and 
local  residents,  thereby  bringing  economic  benefit  to  the 
Fisherman's  Wharf  area  and  helping  the  economy  of  all  of  San 
Francisco;  and 

WHEREAS,  Such  omnibus,  although  traversing  the  same 
streets  as  existing  Municipal  Railway  routes,  should  not  do 
great  financial  harm  to  said  routes;  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
is  hereby  authorized  to  inform  the  Police  Commission  of  the 
City  and  County  of  San  Francisco  that  the  Public  Utilities 
Commission  has  no  objection  to  the  establishment  of  such 
omnibus  service. 


Mr.  Carr  then  announced  that  a  special  meeting  of  the  Public 
Utilities  Commission  would  be  held  at  San  Francisco  International 
Airport  July  28  at  9:30  a.m.  relative  to  the  Master  Plan  and 
various  elements  to  be  included  in  the  Airport  Bond  Issue. 

Mr.  Carr  said  that  the  Hetch  Hetchy  monthly  report  had  been 
mailed  to  the  Commission  and  called  attention  to  the  5%  increase 
in  the  amount  of  water  used  in  the  water  year  from  an  average 
of  204  mgd  to  214  mgd. 


Mr.  Carr  informed  the  Commission  he  had  submitted  four  charter 
amendments  aimed  at  more  effective  supervision  and  management 
of  the  utilities  operation. 

1)     Resolution  asking  the  Board  of  Supervisors  to  approve  a 
ballot  amending  Charter  Section  74,  repealing  the  limita- 
tions for  expenditures  for  constructing  and  financing 
capital  improvements  in  a  deficit  utility.     At  the  present 
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time  the  limitation  is  ft. 0075  on  each  $100  valuation  of  property 
assessed.     This  limits  expenditures  for  capital  improvements 
to  the  Municipal  Railway,  the  only  deficit  utility  operation, 
to  about  $175|000  a  year.     The  proposed  amendment  permits  an  un- 
limited expenditure  for  capital  improvement  as  the  Commission 
sees  fit,  but  requires  approval  by  the  Mayor,  Controller,  Finance 
Committee  and  two-thirds  vote  of  all  members  of  the  Board  of 
Supervisors.     Request  for  these  funds  would  be  either  through 
the  budget  or  by  supplemental  appropriation. 

On  motion  by  Commissioner  Stack,  seconded  by  Commissioner  Lapin 
the  following  resolution  was  adopted. 

Vote:        Ayes-Commissioners  Greenberg,  Stack  and  Lapin 
Absent-Commissioners  Rousseau  and  White 


—RESOLUTION  NO.  66-0577— 

RESOLVED,  That  the  Public  Utilities  Commission  urge  the 
Board  of  Supervisors  to  approve  placing  on  the  ballot  an  amend- 
ment to  Charter  Section  7^-  repealing  the  limitation  of  expendi- 
tures for  constructing  and  financing  capital  improvements  to 
public  utilities  in  excess  of  estimated  revenues  therefrom  to 
three-quarters  of  one  cent  ($.0075)  for  each  one  hundred  dollars 
($100)  of  taxable  property,  and  further  repealing  the  require- 
ment that  capital  costs  in  excess  of  such  amount  be  financed  by 
authorization  and  sale  of  bonds. 


2)      Mr.  Carr  presented  an  amendment  to  Section  115  of  the 

Charter  which  would  eliminate  the  General  Manager  of  the 
Public  Utilities  Commission  as  ex-officio  member  of  City 
Planning  Commission.    Historically  the  General  Manager  of 
Public  Utilities  Commission  was  included  to  protect  the 
interest  of  the  Public  Utilities  under  his  jurisdiction, 
but  over  the  years,  as  a  practical  matter  less  than  5% 
of  the  City  Planning  Commission  directly  affected  the 
Public  Utilities  Commission.    Mr.  Carr  said  he  felt  the 
interest  of  the  Public  Utilities  Commission  could  be 
adequately  protected  by  reviewing  the  City  Planning 
Commission  calendar  and  making  personal  appearance  be- 
fore them  when  it  definitely  affected  the  Public  Utilities 
Commission. 

Commissioner  Lapin  stated  that  it  was  clear  to  him  that  it 
was  not  in  the  best  interest  of  the  objects  of  the  Com- 
mission to  have  so  much  of  the  General  Manager's  time, 
or  one  of  his  top  staff  representatives,  spent  on  Planning 
Commission  matters. 


On  motion  of  Commissioner  Lapin,  seconded  by  Commissioner  Stack 
the  following  resolution  was  adopted: 

Vote:        Ayes-Commissioners  Greenberg,  Stack  and  Lapin 
Absent-Commissioners  Rousseau  and  White 
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— RESOLUTION  NO,  66-0378— 


RESOLVED,  That  the  Public  Utilities  Commission  urges 
the  Mayor  and  the  Board  of  Supervisors  to  approve  the  placing 
on  the  ballot  the  amendment  to  Charter  Section  115  providing 
for  the  deletion  of  the  General  Manager  of  Public  Utilities 
as  an  ex-officio  member  of  the  City  Planning  Commission  and 
the  substitution  of  another  member  to  be  appointed  by  the 
Mayor  if  it  is  desirable  in  the  public  interest  to  maintain 
the  seven-member  Commission. 


3)      Mr.  Carr  explained  that  the  next  two  resolutions  he  was 
4-)      recommending  had  to  do  with  the  procedures  for  hearings 
if  someone  is  suspended  for  more  than  5  days  and  there 
is  an  appeal  taken,  and  hearings  with  regard  to  dismissals. 

In  regard  to  the  proposed  Charter  Amendment  to  Section 
154  regarding  Suspensions  and  Dismissals,  this  would  allow 
the  General  Manager  of  Public  Utilities  to  delegate  to 
the  head  of  a  Bureau  the  authority  to  make  the  suspension. 
If  an  appeal  is  taken  by  the  suspended,  the  General  Manager 
of  Public  Utilities  could  appoint  a  3-man  committee  to 
hold  the  hearing  to  determine  the  facts  and  make  a  recommen- 
dation to  the  General  Manager.     This  is  fairer  to  the 
employee  than  the  existing  procedure. 

In  reference  to  dismissals,  Mr.  Carr  said  he  was  advocating 
the  same  general  procedure. 

Mr.  Finn  read  the  proposed  resolutions.     Mr.  Bourne  ex- 
plained the  additions  and  deletions  to  Charter  Section 
154  as  proposed. 

For  purposes  of  discussion  Commissioner  Stack  moved  proposed 
amendments  be  adopted  and  Commissioner  Lapin  seconded. 

At  this  point  the  floor  was  granted  to  Ed  Coleman  who  commended 
Mr.  Carr  for  recognizing  it  has  been  a  cumbersome  procedure 
and  unfair  to  the  employees  as  well  as  management, 

Mr.  Carr  said  that  the  Commission  might  give  consideration  to 
the  following:  rather  than  appointing  three  people  within  the 
utilities  organization  that  he  thought  (thinking  out  loud)  an 
impartial  arbitrator  might  have  the  same  effect  and  it  would  not 
be  taking  three  top  men  from  their  jobs. 

Mr.  Carr  said  if  we  agreed  in  principle  that  some  changes  are 
needed,  this  problem  could  be  brought  out  into  the  open, 
hammered  out,  so  that  some  improvements  could  be  made.  After 
all,  Mayor  Shelley  has  vast  experience  in  this  field  of  labor 
negotiations  and  the  Board  of  Supervisors  would  have  a  full 
scale  hearing  before  its  submission  to  the  public.     The  Board 
of  Supervisors  would  be  made  fully  aware  of  the  opinions  of  all 
City  department  heads  as  well  as  City  representatives  before 
the  final  language  to  be  submitted  to  the  public  was  developed. 
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Commissioner  Stack  suggested  that  rather  than  have  an  independent 
non-civil  service  arbitrator,  the  City  government  could  establish 
a  regular  position  of  Hearing  Officer  to  handle  disciplinary 
proceedings . 

Mr.  Carr  commented,  the  Commission  individually  and  collectively 
have  been  asking  how  we  can  obtain  more  management  of  the 
utilities  function.     This  is  one  place,  he  said,  where  top 
management  can  be  free  from  a  procedure  which  is  archaic.  The 
Commission  is  rendering  a  public  service  by  making  this  request 
and  getting  the  problem  before  the  Board  of  Supervisors, 

In  order  that  the  action  of  the  Commission  not  be  misinterpreted, 
Mr,  Carr  said  the  Mayor  and  Board  of  Supervisors  should  be 
informed  that  there  is  not  a  decision  as  to  the  best  way  - 
whether  to  have  the  committee ,  an  arbitrator  or  a  hearing  officer- 
but  a  change  is  absolutely  necessary. 

At  this  point,  Tom  McGrath,  a  Muni  operator,  was  granted  the 
floor  speaking  only  as  an  observer  and  a  worker.    He  said  the 
Commission  has  touched  on  something  that  employees  ^.ave  been 
fighting  for  many  years.    He  said  he  felt  full  support  would 
be  guaranteed  of  every  member  organization  of  City  and  County 
of  San  Francisco, 

Mr.  McGrath  pointed  out  two  things  in  the  Charter  Amendment: 
first,  he  requested  the  word  "insubordination"  be  stricken 
from  Section  154;  second,  he  felt  that  the  proposed  Charter 
Amendment  did  not  make  adequate  provision  to  reimburse  employees 
in  the  event  of  exoneration. 

Mr.  Carr  stated  that  everyone  would  have  an  opportunity  to 
appear  before  the  Board  of  Supervisors,  the  important  thing 
was  to  move  both  of  these  proposed  amendments  along  so  that 
the  matter  might  be  placed  before  the  public  at  the  November 
election. 

Commissioner  Lapin  stated  that  these  proposed  Charter  Amendments 
should  be  passed  and  everyone  should  have  an  opportunity  to 
make  their  representations  at  the  Board  of  Supervisors. 

Vote:        Ayes-Commissioners  Greenberg,  Stack,  Lapin 
Absent-Commissioners  Rousseau  and  White 


-^RESOLUTION  NO.  66-0579— 

RESOLVED,  That  the  Public  Utilities  Commission  urge  the 
Board  of  Supervisors  to  approve  placing  on  the  ballot  an 
amendment  to  Charter  Section  154  which  provides  that  the 
appointing  officer  may  delegate  power  to  suspend  for  a  period 
not  exceeding  thirty  days  to  a  head  of  a  department,  division 
or  bureau;  and  by  providing  further  that  if  the  suspension 
exceeds  five  days,  upon  request  of  the  employee  for  a  hearing, 
a  committee  of  three,  consisting  of  department,  division  or 
bureau  heads  may  be  appointed  by  the  appointing  officer  to 
examine  charges  against  the  employee  and  make  recommendation 
to  the  appointing  officer  whose  decision  to  exonerate  or  sustain 
the  suspensian  shall  be  final. 
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On  motion  of  Commission  Stack,  seconded  "by  Commissioner  Lapin, 
the  following  Resolution  was  adopted: 

Vote:        Ayes-Commissioners  Greenberg,  Stack  and  Lapin 
Absent-Commissioners  Rousseau  and  White 


— RESOLUTION  NO.  66-0380— 

RESOLVED,  That  the  Public  Utilities  Commission  urge  the 
Board  of  Supervisors  to  approve  placing  on  the  ballot  an 
amendment  to  Charter  Section  154-  relating  to  public  hearings 
on  charges  brought  against  civil  service  employees  for  removal 
from  employment  by  providing  that  the  appointing  officer  may, 
in  his  discretion,  appoint  a  committee  of  three,  consisting 
of  department,  division  or  bureau  heads,  to  hear  the  charges 
in  his  stead  and  to  make  recommendation  to  the  appointing  officer, 
who  shall  review  the  case  and  exonerate,  suspend  or  dismiss  the 
accused;  providing  further  that  the  appointing  officer  may 
delegate  the  power  to  suspend  for  a  period  not  exceeding  thirty 
days  to  the  head  of  a  department,  division  or  bureau;  providing 
further  that  if  the  suspension  exceeds  five  days,  and  the 
employee  requests  a  hearing,  a  committee  may  be  appointed  in  the 
manner  described  above,  to  hear  the  charges  and  make  its  recommen- 
dation to  the  appointing  officer,  whose  decision  to  exonerate  or 
sustain  the  suspension  shall  be  final. 


Roll  Call: 

Commissioner  Stack  called  attention  to  the  recent  newspaper 
article  regarding  the  statement  by  Mr,  J.  McCarthy,  Director 
of  City  Planning  about  the  slow  and  inefficient  examining  methods 
used  by  the  Civil  Service  Commission. 

He  then  asked  George  F.  Hansen,  Airport  General  Manager,  to 
report  on  selecting  an  Assistant  General  Manager,  Planning  and 
Development.     Mr.  Hansen  said  he  felt  that  fairly  good  progress 
had  been  made.     Mr.  McRobbie  and  he  met  with  the  Civil  Service 
Staff,  announcement  of  the  position  has  gone  out  both  throughout 
the  United  States  and  within  City  employees.     The  examination 
will  be  conducted  both  on  a  promotional  and  entrance  basis. 
The  written  examination  has  been  prepared  by  Leigh  Fisher  and 
Professor  Horonjeff .     The  closing  date  has  not  yet  been  set 
and  will  not  be  set  until  such  time  as  a  number  of  applications 
have  been  received. 


Commissioner  Stack    called  attention  to  the  retirement  of  two 
distinguished  City  Attorneys  who  had  done  excellent  work  for  the 
Public  Utilities  Commission  and  moved  that  the  Commission  adopt  * 
Resolutions  commending  Messrs.  Barricklo  and  Needles  on  their 
retirement . 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
the  following  Resolutions  were  adopted: 
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Vote:        Ayes-Commissioners  Greenberg,  Stack  and  Lapin 
Absent-Commissioner  Rousseau  and  White 


— RESOLUTION  NO,  66-0581— 

WHEREAS,  This  Commission  notes  with  genuine  regret 
and  a  deep  sense  of  civic  loss  that  Frank  J.  Needles,  Deputy- 
City  Attorney,  retires  from  the  service  of  the  City  and  County 
of  San  Francisco  on  August  1,  1966;  and 

WHEREAS,  Under  the  direction  of  Thomas  M.  O'Connor, 
City  Attorney,  and  the  late  Dion  R.  Holm,  his  predeccessor ,  Mr. 
Needles,  a  highly-respected  member  of  the  legal  profession,  has 
served  San  Francisco  and  this  Commission  with  ability  and 
distinction,  contributing  in  particular  to  the  economic  growth 
of  San  Francisco  and  its  International  Airport  by  his  many 
successful  pleadings  before  the  Civil  Aeronautics  Board  in  air 
line  route  cases;  and 

WHEREAS,  In  the  performance  of  his  duties,  and  in  his  con- 
tacts with  the  public  and  his  fellow  employees,  he  has  earned 
their  respect  and  admiration;  and 

WHEREAS,  The  Public  Utilities  Commission  recognizes  the 
valuable  service  Mr.  Needles  has  rendered  the  people  of  San 
Francisco  while  retained  as  a  Deputy  City  Attorney;  therefore,  be 
it 

RESOLVED,  That  the  Public  Utilities  Commission  in  behalf 
of  the  people  of  the  City  and  County  of  San  Francisco,  in 
recognition  of  his  long  and  faithful  service,  by  this  resolution 
expresses  to  Frank  J,  Needles  the  assurance  of  its  appreciation 
of  work  well  performed,  and  its  best  wishes  for  a  long  and 
happy  life  and  success  in  all  of  his  future  endeavors. 


—RESOLUTION  NO.  66-0582— 

WHEREAS,  This  Commission  notes  with  genuine  regret  and 
a  deep  sense  of  civic  loss  that  John  E.  Barricklo,  Deputy  City 
Attorney,  retires  from  the  service  of  the  City  and  County  of 
San  Francisco  on  August  1,  1966;  and 

WHEREAS,  Under  the  direction  of  Thomas  M.  O'Connor, 
City  Attorney,  and  the  late  Dion  R.  Holm,  his  predecessor,  Mr. 
Barricklo,  a  highly-respected  member  of  the  legal  profession, 
has  served  San  Francisco  and  this  Commission  with  his  Charac- 
teristic ability  and  faithfulness,  contributing  in  particular 
to  the  economic  growth  of  San  Francisco  and  its  International 
Airport  by  his  able  and  wise  counsel  in  the  preparation  and 
negotiation  of  hundreds  of  airport  leases;  and 

WHEREAS,  In  the  performance  of  his  duties,  and  in  his 
contacts  with  his  fellow  employees,  he  has  earned  their 
respect  and  admiration;  and 

WHEREAS,  The  Public  Utilities  Commission  recognizes 
the  valuable  service  Mr.  Barricklo  has  rendered  the  people 
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of  San  Francisco  while  retained  as  a  Deputy  City  Attorney; 
therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  in  behalf 
of  the  people  of  the  City  and  County  of  San  Francisco,  in 
recognition  of  his  long  and  faithful  service,  by  this  resolution 
expresses  to  John  E.  Barricklo  the  assurance  of  its  appreciation 
for  a  job  well  done,  and  its  best  wishes  for  a  long  and  happy 
life  and  success  in  all  of  his  future  endeavors. 


Commissioner  Stack  then  called  attention  to  the  economic  effect 
of  the  airline  strike  on  San  Francisco  and  the  entire  nation 
and  its  possible  effect  upon  national  defenses.     He  urged  the 
Commission,  through  the  Board  of  Supervisors,  to  request  the 
President  of  the  United  States  to  use  his  good  offices,  re- 
questing both  parties  to  go  back  to  work  until  such  time  as 
an  ultimate  settlement  to  their  differences  can  be  made. 

Commissioner  Lapin  asked  if  this  could  be  interpreted  as  censor 
action  of  unions.     He  pointed  out  that  the  Commission  should 
not  wish  to  be  accused  of  taking  sides. 

Commissioner  Stack  said,  in  his  opinion,  such  a  measure  would 
not  be  taking  sides. in  view  of  the  fact  that  the  Public  Utilities 
Commission  does  not  have  anything  to  do  with  the  terms  of  the 
negotiations . 

Commissioner  Greenberg  pointed  out  "without  prejudice"  should 

be  included  in  the  Resolution  and  wished  the  record  to  definitely 

show  he  was  not  taking  sides. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
the  following  resolution  was  adopted: 

Vote:        Ayes-Commissioners  Greenberg,  Stack  and  Lapin 
Absent-Commissioners  Rousseau  and  White 


— RESOLUTION  NO.  66-0385— 

WHEREAS,  This  Commission  has  noted  with  regret  and  a 
deep  sense  of  civic  concern  the  fact  that  several  of  the 
commercial  air  lines  of  these  United  States  are  no  longer 
operating  due  to  a  labor  dispute;  and 

WHEREAS,  This  Commission  is  taking  this  action  without 
prejudice  to  the  position  of  either  party  to  the  dispute;  and 

WHEREAS,  This  dispute  has  had  an  adverse  economic  effect 
upon  the  operation  of  the  San  Francisco  International  Airport, 
the  City  and  County  of  San  Francisco,  the  San  Francisco  Bay 
Area,  the  State  of  California,  and  the  entire  country; 
and  may  very  well,  if  not  brought  to  an  early  conclusion, 
affect  the  efforts  of  these  United  States  in  Vietnam  and  imperil 
the  national  defense;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  requests  the  Board  of 
Supervisors  of  the  City  and  County  of  San  Francisco  to  memorial- 
ize Lyndon  B.  Johnson,  the  President  of  these  United  States, 


66-385 


to  use  his  good  offices  to  influence  both  parties  to  this 
dispute  in  the  best  interests  of  the  citizens  of  these 
United  States  to  resume  operation  of  the  air  lines  involved 
until  such  time  as  an  ultimate  settlement  of  their  di f f erences 
is  reached. 
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HETCH      HETCHY      WATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 

MEMORANDUM 

TO:  JAMES  K.  CARR  DATE:    July  12,  1966 

General  Manager  of  Public  Utilities 

FROM  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HETCH  HETCHY 
Water  Conditions 

The  storage  peak  for  the  current  year  has  been  achieved  at  Hetch  Hetchy  Reservoir 
and  the  normal  power  draft  is  being  maintained.    Lake  Lloyd  and  Lake  Eleanor  are 
at  approximately  the  same  elevation  due  to  the  tunnel  connecting  them  and  they 
are  being  operated  as  one  reservoir. 

Power  Production 

During  the  month  of  June,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated  U3,U70,000 
kilowatt-hours  and  79,^86,000  kilowatt-hours  respectively. 

Effective  July  1,  generation  at  Dion  R.  Holm  Powerhouse  during  the  night  hours  has 
been  curtailed  to  conserve  water. 

New  Moccasin  Powerhouse 

A  requisition  and  draft  of  specifications  and  purchase  proposal  for  the  gantry  crane 
have  been  forwarded  to  the  Purchaser  of  Supplies. 
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Safety  Symposium 

A  safety  symposium  jointly  sponsored  by  the  State  Division  of  Industrial  Safety  and 
the  City's  Public  Utilities  Commission  was  held  at  the  Moccasin  Administration 
Building  on  June  15  and  16,  1966.    The  conference  was  attended  by  many  represent- 
atives of  other  organizations  in  the  general  geographical  area.    Division  of 
Industrial  Safety  staff  members  and  representatives  of  various  private  organizations 
presented  talks,  motion  pictures,  and  demonstrations  relating  to  safety  aspects  of 
a  wide  range  of  activities  engaged  in  by  people  in  the  area. 

State  Freeway  Crossings 

Final  plans  and  specifications  for  the  concrete  encasement  of  the  three  San  Joaquin 
Pipelines  at  two  future  Interstate  Freeway  crossings  southerly  of  Tracy  have  been 
approved  by  the  State  Division  of  Highways.    Utilities  agreements  covering  the  work 
to  be  accomplished,  at  State  expense,  under  Hetch  Hetchy  Contract  No.  375,  have  been 
executed  by  the  City  and  forwarded  to  the  State  for  execution. 

San  Joaquin  Pipeline  No.  3  Section  "A" 

Bids  will  be  advertised  for  this  work  under  Hetch  Hetchy  Contract  No.  379,  Con- 
struction of  San  Joaquin  Pipeline  No.  3,  Section  "A".    Six  weeks  will  be  allowed 
for  the  preparation  of  bids. 

Bids  will  be  called  on  the  basis  of  six  alternate  schedules  covering  steel  pipe, 
either  cement  mortar  lined  and  coated,  or  coal  tar  enamel  lined  and  coated,  or  a 
combination  thereof,  and  prestressed  concrete  pipe.    Construction  time  is  5^0 
calendar  days. 

Estimated  cost  is  $5.3  million  based  on  the  use  of  steel  pipe. 
Valle  Shaft 

Revised  estimate  of  the  present  worth  of  construction  of  a  replacement  for  the 
Valle  Shaft  of  the  Coast  Range  Tunnel  was  transmitted  to  the  State  Department  of 
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Water  Resources  for  their  approval  and  acceptance.    The  revised  amount  is  $79^»700. 
The  existing  shaft  will  be  inundated  upon  completion  of  the  Del  Valle  Reservoir  by 
the  State.    The  State,  at  its  expense,  will  seal  the  existing  shaft. 

California  Aqueduct  Crossing 

Gunite  lining  around  the  outside  of  all  three  pipelines  has  been  completed.    Work  of 
excavating  for  the  California  Aqueduct  under  the  relocated  elevated  pipelines  is 
under  way. 

ROBERT  C.  KIRKWQOD  POWER  PROJECT 
Robert  C.  Kirkwood  Powerhouse 

All  concrete  has  been  placed  for  walls  and  bypass  structures.    Work  is  continuing 
on  backfill  over  the  penstock  adjacent  to  the  Powerhouse.    Electrical  and  mechanical 
work  is  also  under  way  on  the  turbines  and  control  equipment.    Installation  of  roof 
decking  is  nearly  complete. 

Crane  was  installed  and  successfully  operated  under  50-ton  load. 

Concrete  work  on  the  bypass  conduit  and  backfill  over  certain  portions  is  approx- 
imately 75%  complete.    Both  tunnel  portals  have  been  low-pressure  grouted. 

Penstock 

Excavation  and  concrete  work  is  complete  between  Anchors  3  and  k  and  continues 
toward  the  Powerhouse.    Grouting  and  tendon  anchorage  work  is  in  progress  at 
various  locations.    Work  is  scheduled  to  begin  on  pipe  installation  uphill  from 
Anchor  3  about  the  middle  of  July. 
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AIRPORT  ENGINEERING  AND  CONSTRUCTION 
Pier  FF 

Contractor  completed  placing  concrete  for  the  roof  deck  and  the  installation  of 
exterior  metal  doors. 

The  installation  of  mechanical  and  electrical  equipment  at  both  levels  continues. 
Alterations  to  Central  Terminal 

Repairs  to  the  existing  terrazzo  floor  in  the  main  concourse  and  waiting  room  of  the 
first  level  have  been  completed. 

Contractor  began  altering  the  Avis  Rent-A-Car  counters  on  the  ground  floor. 
Central  Terminal  Building ,  Unit  No.  2  Signs 

All  new  signs  at  the  second  floor  have  been  installed  as  well  as  some  directory 
signs  in  the  North  Concourse. 

At  the  ground  floor,  clock  signs  in  the  North  and  South  baggage  makeup  areas 
were  installed. 

Outbound  Baggage  Conveyors ,  Central  Terminal 

The  installation  and  primary  tests  were  completed  for  baggage  conveyor  systems  3 
and  k.    The  completion  of  this  contract  awaits  final  testing  and  adjusting  of 
baggage  conveyor  systems  after  operation  commences . 

Pier  C  Signs 

The  contractor  completed  installation  of  signs  in  Pier  C. 
Additions  to  South  Terminal  Baggage  Conveyor  System 

The  tunnel  for  extension  of  baggage  conveyor  system  No.  1  has  been  excavated  and 
concrete  placed  on  the  floor,  walls  and  roof.     The  wall  between  the  existing 
tunnel  and  the  new  tunnel  has  been  removed. 
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Concrete  was  also  placed  for  the  wall,  curbs  and  slabs  adjacent  to  the  baggage 
conveyor. 

Pavement  Reconstruction  and  Runway  10R  Extension 

Cement  treated  base  and  crushed  aggregate  base  have  been  placed  in  reconstructed 
areas  of  Runway  10R-28L.  The  final  lift  of  asphalt  overlay  has  also  been  placed 
on  the  runway. 

The  excavation,  compaction,  and  placement  of  crushed  aggregate  base  was  completed 
and  the  placement  of  cement  treated  base  was  begun  for  the  extension  of  Runway 
10R-28L. 

Approach  Light  Trestle  for  Runway  28L 

FAA  has  submitted  final  acceptance  of  this  contract. 

Relocation  of  Construction  Office  and  Maintenance  Yard 

Contractor  completed  installing  doors  and  plumbing  fixtures ,  repairing  existing 
windows,  painting  walls,  and  constructing  shelves  and  cabinets. 

A  T-foot  chain  link  fence  and  gate  was  also  installed. 

Installation  of  Traffic  Control  for  Taxiway  F  and  Runways  1L  and  1R 
A  circuit  breaker  was  installed  at  Vault  B  of  the  Central  Terminal  and  new  trans- 
formers have  been  set  in  place  and  connected  in  the  wind  tee  cabinet  and  Vault  B. 
Base  housings  for  traffic  signs  at  Taxiway  F  and  Runway  1L  were  also  installed. 

Replacement  of  Sewage  Pipe  at  Pump  Station  No.  5 
The  contractor  commenced  work  on  June  30. 
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Furnish  and  Install  Traffic  Posts,  Parking  Garage 

Contractor  completed  installation  of  traffic  posts  and  chains  in  the  parking  garage 
Contracts  Completed 

A-38U    Approach  Light  Trestle  for  Runway  28L 
A-^32    Pier  C  Signs 

A-l+57    Furnish  and  Install  Traffic  Posts,  Parking  Garage 


Tenant  Construction 
National  Air  Lines 

Delta  Air  Lines 
Qantas  Empire  Airways 
Western  Air  Lines 
U.  S.  Post  Office 
Pacific  Air  Lines 
Joseph  Diaz 
Pan  American  Airways 


Pier  D  Gate  Room  and  V.I. P.  Room 

Ticket  Counters  and  Offices,  Central  Terminal 

Jetway  Loading  Bridge,  Pier  D 

Ticket  Counters  and  Offices,  Central  Terminal 

Installation  of  Ground  Power  Units 

Pier  FF 

U.  S.  Post  Office,  Plot  10B 
Maintenance  Base  Facilities,  Plot  11 
Barber  Shop,  South  Terminal 
Operations  Annex  Building,  Plot  1C 


Pacific  Southwest  Air  Lines  Plot  10  Improvements 
Interstate  Hosts 


Snack  Bar,  Pier  E 
Ishi  Cocktail  Lounge  Modification 


Heliport 

Further  engineering  and  cost  studies  for  three  sites  on  the  waterfront  were  made. 


These  sites  are  the  following: 

(1)  North  end  of  the  Ferry  Building 

(2)  Pier  5 

(3)  Pier  lU 
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A  study  of  the  length  of  time  required  for  a  passenger  vehicle  to  travel  from  four 
selected  downtown  locations  to  each  of  three  possible  heliport  sites  was  also  com- 
pleted.   Results  are  being  compiled  and  analyzed. 

Bids  Received 

Contract  No.  of  Bids  Low  High 

A-382       Demolition  &  Removal  of  8  $  26,573.00       $  U3 ,200.00 

Obstructions  Runway  10R 

A-396       In  Runway  Lighting  28L;  k                 231,59**. 00  287,802.19 
Centerline  Lighting, 
Taxiway  J 

A-U31       Painting  of  Blast  Fences  &                   10                    6,533.00  29,577.00 
Canopy 

A-UU2       Relocation  of  Road  R-2  6                  39,6U8.8o  65,935.00 

A-U50       Construction  of  South  6  32,U00.00  hi  ,937.00 

Oxidation  Pond  and 
Related  Work 

A-U60       Emergency  Battery  Bank  k  3,135.00  U, 872. 00 

And  Battery  Chargers 
(informal) 

A-UU8R      Cargo  Building  Partitions  3  U, 583. 00  9,190.00 

Plot  6A  (Informal) 

Industrial  Wastes 

On  June  16,  1966  the  Regional  Water  Quality  Control  Board  adopted  a  resolution 
setting  the  final  dates  of  compliance  for  improving  the  waste  waters  being  dis- 
charged at  San  Francisco  International  Airport.    Non-compliance  with  the  dates 
set  forth  in  this  resolution  will  be  cause  for  the  Regional  Board  to  certify  the 
facts  to  the  District  Attorney  of  San  Mateo  County  for  action. 

On  June  23,  1966  bids  were  received  for  the  South  Oxidation  Pond  (located  near 
Drainage  Pumping  Station  No.  l).     Low  bidder  was  Oscar  C.  Holmes  with  a  bid  of 


7 


1 


) 


$32,1*00.00.  Plans  and  specifications  are  now  being  completed  for  a  drainage  pumping 
station  to  pump  the  waste  waters  coming  from  the  U.  S.  Coast  Guard  Station  and  Slick 
Airways  to  the  North  Oxidation  Pond. 

1966  Airport  Bond  Issue 

An  additional  100  copies  of  the  1966  Bond  Issue  Presentation  were  compiled  for 
Airport  Department  use. 

MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 
Bids  Received 

Contract  No.  of  Bids 

MR-501    Roof  Repairs,  U 
Washington-Mason  Carbarn 

MR-506    Painting  Turk  &  Fillmore  U 
Substation  &  Geary  & 
Presidio  Carhouse 

Overhead  for  Southern  Freeway  at  18th  Street 
No  work  was  performed  during  the  past  month. 

Grant  Application  for  Demonstration  Project 
Applications  for  four  minibuses  for  a  demonstration  project  were  submitted  to  the 
Department  of  Housing  &  Urban  Development.    The  minibuses  will  be  used  for  shuttle 
service  in  the  downtown  area. 

Track  Replacement 

A  program  for  the  replacement  of  track  at  various  intersections  throughout  the  City 
has  been  completed  and  forwarded  to  Municipal  Transit  System  management  for 
approval.    The  work  will  be  performed  under  six  contracts. 


Low 

$  9,962.00 
Alt.  A-$T60 

Alt.  A-$26,030 


High 

$  15.UU3.00 
Alt.  A-$6Ul 

Alt.  A-$Ul,56T 
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Stanyan  Street  Widening 

Plans  for  the  relocation  of  the  trolley  overhead  on  Stanyan  Street  required  by  a 
forthcoming  street  widening  project  were  completed  and  sent  to  the  Department  of 
Public  Works  for  inclusion  in  their  contract. 

STREET  LIGHTING 

Annual  Street  Lighting  Contracts 

BLHP  Contract  No.  ITT,  "Scheduled  Relamping  of  City-owned  Street  Lighting  System, 
Fiscal  Year  1966-67,"  was  awarded  to  EMSCO  Electric  Corporation  in  the  amount  of 
$30,969.16. 

BLHP  Contract  No.  178,  "Furnishing  Street  Lighting  Service,  Fiscal  Year  1966-67," 
was  awarded  to  the  Pacific  Gas  and  Electric  Company,  the  sole  possible  bidder. 

BLHP  Contract  No.  179,  "Maintenance  and  Repair  of  City-owned  Street  Lighting  System, 
Fiscal  Year  1966-67,"was  awarded  to  Lease-Lite  Corporation  in  the  amount  of 
$^7,993.65. 
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Contract  No. 


Hetch  Hetchy 


UTILITIES  ENGINEERING  BUREAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


Title 


July  1,  1966 


Contract      %  Completed    %  Complete    %  Time 
Amount       Last  Month       To  Date  Elapsed 


HH-331 

Kirkwood  PH  Generators 

$  8U2,39^ 

0 

67 

100 

HH-376 

Kirkwood  Powerhouse 

U9Ul9,677 

8 

81 

100 

HH-377 

Kirkwood  Penstock 

2,322,000 

k 

k6 

83 

HH-370 

Furnish  &  Install  Bridge 
Crane  -  Kirkwood  Powerhouse 

80,350 

7 

98 

100 

Airport 

A-3U8 

Pier  FF 

708,078 

Ik 

67 

100 

A-35U 

Alterations  to 
Central  Terminal 

1,2^0,730 

1 

97 

100 

A-381 

Pavement  Reconstruction  and 
Runway  10R  Extension 

505,790 

kk 

Ik 

68 

A-386 

Outbound  Baggage  Conveyors 
Central  Terminal 

72,065 

1 

99 

100 

A-398 

12  KV  Electric  Service 
and  Cable  k-C6 

77,383 

0 

99.5 

100 

A-U01 

Alterations  to  Buildings  for 
Constr.  &  Maint.  Base 

87,998 

27 

95 

100 

A-UoU 

South  Terminal  -  Additional- 
Baggage  Conveyors 

153,197 

2 

93 

100 

A-U16 

Central  Terminal  Building 
Unit  No.  2  -  Signs 

28,722 

7 

97 

100 

A-l+32  R 

Pier  C  Signs 

6,^33 

100 

100 

100 

(Continued) 


Contract      %  Completed    %  Complete    %  Time 
Contract  No.  Title  Amount        Last  Month       To  Date  Elapsed 


Airport  -  Cont'd 


A-U33-  R    Water  Proof  *  Roof  Drainage      $Ul,9U3  0  0  2 

So.  Terminal  Piers  F  &  G 

A-U3U       Traffic  Control  for  Taxiway  F      9,677  ^7  50  100 

Runways  1L  and  1R 

A-U^3       Replace  Sewer  Line  at  1,750  0  0  10 

Pump  Station  No.  5 

A-U57       Traffic  Posts  for  3,321  100  100  100 

Parking  Garage 


Transit  System 


MR-U91       Overhead  Construction  Ul,317  0  52  100 

Detour  -  l8th  at  Freeway  Extens. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

July  19,  1966 

Room  282  -  City  Kail 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  W9  Greenberg 
Thomas  F.  Stack 
Raymond  H.  Lapin 


James  K.  Carr 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 


Public  Service 


Hetch  Hetchy 


Accounts 


Airport  Department 


Utilities  Engineering 


Water  Department 


Personnel  &  Safety 
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Call  to  Order, 

Present:  Commissioners  Oliver  Yl.  Rousseau,  Stuart  N.  Greenberg, 

Thos.  F.  Stack 

Absent:  Commissioners  Thomas  P.  White,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  regular  meetings  of  the  Commission  held  June  28, 
1966  and  July  5,  1966,  were  approved.     Approval  of  the  minutes  of 
the  regular  meeting  July  12,  1966,  meeting  was  put  over  one  week. 

Vote:  Ayes-Commissioners  Rousseau,  Greenberg,  Stack 

Absent-Commissioners  White,  Lapin 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Greenberg, 
the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Greenberg,  Stack 

Absent-Commissioners  White,  Lapin 


—RESOLUTION  NO.  66-0584— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  440 — South  Terminal  Baggage  Conveyors  Systems  7  and 
11  at  San  Francisco  International  Airport 

WD  Contract  No.  1266 — Excavation  and  Repaving  for  Water  Service 
Renewals • 

—RESOLUTION  NO.  66-0585— 

WHEREAS,  By  the  terms  of  Airport  Department  Contract 
No.  384,  Timber  Trestle  for  Runway  28L  Approach  Light  System,  at 
San  Francisco  International  Airport,  the  Contractor,  LeBouef- 
Dougherty  Contracting  Company,  was  to  have  completed  all  work  on 
or  before  April  27,  1966;  and 

WHEREAS,  The  Contractor  was  delayed  10  calendar  days 
awaiting  delivery  of  treated  timber  piling  because  of  a  malfunc- 
tion in  the  treatment  plant;  and 

WHEREAS,  The  Contractor  required  24  calendar  days 
to  perform  additional  work  required  by  the  Federal  Aviation  Agency; 
and 

WHEREAS,   "...inability  of  contractor  to  procure 
material  and  acts  of  a  governmental  agency..."  are  unavoidable 
delays  as  defined  in  File  No.  13456,  Ordinance  No.  9484,  Section 
6.3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors 
January  16,  1956;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an 
extension  of  34  Calendar  days  to  Nay  31,  1966,  for  which  liquidat- 
ed damages  are  hereby  waived;  and  be  it  further 
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RESOLVED,  That  this  Commission  accepts  the  work  as 
"being  satisfactorily  completed  in  accordance  with  the  contract 
documents,  approves  Modification  of  Contract  in  amount  debit 
to  the  City  of  $210.00  and  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  the  amount  of  $13,038.98. 


-.-RESOLUTION"  NO.  66-0386-- 

WHEREAS,     On  Tuesday,  June  28,  1966,  the  Director 
of  Property,  pursuant  to  Public  Utilities  Commission  Resolution 
No.  66-0384,  adopted  May  10,  1966,  opened  a  sealed  bid  submitted 
by  Howard  A.  Wolfe,  Chairman,  Board  of  Directors,  Christian  Science 
Reading  Room,  Jointly  Maintained,  as  the  only  bidder,  to  lease 
Room  111A  in  the  South  Terminal  at  San  Francisco  Airport;  and 

WHEREAS,  Christian  Science  Reading  Room,  Jointly 
Maintained,  was  the  highest  and  only  bidder,  offering  the  sum 
of  $5 ,460. 00  per  annum,  being  at  the  rate  of  $12.00  per  square 
foot  per  annum,  for  the  initial  term;  the  rental  thereafter  to 
be  negotiated  as  provided  in  said  lease;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  confirms 
the  award  of  lease  made  by  the  Director  of  Property  on  June  28, 
1966,  to  Christian  Science  Reading  Room,  Jointly  Maintained, 
as  the  highest  and  only  bidder,  of  lease  of  Room  111A,  containing 
455  square  feet,  in  the  South  Terminal  at  the  San  Francisco 
International  Airport. 


—RESOLUTION  NO.  66-0587— 

RESOLVED,  That  this  Commission  authorizes  the 
sharing  of  space  by  Rick  Helicopters,  Inc.,  Lessee  at  the  Airport 
under  a  lease  authorized  by  Resolution  No.  14,028,  with  C.  F. 

Banfe  dba  Banfe  Aviation,  subject  to  termination  by  this 
Commission  at  any  time  upon  thirty  days  notice. 

Effective  Date:     July  13,  1966 


— RESOLUTION  NO.  66-0588— 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:  Enterprise  Shipping  Corporation 

Space:  Plot  17,  Administration  Building  C-03 

Rooms  111,  111.1      227  sq.ft.  @  .15  sq.ft. 

=     $34.05  month 

Monthly  Consideration:  $34.05 
Effective  Date:     August  1,  1966 
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— RESOLUTION  NO.  66-0389— 


WHEREAS,  Slick  Airways  (Slick)  is  a  Division  of 
Slick  Corporation  and  Slick  is  a  permittee  of  City  at  the  San 
Francisco  International  Airport  (Airport);  and 

WHEREAS,  Slick  is  the  subleasee  of  Butler  Aviation- 
San  Francisco,  Inc.   (Butler)  of  an  aircraft  hangar  owned  by 
Butler,  which  sublease  is  dated  December  5?  1961,  and  expires  on 
June  $0,  1971 »  and  was  approved  by  Resolution  No.  21,714-  adopted 
December  5»  1961,  by  City's  Fublic  Utilities  Commission 
(Commission)  and  which  sublease  was  amended  subsequently  by 
authority  of  Commission's  Resloution  No.  22,133  adopted  on 
June  12,  1962;  and 

WHEREAS,  Slick  has  advised  City  that  effective 
July  1,  1966,  Slick  will  become  Slick  Airways,  a  Division  of 
Airlift  International,  Inc.   (Airlift),  and  has  requested  that 
the  Space/Use  Permits  heretofore  issued  to  Slick  be  reissued 
in  the  name  of  Slick  Airways,  a  Division  of  Airlift  International, 
Inc.  and  that  Commission  consent  to  said  hangar  sublease  being 
assigned  by  Slick  Airways,  a  Division  of  Slick  Corporation,  to 
Slick  Airways,  a  Division  of  Airlift  International,  Inc.;  now, 
therefore,  be  it 

RESOLVED:     That  this  Commission  authorizes  the 
revocation  of  any  and  all  current  Space/Use  Permits  issued  to 
Slick  Airways,  a  Division  of  Slick  Corporation,  and  authorizes 
the  reissue,  concurrently,  of  new  similar  Space/Use  Permits  to 
Slick  Airways,  a  Division  of  Airlift  International,  Inc.;  and, 
be  it  further 

RESOLVED:     That  this  Commission  consents  to  the 
assignment  of  said  sublease,  as  amended,  by  Slick  Airways,  a 
Division  of  Slick  Corporation,  to  Slick  Airways,  a  Division  of 
Airlift  International,  Inc.,  but  only  on  the  following  conditions: 

> 

1.  That  said  sublease,  as  heretofore  and  hereby 
amended,  and  all  of  its  terms  and  conditions,  shall  continue  in 
full  force  and  effect  and  shall  be  binding  on  Slick  Airways,  a 
Division  of  Airlift  International,  Inc.  as  well  as  be  binding 
on  Slick  Airways,  a  Division  of  Slick  Corporation,  for  the  re- 
mainder of  the  term  of  said  sublease  or  earlier  termination  of 
said  term; 

2.  That  this  consent  to  assignment  is  not  intended 

to  permit  Slick  Airways,  a  Division  of  Airlift  International,  Inc., 
to  further  assign  said  sublease  without  Commission's  approving 
resolution  therefor;  and 

3.  That  Slick  Airways,  a  Division  of  Airlift 
International  Inc.,  furnish  forthwith  to  the  Airport  General 
Manager  the  insurance  and  bond  requirements  of  said  sublease 
and  of  current  Space/Use  Permits. 


—RESOLUTION  N0»  66-0390— 

RESOLVED,  That  this  Commission  hereby  awards  to 
the  lowest  regular  and  responsible  bidder,  the  following 
contract : 
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San  Francisco  Water  Department  Contract  No.  1219R  -  Construction 
of  Fence  -  Stanford  Heights  Reservoir,  to  United  States  Steel 
Corporation,  in  the  amount  of  $6,14-7.50,  and  all  other  bids  for 
the  above  described  work  are  hereby  rejected. 


— RESOLUTION  NO.  66-0591— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     Pickup  Tops  Mfg.  Co, 
596  Ross  Drive 
Sunnyvale,  California 

Permit  to  occupy  for  parking  and  landscaping  purposes, 
a  portion  of  Bay  Division  Pipeline  No.  3  right  of  way;  said 
portion  extending  from  the  northerly  line  of  Bayshore  Freeway 
to  the  westerly  line  of  Heidelberg  Court,  City  of  Sunnyvale, 
Santa  Clara  County.     Subject  to  a  consideration  of  $75*00 
per  month,  plus  payment  of  taxes  and  assessments. 


—RESOLUTION  NO.  66-0592— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:       CITY  OF  HAYWARD 

Permit  to  cross  the  Newark-San  Lorenzo  Pipeline  right  of  way 
with  a  12-inch  water  main  and  a  10-inch  sewer  line;  said  cross- 
ings to  be  within  West  Winton  Avenue,  westerly  of  the  City  of 
Hayward,  Alameda  County.     Fee  waived  in  consideration  of  a 
public  agency. 


— RESOLUTION  NO.  66-0595— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     UNION  SANITARY  DISTRICT. 

Permit  to  install  and  maintain  a  48-inch  R.C.P. 
trunk  line  sanitary  sewer,  a  distance  of  994-. 4-  feet  within 
Water  Department  and  Hetch  Hetchy  Bay  Division  Pipeline  right 
of  way  westerly  of  Hickory  Street,  City  of  Newark,  Alameda 
County;  said  alignment  adjoining  the  southeasterly  property 
line  of  said  City  property.     Fee  waived  in  consideration  of  a 
public  agency. 


—RESOLUTION  NO.  66-0594— 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $366.70;  approves  Final  Pay- 
ment in  amount  of  $6,205.80,  in  favor  of  McGuire  &  Hester 
under  Water  Department  Contract  No.  1225,  Laying  of  4"  and  6" 
cast  iron  main. 
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in  27th  St.  between  Noe  &  Castro  Streets,  and  allows  62  (sixty 
two)  working  days  unavoidable  delay  due  to  waiting  for  street 
to  be  brought  to  grade. 


— RESOLUTION  NO.  66-0595 — 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed;  approves  Credit  Modification  of 
Contract  in  the  amount  of  $4-01.94;  approves  Final  Payment  in 
amount  of  Si 5*987. 46  in  favor  of  Lowrie  Paving  Company,  Inc. 
under  Water  Department  Contract  No.  1214,  Laying  of  4",  6" 
&  8"  C.  I.  Mains  in  Geary,  Leavenworth  and  Other  Streets. 


—RESOLUTION  NO.  66-0596— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:       THOMAS  R.  BRAGG 

Permit  to  occupy  a  15  acre  portion  of  the  proposed  Crystal 
Springs  Filtration  Plant  site,  San  Mateo  County,  for  the  purpose 
of  pasturing  horses;  subject  to  a  consideration  of  $200  per  year. 


—RESOLUTION  NO.  66-0597— 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  Public  Utilities,  on  behalf  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco, 
to  execute  that  certain  agreement  between  the  City's  San 
Francisco  Water  Department  and  Santa  Clara  County  Flood  Control 
and  Water  District  covering  the  construction  cost  of  lowering 
the  Bay  Division  Pipeline  No.  3  at  the  Berryessa  Creek  Crossing. 
The  total  estimated  cost  of  $41,200  to  be  incurred  by  the  said 
District. 


—RESOLUTION  N0»  66-0598— 

RESOLVED,  That  this  Commission,  on  the  recommenda- 
tion of  the  General  Manager  of  Public  Utilities,  the  Water 
Department  General  Manager  and  Chief  Engineer,  and  the  City 
Attorney,  hereby  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  ninety  days  past  due,  month  of 
June  1966,  in  the  amount  of  $1,531«75*  per  San  Francisco  Water 
Department  list  of  June  30,  1966;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
write-off  against  Reserve  for  Uncollectible  Accounts  Receivable, 
San  Francisco  Water  Department,  the  sum  of  $609.03,  representing 
the  uncollectible  Consumers'  Accounts  Receivable,  San  Francisco 
V/ater  Department,  covering  Bankrupt,  Deceased  Estates,  and  Board 
of  Trade  accounts  for  the  year  July  1965  to  June  30,  1966,  per 
list  dated  June  30,  1966. 
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— RESOLUTION  NO.  66-0599-- 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriations  of  funds  to  adjust  wage  rates  for  the  fiscal 
year  1966-1967  as  established  in  compliance  with  Charter  Section 
151 ,3,  as  follows: 

Appropriation  No, 

San  Francisco  International  Airport 

6.725.110.000      Permanent  Salaries  $  2,997 

6.725.130.000      Wages  9,243 
6.725.200.000      Maintenance  and  Repair- 
Auto  Equipment  1,188 
6. 725. 800. 000      Retirement  Allowance  694 


Hetch  Hetchy  Project 

6.755.130.000      Wages  -  23,740 

6.755.139.000      Salaries-Gardeners  +  94 


Municipal  Railway 

6.735.130.002  Wages-Miscellaneous 

Employees  114,179 
6.735.135.000  Sick  Leave  with  Pay  Wages  4,200 
6. 735. 800. 000      Pension  &  Retirement 

Allowance  6,115 


Water  Department 

6.745.130.000  Wages  182,493 

6 . 745 . 130 . 001  Wage  s-Construct ion  33 , 071 
6 . 745 . 139 . 000  Salaries-Gardeners  426 
6. 745. 800. 000      Retirement  Allowance  11,081 


14,122 


-  23,646 


124,494 


227,071 
&  342,041 


—RESOLUTION  NO.  66-0600 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  of  Utilities,  the  General  Manager  of  the  Municipal  Rail- 
way, the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  the  disposition  of  the  complaint  of 
James  L.  Green,  arising  out  of  an  accident  occurring  on  May  4, 
1964,  by  a  mutual  dismissal  of  actions,  and  by  authorizing  the 
City  Attorney  to  sign  on  behalf  of  the  City  and  County  of  San 
Francisco  a  dismissal  with  prejudice  of  the  cross-complaint 
of  the  City  and  County  of  San  Francisco  against  James  L.  Green, 
in  action  No.  621605,  Municipal  Court,  San  Francisco,  California. 
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— RESOLUTION  NO.  66-0601— 


WHEREAS,  the  City  Attorney  in  recommending  settle- 
ment in  favor  of  the  plaintiff  in  Superior  Court  Action  No. 
54-3336,  entitled  Alice  Ellinwood  v.  Charles  A.  Langlais,  City 
and  County  of  San  Francisco,  et  al.,  in  the  sum  of  $7,500,  also 
recommends  as  a  condition  thereof  that  a  mutual  dismissal  with 
prejudice  be  executed  and  filed  in  Superior  Court  Action  No. 
54-6099,  entitled  Charles  Langlais  v.  City  and  County  of  San 
Francisco  and  City  and  County  of  San  Francisco  v.  Charles 
Langlais,  also  known  as  Charles  A.  Langlais;  now,  therefore, 
be  it 

RESOLVED,  That  on  the  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System  and  the  City  Attorney,  this  Public  Utilities 
Commission  hereby  amends  its  original  Resolution  covering  said 
Ellinwood  case  as  Item  #2  on  its  July  19,  1966  calendar 
authorizing  the  City  Attorney  to  join  with  counsel  for  plain- 
tiff and  cross-defendant  in  said  Superior  Court  Action  No. 
54-6099  in  mutually  dismissing  said  action  as  attorney  for 
City  and  County  of  San  Francisco  on  its  cross-complaint. 


—RESOLUTION  NO.  66-0584--MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  the  Municipal  Rail- 
way, the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 

SC  Renato  Gallina,  M.D. 

Litigated  Settlements 

SC  California  Casualty 
Indemnity  Exchange 
MC  Alice  Ellinwood 
MC  Dorothy  Friedlander 
TC  Ethel  Pruitt 
TC  Bonita  G.  Reilly 

Judgment 


Date  of  Accident 
January  30,  1966 


December  27,  1963 
January  15,  1964- 
June  12,  1965 
July  28,  1963 
November  29,  1963 


Settlement 
$  775.00 


1,74-2.48 
7,500.00 
1,250.00 

750.00 
1,000.00 


MC  Elsie  M.  Ottenheimer 


April  4-,  1964- 


2.250.00 


Appropriation  No.  6.735.804-.000 


$  15,267.48 
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Communications : 


None 


General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Finn,  Acting  General  Manager,  reported  that  the  Board  of 
Supervisors  unanimously  approved  for  the  November  8  ballot  both 
the  Airport  and  ilunicipal  Railway  proposed  Bond  Issues. 

He  then  pointed  out  from  the  monthly  report  of  the  Municipal 
Railway  that  revenue  passengers  had  increased  3.61%  and  passenger 
revenue  had  gone  up  5*28%. 

Commissioner  Stack,  observing  that  revenues  have  exceeded  the 
budget  estimate  and  that  actual  expenditures  are  lower  than 
those  estimated,  asked  for  a  report  on  the  actual  deficit  for 
1965-1966.     Mr.  Anderson  said  he  would  have  the  exact  figure 
by  next  week's  meeting. 

Commissioner  Greenberg  commented  on  the  number  of  fares 
apparently  missed  on  cable  cars  and  the  excellent  ball  park 
service.     Most  visitors  are  pleased  with  the  service  and 
suprised  at  the  low  fare  according  to  Commissioner  Greenberg. 


I'lr.  Finn  informed  the  Commission  the  first  actual  construction 
project  in  San  Francisco  in  connection  with  B.M^TD  started  over 
the  weekend.     It  is  the  relocation  of  the  sewer  line  at  Sansome 
and  Market.     The  work  will  be  done  on  weekends  only. 

Mr.  Anderson  observed  that  the  job  progressed  well,  that  bus 
service  on  Market  street  worked  fine  and  was  more  than  adequate 
for  Saturday  end  iunday. 

Roll  Call: 

All  Commissioners  passed. 
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July  19,  1066 


TO:  MR.  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


V.  "/.  ANDERSON 
General  Manager 

San  Francisco  Municipal  Railway 


SUBJECT:  SAN  FBANCISCC  MUNICIPAL  RAILWAY 

MONTHLY  PEPCH 
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REVENUE  PASSENGERS : 


PASSENGER  TPAEFIC  AND  REVENUE 


April 

May 
June 


1966 
12,363,257 
12,215,363 
12,616,700 


1965 

11,932,979 
11,834,422 
12,149,047 


Difference 
+  430,276 
+  380,941 


+  467,653 


+  3.61* 
+  3.22 
+  3.85 


The  following  comparative  information  is  taker  from  the 
most  recent  available  statistics  from  the  American 
Transit  Association. 


April  1966:    Average- -Cities  over  500,000 
population 

Average—All  City  Transit  Systems 


2.40 
2.27 


PASSENCE3  REVENUE; 

April 

IV  ay 
June 


1966 


1  0<",r, 


$  1,726,706  $  1,640,094 
1,697,437  1,637,711 
1,736, 127 (T)  1,671,764 


Difference 
$  +  86,612 
+  59,726 
+  64,363 


+  5.28* 
+  3.65 
+  3.85 


(T)  Tentative 

*      154  riders  increased  over  last  year  while  student  riders  decreased. 
This  accounts  for  the  greater  percentage  increase  in  Passenger  Revenue 
over  Revenue  Passengers. 
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REVENUE  AND  EXPENDITURES: 

Adult  fare  passenger  revenue  for  fiscal  year  1965-1966  was  2.34%  more  than 
for  the  preceding  fiscal  year.    Tentative  figures  indicate  that  total 
revenue  for  the  period  July  1,  1965  through  June  30,  1966  will  exceed  the 
budget  estimate  by  $575,896  and  expenditures  during  that  period  will  be 
$595,321  less  than  the  budget  estimate. 

PROPOSED  r'MNICIPAL  RAILWAY  BOND  ISSUE: 

The  proposed  $96.5  million  "Municipal  Railway  Bond  Issue  was  approved  for 
the  November  ballot  by  the  Pond  Screening  Committee  on  July  7  and  by  the 
Finance  Committee  of  the  Board  of  Supervisors  on  July  13,  1966. 

TREE  PLANTING  PROJECTS: 

Trees  were  planted  by  the  Track  Division  in  the  sidewalk  area  along  the 
periphery  of  the  Washington  Mason  Car  3am,  and  planter  boxes  were  installed 
on  the  stepped  concrete  wall  on  Washington  Street  at  the  location  of  the 
upper  yard.    The  existing  wooden  gate  at  the  exit  of  the  upper  yard  was 
dismantled  and  removed.    This  gate  served  no  useful  purpose  and  will  be 
replaced  by  a  chain  across  the  entrance. 

Trees  were  planted  by  the  Track  Division  in  the  sidewalk  area  at  the  Geary 
Office  Building  along  Presidio  Avenue. 

CA3LH  CAR  SIGNALS: 

Installation  of  track  switches  have  been  completed  on  the  California  Line 
at  California  ?r  Powell  Streets  and  at  California    §  Mason  Streets,  including 
the  necessary  electric  wiring  to  pre-empt  the  traffic  signals  at  the 
intersection  of  California  S  Mason  Streets.    This  new  system  eliminates 
some  of  the  caMe  car  operation  difficulties  at  this  intersection. 

MISSION  SUBSTATION  IMPROVEMENT: 

Installation  of  fluorescent  lighting  system  has  been  completed  at  the 
'■fission  Substation.  This  has  resulted  in  a  marked  improvement  in  the 
lighting  in  this  station  and  has  improved  the  efficiency  of  operations. 

SHPINE  CONVENTION : 

The  1966  Shrine  National  Convention  was  held  in  San  ^rancisco  from  Satur- 
day, July  2,  through  Friday,  July  8,  1966. 

On  Monday,  July  4,  the  Shrine  Day  Parade  commenced  at  9:00  a.m.  and  fin- 
ished at  3:00  p.m.    Extra  service  was  added  to  Lines  J,  K,  L,  and  M  between 
7:00  a.m.  and  8:30  a.m.    Market  Street  streetcars  were  turned  back  at  11th 
and  Market,  and  coaches  rerouted  at  8:15  a.m.  in  accordance  with  procedure. 
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On  Thursday,  July  7,  the  Shrine  Night  Parade  commenced  at  7:90  p.m.  and 
lasted  until  11:45  p.m.    Extra  service  was  provided  at  the  end  of  the 
parade  on  the  following  lines.    Trolley  Coaches  5,  14,  21,  3n •  r,otor  Coaches 
15,  19,  25,  26,  31,  71,  72;  and  on  Streetcars  J,  K,  L,  and  N. 
For  each  parade  over  50  coaches  were  chartered  to  transport  Shrine  marching 
units  from  their  hotels  to  the  parade  assembly  areas,  and  from  the  parade 
dispersal  area  back  to  their  hotels. 

During  the  Shrine  Convention  travel  was  very  heavy  on  Cable  Car  Lines  59 
and  60.    Between  Saturday,  July  2,  and  including  Wednesday,  July  6,  67  extra 
trips  were  added  to  Line  59,  and  49  extra  trips  to  Line  60,  for  a  total  of 
116  trips. 

3,270  Shriners  rode  the  cable  cars  on  the  special  tickets  issued  by  The 
Imperial  Shrine  Council.    Each  ticket  was  good  for  one  cable  car  ride. 

BALL  PARK  SEP VICE: 

A  doublehead.er  baseball  game  starting  at  10:30  a.m.  was  held  on  July  4,  at 
Candlestick  Park.     87  loads  were  carried  at  the  break  of  the  game. 


SERVICE  FOR  FIREWORKS  DISPLAY: 

On  July  4,  at  9:00  p.m.  fireworks  were  displayed  at  the  Marina  Oreen.  Six 
extra  coaches  were  furnished  for  Line  30  and  nine  extra  coaches  for  Line  22 
before  the  display.    On  dismissal  27  extra  coaches  were  furnished  on  Line 
22,  and  with  regular  coaches  a  total  of  39  southbound  loads  were  carried. 
Twelve  extra  coaches  were  used  on  Line  30,  and.  with  regular  coaches  27  loads 
were  carried. 


P LATF0R' '  MM !  POWER  : 


The  most  recent  manpower  reports  show  a  shortage  of  forty  employees. 
Sif^T.R  nAY  COTS: 

Special  schedules  were  prenared  to  transoort  children  from  various  parts  of 
the  City  to  summer  day  camps  operated  by  the  CY0  and  the  Recreation -Park 
Department . 

YOUTH  OPPORTUNITY  PROGRAM: 

Schedules  were  prepared  to  provide  two  coaches  to  Mi librae  and  one  coach 
to  the  San  Francisco  International  Airport  for  the  Water  Department  Youth 
Opportunity  Program.    These  coaches  operate  from  various  parts  of  the  City. 

CABLE  CAR  REGISTERS : 


Cable  car  registers  are  being  reconditioned. 


TRA 
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MOTOR  COACMFS: 

With  the  delivery  of  material  and  parts  the  backlog  of  Mack  turbines  and 
transmissions  waiting  to  be  overhauled  is  qradually  being  reduced. 


TROLLEY  COACH  HEATERS: 

The  ILG  Co.  is  building  one  trolley  coach  heater  for  test  purposes.  Tie 
assembling  of  a  trolley  coach  heater  culminates  a  continuing  effort,  over 
many  months,  to  find  a  company  willing  to  build  a  heater  for  our  trolley 
coaches . 


MUNI  MAN  OF  THE  MONTH : 

Operator  Harold  Kannengieser,  Cap  No.  767,  became  the  180th  Muni  Man  of 
the  Month  at  ceremonies  conducted  at  Potrero  Division  on  June  30,  1966. 
Public  Utilities  Commissioner  Thomas  P.  White  presented  the  award,  and  Mr. 
James  J.  Finn  represented  the  General  Manager  of  Public  Utilities. 
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TRANSIT  BRIEFS 

SAN  DIEGO,  CALIFORNIA  -  The  last  privately-owned  transit  system  serving 
a  California  metropolitan  area  will  soon  be  public.     At  the  June  7 
election,  voters  of  the  city  of  San  Diego  approved  a  measure  providing 
for  a  10^  per  hundred  tax  over-ride  to  permit  the  city  to  take  over  the 
San  Diego  Transit  System.     The  measure  was  approved  by  approximately  a 
53$  margin.     By  agreement  between  the  city  and  Richard  L.  Haugh, 
President  of  City  Transit  Systems,   the  parent  company,   the  purchase 
Drice  was  set  at  $3,955*500.     The  city  will  receive  195  urban  buses, 
9  special  charter  coaches  and  land  and  buildings  necessary  tc  house  ad 
maintain  the  vehicles.     The  city  promised  the  voters  the  fares  would  be 
reduced  from  30^  to  25^  and  general  service  improvements  inaugurated. 

LOS  ^N^ELES,   CALIFORNIA  -  The  State  of  California  has  been  granted 
$2,700,000  by  the  Department  of  Housing  and  Urban  Development  for  the 
purpose  of  financing  a  study-demonstration  program  on  ways  to  improve 
public  transportation  in  "disadvantaged"  areas  of  Los  Angeles.  Governor 
Brown  said  that  the  purpose  of  the  program  was  to  "study  the  relation- 
ship between  adequate  transportation  and  the  ability  of  citizens  to 
seek  and  hold  employment  and  otherwise  participate  in  community  life." 

INDIANAPOLIS,  HID.  -  Secret  student  monitors  check  bus  vandalism  in  this 
city  in  a  new  experiment  being  tried  out.  Trouble  makers  are  sought  out 
by  some  30  "secret"  Indianaoolis  high  school  students  who  ride  the  buses 
for  this  purpose.  The  plan  follows  a  two-month  period  without  high 
school  bus  service  because  of  vandalism.  Monitor  secrecy  was  adopted  to 
avoid  possible  retaliation.  Since  the  adoption  of  this  new  plan,  there 
has  been  no  further  trouole. 

CLEVELAND,  OHIO  -  Construction  work  on  the  $11+  million,  four-mile  Airport 
Rapid  Transit  Extension  of  the  Cleveland  Transit  System  will  officially 
begin  today  with  groundbreaking  ceremonies  at  the  Cleveland  Hopkins 
International  Airport.     The  extension  will  mean  that  Cleveland  will  be 
one  of  the  very  few  cities  in  the  world  to  have  a  direct  rapid  transit 
link  between  its  airport  and  the  downtown  area. 

SEATTLE ,  WASHINGTON  -  The  Seattle  Transit  System  staff  last  week  unveiled 
a  bold  plan  to  inaugurate  a  Blue  Streak  Rapid  Transit  System.     Plans  for 
the  radically  new  streamlined  service  were  outlined  to  the  Seattle 
Transit  Commission  at  a  recent  meeting.     By  using  the  freeway,  sub- 
stantial savings  in  commuting  times  to  the  northeast  and  north  central 
sections  of  the  city  can  be  had  immediately ,  mdcing  the  dream  of  a  rapid- 
transit  bus  system  a  reality  this  year,   the  ST3  announced.     The  buses 
would  roll  on  exclusive  lanes.     Use  of  the  freeway  for  rapid-transit 
would  be  unique  in  the  country.     No  other  freeway  system  is  designed 
to  permit  exclusive  bus  lanes  and  as  a  result,  Seattle  would  become 
a  "laboratory"  for  bus  freeway  operations. 

KANSAS  CITY  -  Kansas  City  Transit  has  notified  the  Missouri  and  Kansas 
regulatory  bodies  that  it  plans  to  put  a  series  of  fare  adjustments  into 
effect  July  1  unless  there  are  state  rulings  against  them.     No  change  in 
tne  present  30-cent  basic  cash  fare  is  proposed,  however,  but  this  would 
become  a  flat  rate. 

SEATTLE,  WASHINGTON  -  For  the  first  time,   passengers  will  be  able  to 
charge  their  rides  on  the  Seattle  Transit  System  as  a  result  of  an 
agreement  approved  last  week  by  the  Seattle  Transit  Commission  with  the 
Seattle  First  National  Bank. 

Commuter  books  priced  at  $10  good  for  lj.0  bus  fares  at  25  cents  each  will 
be  available  at  all  23  First  National  Bank  branches.     Using  the  bank's 
new  "Firstbank"  card,  the  passenger  can  charge  a  book  and  be  billed  at 
the  end  of  each  month.     "To  our  knowledge,  Seattle  Transit  will  be  the 
first  major  transit  system  in  the  country  to  provide  bus  rides  on  credit," 
Lyle  F.  Wilson,  chairman  of  the  commission,  said. 

SHREVEPORT.  LA.   -  Shreveport  Transit  Company  unveiled  its  new  l\.  ^-passenger 
buses  to"  city  officials  recently  at  a  special  preview.  Commemorative 
plaques,  made  of  Dure  copper  taken  from  the  wires  which  powered  the  old 
trackless  trolleys,  were  presented  to  dignitaries. 
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Call  to  Order, 

Present:  Commissi  oners  Oliver  M.  Rousseau,  Thomas  P.  White , 

Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack,  Raymond  H„  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  approval  of  the  minutes  of  the  regular  meetings  of  the 
Commission  held  July  12,  1966  and  July  19,  1966,  was  put  over 
one  week. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 

— RESOLUTION  NO.  66-0602— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No„  375 — Construction  of  Concrete  Encasements 
at  Three  Road  Crossings  in  the  San  Joaquin  Division  of  the 
Hetch  Hetchy  Aqueduct. 

FIR  Contract  No.  509 — Pole  Relocation  for  Clay  Street  Widening. 

—RESOLUTION  NO.  66-0605— 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers, 
and  the  City  Attorney,  approves  collections,  month  of  June 
1966,  for  payment  of  damage  claims  which  the  Departments  have 
against  miscellaneous  debtors,  as  follows: 

San  Francisco  Water  Department,  per 
list  of  June  30,  1966  $  363.17 

Two  partial  payments  on  account...  30.00 

Bureau  of  Light,  Heat  &  Power  695.55 
"     "       "  thru  Bureau  of  Delinquent  Revenue  2,379.59 

and,  be  it  further 

RESOLVED,  That  this  Commission  approves  transfer 
by  the  Bureau  of  Light,  Heat  &  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection,  month  of  June,  1966, 
claims  in  total  amount  $133.23;   and  approves  abandonment 
under  Bureau  of  Delinquent  Revenue  Authorization  No.  17186  - 
17198,  claims  in  total  amount  Si, 559. 4-5. 
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— RESOLUTION  NO,  66-0604— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  American 
Airlines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  install  air  conditioning 
and  do  all  other  necessary  and  related  work  in  Room  No.  39 
at  Pier         at  San  Francisco  International  Airport;  said 
drawings  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes 
American  Airlines  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or 
prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 


—RESOLUTION  NO.  66-0605— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  International 
Flight  Service,  whereby  said  Company,  at  its  own  and  sole 
expense  and  without  rental  credit,  will  install  a  steel 
stairway  between  the  upper  level  and  ground  level  of  the  South 
Concourse  in  the  vicinity  of  Pier  "D"  at  San  Francisco  In- 
ternational Airport;  said  drawings  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  notations  marked 
thereon  and  subject  to  submission  of  additional  detail  draw- 
ings for  approval  by  the  Utilities  Engineering  Bureau;  and, 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  In- 
ternational Flight  Service  to  proceed  with  said  work;  and, 
be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreasonably 
delay  or  interfere  with  or  prevent  the  construction  and  work 
being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 
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— RESOLUTION  NO.  66-0606 — 


RESOLVED ,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropx-iation  of  Airport  Operating  Funds  in  the  amount  of 
$15,000,  to  the  credit  of  Appropriation  6.727.54-1.000,  to 
provide  funds  for  a  nursery  facility  in  the  South  Terminal. 


— RESOLUTION  NO.  66-0607— 

WHEREAS,  On  July  12,  1966,  the  Director  of  Property, 
pursuant  to  Public  Utilities  Commission  Resolution  No. 
66-0385,  adopted  May  10,  1966,  opened  a  sealed  bid  submitted 
by  Delta  Air  Lines,  Inc.,  as  the  only  bidder,  to  lease  Room 
27A  in  Pier  "D"  and  Room  146A  in  the  Central  Terminal  Building 
at  San  Francisco  International  Airport;  and 

WHEREAS,  Delta  Air  Lines,  Inc.,  was  the  highest  and 
only  bidder,  offering  the  sum  of  $4,229.25  per  annum,  being 
at  the  rate  of  $12.00  per  square  foot  per  annum  for  Room 
146A,  at  the  rate  of  $2.25  per  square  foot  per  annum  for 
Room  27A,  for  the  initial  term,  the  rental  thereafter  to  be 
negotiated  as  provided  in  said  lease;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  confirms 
the  award  of  lease  made  by  the  Director  of  Property  on 
July  12,  1966  to  Delta  Air  Lines,  Inc.,  as  the  highest  and 
only  bidder  for  said  lease  of  Central  Terminal  Building 
Room  146A,  containing  248  square  feet  and  Pier  "D"  Room  27A, 
containing  557  square  feet,  at  San  Francisco  International 
Airport • 


—RESOLUTION  NO.  66-0608— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit  to  United  Air  Lines,  Inc.: 


Space:     Plot  17 

Shop  Building  C-10 
Rms.  113,  113.1,  114, 

114.1,  114.2,  114.3  7,250 
Rms.  Ill,  111.1, 

111.2  3,190 
(New)      Rms.  116,  116.1, 

116.2,  116.3  2,776 

13,216 

Shop  Building  30  14,700 
Shop  Building  11  1,782 

Rent 

Monthly  Consideration:  $2,529.27 


sq.ft. 
sq. ft . 
sq. ft . 

sq.ft.  @.80  sq.ft.  $10,572.80 

sq.ft.  @1.20  "  "  17,640.00 

sq.ft.  ©1.20  "  "  2,138.40 

er  annum  $30,351.20 


Effective  Date:  As  determined  by  Airport  General  Manager 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates,  as  of  the  effective  date  set  forth  above,  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to 
United  Air  Lines,  Inc.  under  authority  of  Resolution  No. 
65-0933,  adopted  November  30,  1965. 


— RESOLUTION  NO.  66-0609— 

RESOLVED;  That  this  Commission  approves  that  certain 
form  of  nonexclusive  Permit  Agreement  for  U-Drive  Automobile 
Rental  Service  at  San  Francisco  International  Airport,  copies 
of  which  Agreement  are  on  file  with  Commission's  Secretary, 
which  Agreement  is  offered  to  Avis  Rent-A-Car  System,  Inc., 
in  accordance  with  Commission's  Resolution  No.  66-0155 
adopted  on  March  1,  1966,  which  Agreement  is  for  a  term  of 
One  (1)  year  commencing  on  March  1,  1966,  and  provides  for 
said  corporation  to  pay  to  City  as  the  annual  consideration 
for  the  rights  and  privileges  of  conducting  a  U-Drive  auto- 
mobile rental  service,  either  the  annual  consideration  of 
Two  Hundred  Seventy-Five  Thousand  Dollars  ($275,000),  or  a 
sum  equal  to  the  number  of  off-passengers  recorded  for  said 
year  multiplied  by  point  zero  seven  two  of  a  dollar  (SO. 072), 
whichever  sum  is  greater,  and  the  General  Manager  of  Public 
Utilities  is  authorized  and  directed  to  execute  said 
Agreement  in  behalf  of  City. 


—RESOLUTION  NO.  66-0610— 

RESOLVED,  That  this  Commission  consents  to  the  ter- 
mination of  Airport  Space  or  Use  Permit  issued  to  Seaboard 
World  Airlines,  Inc.,  pursuant  to  Resolution  No.  66-0282, 
adopted  April  12,  1966  as  follows: 


Terminate  Effective 
Plot  17 


July  6,  1966 i 


Hangar  C-01,  Rooms  128,  112,  113  and 
Paved  Area 


Terminate  Effective  August  1,  1966: 
Plot  17 

Hangar  C-01.  Rooms  119,  218, 
218.1,  218.2 


$2,899.85  month 


24-6.00  month 
S3, 1^-5. 85:  month 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
revokes  as  of  July  6,  1966  that  certain  amending  Resolution 
No.  66-05^-3,  adopted  July  5,  1966  issued  to  the  above  permittee. 


—RESOLUTION  NO.  66-0611— 

RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  Voucher  in  amount  of  $214-. 01,  submitted 
by  Emmett  Smith,  Assistant  Airport  General  Manager,  Business 
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Administration,  covering  expenses  incurred  on  trip  to 
Seattle,  Washington,  June  12-15 ,  1966,  to  attend  the  American 
Association  of  Airport  Executive  Conference, 


— RESOLUTION  NO.  66-0612-- 

RESOLVED,  That  this  Commission  approves  that  certain 
Amendment  to  that  certain  lease  dated  January  18,  1966,  of 
Room  132A  and  portions  of  Rooms  3B  and  5B  in  the  Central 
Terminal  at  San  Francisco  International  Airport,  wherein 
Pacific  Southwest  Airlines  is  the  lessee  of  City,  which 
Amendment  reduces  the  area  of  Room  132A  from  1050  to  1010 
square  feet  area,  a  difference  of  40  square  feet,  and 
reduces  the  annual  rental  of  Room  132A  from  $12,600  to 
812,120,  a  difference  of  $4-80  per  year,  and  reduces  the 
area  of  the  demised  portions  of  Rooms  3B  and  5B  from  3109 
to  2872  square  feet,  a  difference  of  237  square  feet,  and 
reduces  the  annual  rental  of  said  portions  of  Rooms  3B  and 
5B  from  $18,654-  to  $17,232,  a  difference  of  $14-22  per  year, 
which  reductions  in  area  and  rental  became  necessary  because 
of  structural  changes  made  in  connection  with  the  construc- 
tion of  ticket  counter  Room  132A  after  said  lease  was 
awarded  to  said  lessee  and  before  lessee  occupied  the  area. 


— RESOLUTION  NO .66-0613 — 

RESOLVED,  That  this  Commission  approves  the  report 
to  the  Regional  Water  Quality  Control  Board  regarding  com- 
pliance with  State  Resolutions  No.  691  and  one  adopted  on 
June  16,  1966  as  follows: 

In  compliance  with  State  Resolution  No.  691?  the 
following  is  submitted  as  our  progress  report  for  the  quarter 
covering  April  through  June  1966: 

1)  Our  supplemental  request  for  $150,000  has  been 
approved  by  the  Mayor  and  the  Board  of  Supervisors.  This 
money  is  now  available  for  the  improvements  to  our  indus- 
trial waste  system. 

2)  Bids  for  our  Oxidation  Pond  located  near  Drainage 
Pump  Station  No.  1  have  been  received.     The  estimated  time  of 
completion  is  75  days  after  the  contract  has  been  certified. 
Construction  should  be  completed  by  October  21,  1966  as  set 
forth  in  your  resolution. 

3)  Plans  and  specifications  are  being  prepared  for  a 
pump  station  to  handle  the  industrial  waters  coming  from 
the  Coast  Guard  and  Slick  Airways.     This  contract  is  being 
prepared  in  accordance  with  the  time  schedule  set  in  your 
resolution. 

4-)     In  our  negotiations  with  South  San  Francisco 
and  San  Bruno  concerning  the  treatment  of  Airport  sewage 
by  the  South  San  Francisco  Sewage  Treatment  Plant,  we  have 
received  a  report  from  South  San  Francisco's  consultant. 
This  report  contained  the  information  on  the  feasibility 
of  this  joint  venture  and  the  conditions  for  acceptance  of 
the  City's  sanitary  wastes. 
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In  compliance  with  your  Resolution  No.  767,  paragraph  IX-C-3, 
the  following  is  submitted  as  our  progress  report  on  our 
tenants  work  as  of  June  30,  1966: 

1)  The  firm  of  Metcalf  and  Eddy  has  been  retained  by  the 
City  to  develop  a  set  of  rules  and  regulations  to  control 
discharges  of  industrial  wastes  by  the  tenants.     Copies  of 
these  rules  and  regulations  will  be  ready  for  review  about 
July  31,  1966. 

2)  Our  last  report  on  April  15,  1966  transmitted  to  you 
all  of  our  correspondence. with  our  tenants.     Since  that  time 
we  have  had  further  discussions  with  the  tenants  and  have 
obtained  additional  samples  for  analysis.     Samples  have  been 
collected  from  the  following  tenants:     Slick  Airways,  Coast 
Guard,  Trans-World  Airlines,  Pan  American  Airways,  Barrett 
Transportation  and  United  Air  Lines.     Transmitted  to  you 
under  separate  cover  are  the  laboratory  results  of  the 
tenants'  waste  waters  collected  since  April  1,  1966.  The 
data  collected  has  also  been  forwarded  or  will  be  forwarded 
in  the  next  month  to  the  respective  tenant  and  we  are  con- 
tinuing our  joint  search  for  sources  of  pollution  within 

the  respective  lessee's  area.     The  City  is  dissatisfied  with 
certain  of  the  results  and  we  intend  to  take  action. 

3)  United  Air  Lines  has  Kennedy  Engineers  working  on  a 
new  grease  removal  plant.     Samples  have  been  taken  by  them 
and  our  laboratory  analysis  has  also  been  made  available  to 
them  so  that  the  data  may  be  used  for  design. 

4-)    Pan  American  Airways  is  investigating  the  efficiency 
of  their  oil  separator  units.     In  the  interim,  samples  will 
be  taken  at  every  available  opportunity. 


— RESOLUTION  NO.  66-0614— 

RESOLVED,  That  this  Commission  accepts  the  work  as  sat- 
isfactorily completed;  approves  Debit  Modification  of  Con- 
tract in  the  amount  of  $ 559. 85;  approves  Final  Payment  in 
amount  of  $11,84-9.17,  in  favor  of  Associated  Pipe  Line,  Inc. 
under  Water  Department  Contract  No.  1211,  Laying  of  6"  and 
8"  C.  I.  Mains  in  St.  Francis  Woods  &  Vicinity. 


—RESOLUTION  NO.  66-0615— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $1,324-. 93,  made  by  the  San 
Francisco  Water  Department,  month  of  June  1966,  per  Revolving 
Fund  Voucher  No.  2581. 

—RESOLUTION  NO  66-0616— 

RESOLVED,  That  certain  Water  Department  Revocable  Permit 
issued  in  favor  of  the  Crystal  Springs  Shopping  Center,  Inc. 
by  Resolution  No.  23857,  adopted  April  28,  1964-  covering 
a  directional  sign  for  a  2  year  period,  is  hereby  extended 
for  an  additional  2  year  period  commencing  May  4-,  1966  subject 
to  the  same  terms  and  conditions.     Subject  to  a  fee  of  $100. 
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— RESOLUTION  NO.  66-0617— 


WHEREAS,  Carl  A.  Lauenstein,  Principal  Engineer,  San 
Francisco  Water  Department,  has  retired  from  the  service 
of  the  City  and  County  of  San  Francisco  after  serving  the 
Spring  Valley  Water  Company  and  the  San  Francisco  Water 
Department  for  a  period  of  forty-two  years;  and 

WHEREAS,  In  the  performance  of  his  duties,  in  his 
contacts  with  the  public,  his  fellow  employees  and  the  heads 
of  departments,  he  has  earned  their  respect  and  admiration; 
and 

WHEREAS,  The  Public  Utilities  Commission  recognizes 
the  valuable  service  Mr.  Lauenstein  has  rendered  the  people 
of  San  Francisco  while  employed  by  said  Spring  Valley  Water 
Company  and  said  San  Francisco  Water  Department;  therefore, 
be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on 
behalf  of  the  people  of  the  City  and  County  of  San  Francisco, 
in  recognition  of  his  long  and  faithful  service,  by  this  reso- 
lution expresses  to  Mr.  Lauenstein,  its  best  wishes  for  a 
long  and  happy  life  and  the  assurance  of  its  appreciation  of 
work  well  performed;  and,  be  it  further 

RESOLVED,  That  the  Secretary  and  Assistant  General 
Manager  be  and  he  is  hereby  directed  to  prepare  a  copy  of 
this  resolution  for  presentation  to  Mr.  Carl  A.  Lauenstein. 


—RESOLUTION  NO.  66-0618— 

RESOLVED,  That  this  Commission  approves  and  hereby 
requests  the  Controller's  concurrence  in  amendment  of  Public 
Utilities  Commission  Revolving  Fund  Rules  and  Regulations, 
as  follows: 

RULE  7 

Signatures 
Principal  Counter 

Section  A 

Public  Utilities 

Commission 
Pacific  National  Bank 

Delete 

Section  B 

San  Francisco 

Airport 
Bank  of  America 

Delete 

Add 

Section  D-l 

Hetch  Hetchy 

Project 
Bank  of  America 

Delete 


Geo.  P.  Negri 


Geo.  P.  Negri 
Wm.  J.  Dwyer 


Geo.  P.  Negri 


Geo.  P.  Negri 


Geo.  P.  Negri 
Wm.  J.  Dwyer 


Geo.  P.  Negri 
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Rule  7  (Continued) 
Section  E-l 

San  Francisco 

Municipal  Railway- 
General  Claims  Agent 
American  Trust  Co. 

Delete 

Add 

Section  E-2 

San  Francisco 
Municipal  Railway 
General  Manager 
Bank  of  America 

Delete 

Add 

Section  E-3 

San  Francisco 
Municipal  Railway 
Bank  of  America 

Delete 

Add 

Section  F-l 

San  Francisco 

Water  Department 
Consumers1  Adjustment 

Account 
Bank  of  America 

Delete 

Add 

Section  F-2 

San  Francisco 

Water  Department 
Consumers'  Guarantee 

Deposit  Account 
Bank  of  America 

Delete 

Add 

Section  F-3 

San  Francisco 
Water  Department 
General  Manager 
Bank  of  America 


Signatures 
Frincipal  Counter 


Geo.  P.  Negri  Geo.  P.  Negri 
Wm.  J.  Dwyer      Wm.  J.  Dwyer 


Geo.  P.  Negri  Geo.  P.  Negri 
Wm.  J.  Dwyer      Wm.  J.  Dwyer 


Geo.  P.  Negri  Geo.  P.  Negri 
Wm.  J.  Dwyer        Wm.  J.  Dwyer 


Geo.  P.  Negri  Geo.  P.  Negri 
Wm.  J.  Dwyer        Wm.  J.  Dwyer 


Geo.  P.  Negri  Geo.  P.  Negri* 
Wm.  J.  Dwyer        Wm.  J.  Dwyer 


Delete  Geo.  P.  Negri      Geo.  P.  Negri 

Add  Arthur  H.  Frye ,  Jr.  Arthur  H.  Frye, Jr. 

Add  K.  R.  Boyd  K.  R.  Boyd 
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— RESOLUTION  NO.  66-0619— 


RESOLVED,  That  this  Commission  hereby  requests 
the  Controller's  approval  of  Municipal  Railway  Request  for 
Funds,  in  amount  of  $12,136.51,  to  provide  funds  for  Social 
Security  Payments,  appropriation  No.  5-735-800.000. 


—RESOLUTION  NO.  66-0620— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  the  Municipal 
Railway  and  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  this  Commission  approves  the  disposition  of  the  claim 
of  Sidney  Feller  arising  out  of  the  accident  occurring  on 
April  26,  1965,  by  payment  to  the  plaintiff,  Sidney  Feller,  of 
the  sum  of  $562.00  and  by  authorizing  the  City  Attorney  to 
sign  on  behalf  of  the  City  and  County  of  San  Francisco  a 
dismissal  with  prejudice  of  the  cross-complaint  of  said  city 
and  county  against  Sidney  Feller  in  Action  No.  5^-8556, 
Municipal  Court,  San  Francisco,  California. 


—RESOLUTION  NO.  66-0602-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller 
to  allot  funds  and  to  draw  warrants  against  such  funds  as 
are  or  will  be  available  in  payment  of  claims  against  the 
Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

MC  California  State  Auto- 
mobile Association  and 
A.  B.  Howard 

Litigated  Settlements 

CC  Rev.  Charles  C.  Bailey 
and  Mrs.  Ida  Mae  Bailey 

CC  Diane  J.  Lively 

MC  Virginia  Anna  Pointer 

MC  Clara  L.  Brown 

TC  Bluma  Logasa 

TC  Eugene  P.  and  Ava  M. 
Scheller  also  known 
as  Ava  Mae  Scheller 

MC  Servanda  Syguia 


Date  of  Accident  Settlement 


March  14,  1966 


June  13,  1964 
October  24,  1965 
October  6,  1965 
August  12,  1965 
November  15,  1963 


September  25,  1962 
March  31,  1964 


999.00 


1,500.00 
2,000.00 
950.00 
600.00 
4,000.00 


1,800.00 
750.00 


Appropriation  No.  6.735.804.000 


12,599.00 
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Following  Resolution  66-0612  which  reduced  the  areas  of 
Rooms  132A,  3B  and  5B  and  decreased  Pacific  Southwest  Air- 
lines rental  in  proportion,  Commissioner  White  asked  if  there 
was  some  method  to  give  relief  to  the  small  concessionaires, 
(candy  shop,  flower  shop,  barber  shop  and  slioeahi ne  dtand) 
affected  by  the  airline  tieup. 

Mr,  Finn  said  in  his  opinion  this  would  require  a  review  by 
the  City  Attorney  of  each  concession  contract, 

Mr,  Hansen  pointed  out  that  each  concessionaire  has  a 
guaranteed  minimum  payment  which  has  always  been  substantially 
below  the  actual  payment  to  City. »  No  concessionaire,  accord- 
ing to  Mr.  Hansen,  could  be  considered  hurt  unless  he  fell 
considerably  below  the  guarantee. 

Commissioner  White  then  mentioned  the  extension  of  the  candy 
and  flower  shop  concession.     The  extensions  of  these  leases 
were  to  provide  for  operations  in  the  South  Terminal.  These 
considerable  investments  were  being  made  on  anticipated 
volume.     Commissioner  White  said  he  would,  if  possible, 
like  to  authorize  a  delay  in  the  expenditure  of  funds  for 
facilities  which  are  not  now  needed  by  reason  of  the  loss 
of  volume. 

Mr.  Hansen  said  it  was  possible  to  arrange  to  delay  the 
opening  of  the  South  Terminal  shops,  but  cautioned  that 
consideration  could  not  be  given  to  one  concessionaire 
without  giving  the  same  consideration  to  all. 

The  Commission  then  asked  Public  Utilities  Counsel,  William 
F.  Bourne,  if  relief  to  small  concessionaires  was  legally 
possible. 

Mr.  Bourne  replied  saying  unless  the  contract  recited  that  the 
lessee  was  entitled  to  relief  under  the  circumstances,  such 
relief  would  constitute  a  gift  of  public  funds. 

Commissioner  White  then  cited  the  relief  to  Yellow  Cab 
relative  to  omitting  military  passengers  from  the  official 
count  of  off  passengers  used  to  determine  payment  to  City. 

Mr.  Bourne  explained  that  absence  of  a  provision  in  a  contract 
would  require  the  lessee  to  give  some  additional  legal  con- 
sideration to  City  in  exchange,  as  was  done  in  the  Yellow 
Cab  case.     (Yellow  increased  the  guaranteed  minimum),  Mr. 
Bourne  said  it  required  some  consideration  as  part  of  a 
bargain. 

Mr.  Finn  then  reminded  the  Commission  that  although  every 
concessionaire  pays  his  rental  monthly,  at  the  end  of  the  year 
the  payments  are  reckoned  against  the  year's  gross.     In  this 
manner  the  good  months  tend  to  cancel  the  bad  ones. 

Commissioner  White  acknowledged  the  fact,  but  said  this  does 
not  hold  true  in  the  case  of  the  bootblack.     He  pays  a  flat 
monthly  rent  of  $600  and  is  suffering  under  the  present  tieup. 

Commissioner  Rousseau  then  requested  Mr.  Bourne  to  investigate 
and  advise  the  Commission  on  their  rights  to  grant  relief  to 
small  concessonaires. 
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When  the  resolution  commending  Carl  Lauenstein  was  up  for 
adoption  Commissioner  White  commended  Mr.  Lauenstein  for  a 
job  well  done. 


Communications : 

Mr.  Finn  read  a  letter  from  a  tourist  commending  the  operators 
of  the  Municipal  Railway  for  their  courtesy  and  consideration. 


General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  James  J.  Finn,  Acting  General  Manager  of  Public  Utilities, 
informed  the  Public  Utilities  Commission  that  word  had  been 
received  that  the  Secretary  of  Labor's  scheduled  appearance 
before  the  Senate's  Labor  Committee  re  the  air  line  labor 
dispute  had  been  postponed  from  1:00  p.m.   (E.S.T.),  July  26, 
1966  to  1:30  p.m.   (E.S.T.),  July  27,  1966. 


Regarding  the  Water  Department  monthly  report,  Mr.  Finn 
commented  on  the  sewage  treatment  plant  being  constructed 
by  the  park  service  at  Tuolumne  Meadows.     Mr.  Harry  Tracy 
of  the  W?ter  Department  has  been  working  with  the  members  of 
the  Federal  Park  Service  on  this  project.     This  is  another 
step  taken  to  insure  high  quality  water  for  Bay  Area  consumers. 


Roll  Call: 

Commissioner  White  asked  Mr.  Anderson  for  a  short  explanation 
of  the  recent  cable  car  accident  at  Powell  and  Market  in  which 
four  cars  were  involved. 

Mr.  Anderson  explained  the  sequence  of  events  stating  that  a 
stranded  cable  was  the  cause. 

Commissioner  White  then  asked  if  there  were  any  damaged  or 
broken  sheaves  which  might  have  caused  the  strand. 

Mr.  Anderson  said  there  was  no  evidence  of  broken  or  damaged 
sheaves . 

Commissioner  Greenberg  asked  how  long  the  damaged  cars  were 
out  of  service. 
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Nr.  Anderson  said  that  two  were  in  use  next  day,  one  required 
four  days  to  repair  and  one  would  take  about  twelve  days. 

Commissioner  Rousseau  again  called  attention  to  the  situation 
en  the  Powell  Hill  between  Sutter  and  Bush  Streets.  Auto- 
mobiles stopping  on  the  tracks  at  the  top  of  the  hill  make 
it  impossible  for  the  cable  cars  to  pick  up  the  cable.  The 
cars  are  then  forced  to  back  down  the  hill  to  Sutter  Street 
in  order  to  once  again  grip  the  cable. 

Commissioner  Rousseau  suggested  that  the  General  Manager 
of  Public  Utilities  discuss  the  problem  with  the  Chief  of 
Police, 

Commissioner  White  suggested  that  Yellow  Cab  be  contacted, 
also  so  their  drivers  may  be  cautioned  to  keep  off  the  tracks. 
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SAN  FRANCISCO  WATER  DEPARTMENT 


MONTHLY  REPOSg 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
July  26,  1966 


WATER  QUALITY 

The  Western  Office  of  Design  and  Construction  has  completed 
plans  and  specifications  for  the  sewage  treatment  plant  to  be  built 
at  Tuolumne  Meadows.     This  action  culminates  many  years  of  effort 
by  the  Water  Department  to  install  adequate  sewage  facilities  in 
this  area,  which  is  one  of  the  services  of  our  Hetch  Hetchy  Reser- 
voir water. 

Due  to  the  bluestoning  of  Crystal  Springs  Reservoir  earlier 
in  the  year  and  to  its  now  lowered  level,  it  has  been  necessary  to 
adjust  the  withdrawal  of  water  first  from  the  top  to  the  middle  out- 
lets and  somewhat  later,   from  the  middle  to  the  top  outlets. 

This  situation  has  resulted  in  an  increased  chlorine  dosage 
in  order  that  the  finished  water  shall  meet  the  U.  S.  Public  Health 
Service  Drinking  Water  Standards. 

On  July  12,  1966,  the  State  Department  of  Public  Health 
recommended  to  the  Division  of  Environmental  Health  and  Food  Protec- 
tion, U,  S.  Public  Health  Service,  that  the  water  serviced  in  the 
City  and  County  of  San  Francisco  be  classified  as  "Approved"  for 
Interstate  Carriers. 

During  the  month  of  June,  a  total  of        individual  flushing 
operations  were  carried  out  by  the  City  Distribution  Division. 
Two  were  to  correct  "dirty  water"  conditions,  while  twelve  were 
scheduled  flushing  operations  to  prevent  the  occurrence  of  dirty 
water  conditions  in  known  trouble  spots* 
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WATER  CONDITIONS 


GROSS  CONSUMPTION  OF  WATER 
Million  Gallons  Per  Day  Average 


1965 


11.1$  More 

_  1'  _  ,_2J 


— 
— — 

1966 


20k 


1+.  8%  More 

,2 


JL265. 


1966 


MONTH  OF  JUNE 


FISCAL  YEAR 


WATER  STORED  IN  LOCAL  RESERVOIR 
ON  JULY  15 
MILLION  GALLONS 


36.1$  Less 


17,783 


9.2%  Less 


21|e3$  Less 


1+9,  W 


CALAVERAS 


PENINSULA  (combined) 


■37.,  if  29 


85$  of 
10-yr, 
Average 
Storage 


1966 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  206.8  MGD  during  June,  and  the  draft  from  Calaveras  Reservoir 
averaged  21^.1  MGD. 
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WATER  CONDITIONS  (continued) 

During  the  month  of  June  1966,  two  maximum  figures  were 
established.     The  systemwide  consumption  of  water  averaged  276,9  MGD 
which  was  the  highest  for  any  month  to  date.    A  new  maximum  day  of 
record  occurred  on  June  13  when  369.5  MG  were  consumed  during  the 
2l|.-hour  period.    The  previous  maximum  day  of  record  occurred  on 
August  19,  1961+  which  was  310.6  MG. 

Precipitation  on  the  local  watersheds  for  the  season  varied 
from  an  average  of  72.3$  of  normal  at  the  five  Peninsula  rain  gaging 
stations  to  69.0$  of  normal  at  Calaveras  gaging  station. 

The  total  amount  of  run-off  from  the  local  watersheds  which 
was  stored  and/or  diverted  into  the  system  for  consumption  was 
19,2  MGD  average  for  this  fiscal  year,  exclusive  of  production  from 
the  Sunol  filter  galleries.     This  is  30,8  MGD  less  than  the  average 
for  the  past  30  years  of  about  50  MGD. 

SERVICE  RENEWALS 

During  the  month  of  June,  a  total  of  66I4.  service  pipes  were 
renewed.     On  July  1,  there  were  I+,  9l8  renewal  orders  uncompleted. 
These  include  uncompleted  service  renewal  orders  issued  on  main 
replacement  and  street  resurfacing  projects  and  the  renewal  program. 

FINANCE 

For  the  fiscal  year  1965-66,  collections  from  the  sale  of 
water  totaled  Jl8, 31[|.,ll5,  which  is  $1,289,586  greater  than  collec- 
tions for  the  previous  year. 

Net  sales  of  water  for  the  fiscal  year  1965-66  amounted  to 
$19, 3814.,  38O,  an  increase  of  $815,858  over  net  sales  for  the  previous 
year.     The  sales  to  other  municipal  departments  in  lieu  of  taxes, 
amounting  to  $1 , 225,14-21^.,  are  not  included  in  the  above  figures. 

ELECTRONIC  DATA  PROCESSING 

In  addition  to  the  Customer  Accounting,  i.e.,  billing, 
collection  and  updating  of  customer  accounts,  many  General  Accounting 
functions  are  now  on  the  computer.     Certain  sub-routines  which  handle 
some  of  the  Customer  Accounting  are  being  re-programmed  for  more 
efficient  use  of  computer  time. 

1961  BOND  FUND  PROJECTS 

The  City  Attorney  is  in  process  of  acquiring  the  necessary 
easements  for  the  Crystal  Springs  Bypass  Tunnel.     The  Director  of 
Property  has  assured  Mr.  Frye  that  easement  acquisition  will  meet 
our  schedule  for  contract  award. 
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Construction  of  San  Antonio  Pumping  Station  and  Sunol  Pump- 
irg  Station  was  certified  to  start  June  13,  1966.  Field  work  is  in 
progress • 

Contract  for  construction  of  60"  San  Antonio  Pipeline  and 
36"  Sunol  Pump  Pipeline  has  been  certified.     Field  work  is  awaiting 
pipe  fabrication. 

Construction  of  78"  pipeline  from  San  Antonio-Calaveras  Water 
Filtration  Plant  to  Alameda  Creek  Siphon  was  completed  on  June  2l|, 
1966. 

FREEWAYS 

The  State's  contractor  on  the  Sunol-Dublin  Freeway  is  working 
on  the  construction  of  the  box  culvert  to  protect  the  30"  Pleasanton 
pipeline . 

The  State  is  calling  for  bids  to  be  received  on  August  31, 
1966  for  a  section  of  Junipero  Serra  Freeway  from  Larkspur  Drive, 
Millbrae  to  Bunker  Hill  Drive,  Hillsborough,  San  Mateo  County. 

PERMITS  AND  LEASES 

Permittees  on  our  Ravenswood  Swamp  lands  are  planning  to 
officially  dedicate  their  Skeet  and  Gun  Club  on  or  about  September  10. 
Three  nursery  leases  in  the  Sunol  Valley  are  pending,  awaiting  the 
proposed  land  use  survey. 

The  hay  crop  is  in  the  process  of  harvesting  and  the  usual 
summer  activity  on  the  berry,  vegetable  and  nursery  leases  is  in 
progress . 

WASTE  WATER  SURVEY 

Field  work  under  the  current  agreement  with  Pitometer 
Associates  is  now  completed.     Our  records  indicate  that  a  total  of 
68  leaks  have  been  found  and  repaired  to  date,  representing  an 
estimated  saving  of  1|5>5>>000  gallons  per  day, 

MEETING- 

A  meeting  was  held  on  June  19,  attended  by  Messrs,  Mellon, 
Carr,  Frye,  Wortman  and  O'Marie  of  the  City  and  Messrs,  Ciampi 
(Architect),  and  Harmon  and  Hancock  of  the  State  Department  of 
Education,  to  explore  the  possibility  of  locating  a  State  College 
on  Crystal  Springs  land  south  of  Edgewood  Road. 

B  A  R  T  D 

Studies  are  now  under  way  on  the  relocation  of  Water  Depart- 
ment facilities  into  the  sidewalk  area  in  the  vicinity  of  the  l6th 
Street  and  25th  Street  stations  in  Mission  Street. 
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CITY:  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  SPECIAL  MEETING 


San  Francisco  International  Airport 
9:30  a.  m. 

COMMISSIONERS 

Oliver  11.  Rousseau,  President 
Thomas  P«  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 

James  K.  Carr 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  <I.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,,  ADMINISTRATIVE 


July  28,  1966 


Room  104 
South  Terminal! 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 


Public  Service 


Hetch  Hetchy 


Accounta 


Airport  Department 


Utilities  Engineering 


Water  Department 


Personnel  &  Safety 
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Call  to  Order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 


Purpose  of  Meeting:     Presentation  by  the  professional  planning 

consultants,  Quinton  Engineers,  Ltd., 
and  Dreyfuss  &  Blackford,  of  detailed 
f ecommendations  required  to  establish 
an  Airport  Master  Plan,  together  with 
recommendations  and  data  in  support  of 
various  elements  to  be  included  in  the 
bond  issued  to  be  placed  on  the  ballot 
for  the  November  8,  1966,  General  Election. 


Commissioner  Rousseau  called  the  meeting  to  order. 


Commissioner  Rousseau  welcomed  those  present.    He  thanked 
the  airline  representatives,  concessionaires,  officials  of 
San  Mateo  County  and  Peninsula  cities,  and  Thomas  Gray, 
representing  the  San  Francisco  Downtown  Association  for 
their  presence. 

He  then  introduced  Mr.  James  K.  Carr,  General  Manager  of 
Public  Utilities. 

Mr.  Carr  explained  the  importance  of  the  Master  Plan  for 
the  expansion  of  the  San  Francisco  International  Airport. 
He  emphasised  the  e-conomic  importance  of  the  Airport  to 
the  entire  Bay  Area. 

He  related  that  Mr.  Hansen,  the  Airport  General  Manager  - 
then  a  Commissioner  -  made  the  motion  two  years  ago  to 
develop  a  new  master  plan.    Projections  in  possession  of 
the  Commission  at  that  time  were  out  of  date.     Mr.  Carr 
commented  that  no  one  knew  how  outdated  those  projections 
really  were. 

He  then  spoke  of  the  need  to  prepare  for  the  stretched-out 
versions  of  today* s  jets  -  planes  which  would  carry  250 
passengers »  the*  jumbo  jets  carrying  500  passengers,  and 
eventually  planes  that  would  carry  900  passengers. 

Mr.  Carr  pointed  out  there  were  two  phases  to  the  development 
of  the  Airport  Master  Plan. 

Phase  one,  a  program  to  meet  the  immediate  needs  at  the  air- 
port.    This  would  use  lands  the  airport  has  without  much 
bay  fill  and  would  make  full  utilization  of  south,  central 
and  north  terminals  by  expansion  and  development  of  the  south 
and  central  terminals  and  construction  of  a  north  terminal. 
This  is  the  program  costing  $95-5  million  to  be  financed 
by  the  Bond  Issue  on  the  ballot  of  November  8,  1966. 
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Mr.  Garr  cautioned  those  present  not  to  confuse  this  with  the 
ultimate  airport  to  be  developed  in  the  future.  The  future 
development  is  one  which  San  Francisco  cannot  finance  under 
today's  conditions.     The  ultimate  plan  will  require  broader 
participation  both  regional  and  federal,  according  to  Mr.  Carr. 

Mr.  Carr  then  introduced  George  F.  Hansen,  Airport  General 
Manager, 

Mr.  Hansen  spoke  briefly.     He  said  that  he,  his  staff  and 
the  Utilities  Engineering  Bureau  under  Oral  L.  Moore,  had 
been  working  on  this  program  with  the  Joint  venture  of 
Quinton  Engineers  and  Dreyfuss  and  Blackford  for  almost  a  year, 
Sveral  meetings  were  held,  preliminary  concepts  discussed 
and  final  concepts  developed,     Mr.  Hansen  said  the  Commission 
had  before  it  today  consideration  of  details  involving  the 
$95*5  bond  issue  in  order  to  expand  the  airport  to  where 
passenger  traffic  and  air  cargo  can  be  handled  for  the  next 
few  years. 

Mr.  Carr  then  presented  Ray  0.  Kusche ,  President,  Quinton 
Engineers,  Ltd. 

Mr.  Kusche,  using  charts,  explained  the  airport  area.  He 
showed  that  the  airport  boundaries  enclose  an  area  of  5*200 
acres.     The  5>200  acres  are  all  tidelands,  according  to 
Mr.  Kusche,  and  as  far  as  he  could  determine  from  the 
records,  the  creation  of  land  and  the  building  of  the  airport 
has  gone  on  since  1927* 

He  pointed  out  that  today  approximately  55%  of  the  total 
acreage  is  used  for  airport  purposes  -  the  remaining  4-5%  is 
still  tideland. 

As  a  result  of  the  recent  and  projected  increase  in  aeronau- 
tical activities,  passenger  and  cargo,  additional  land  is 
necessary  to  meet  the  needs  of  the  airport. 

This  land  (pointing  to  map)  consists  of  acreage  across  the 
freeway  -  about  150    acrea  -  fairly  inaccessible  so,  in  order 
to  get  additional  land  it  is  necessary  to  fill  as  the  need 
arises. 

Again  using  maps  and  charts,  he  discussed  transportation  to 
and  from  the  airport  including  the  use  of  helicopter  and 
rapid  transit. 

Showing  a  chart,  he  pointed  out  that  in  1965  there  were  9 
million  passengers  at  the  San  Francisco  International  Airport. 
Projections  showed  13  million  passengers  by  1970.     Beyond  1970 
and  1975  the  airlines  estimate  there  will  be  approximately 
19.7  million  passengers.     Eighty-three  gate  positions  will 
be  needed  in  1970  and  one  hundred  in  1975. 

Continuing  to  use  charts  and  maps,  Mr.  Kusche,  pointed  out  the 
fantastic  growth  of  air  cargo  and  air  freight.     The  American 
Transport  Association  projections  forecast  a  national  average 
increase  of  22%  in  air  cargo  for  1965.     At  San  Francisco  it 
was  41%!     Over  the  last  three  years,  San  Francisco's  air  cargo 
and  freight  has  averaged  an  increase  of  35%  per  year  in  ton- 
nage.    Emphasizing  this  as  a  most  important  planning  factor, 
Mr.  Kusche  said  that  if  air  cargo  and  freight  continues  to 
grow  at  the  present  rate,  air  cargo  could  be  the  dominant  airport 
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activity,  supplanting  even  the  passenger  activity. 

Turning  to  the  landing  field,  Mr,  Kusche  announced  that  the 
present  landing  field  when  expanded  under  the  initial  program 
can  accomodate  the  projected  aircraft  movements  for  16  to  18 
million  passengers.     The  runways  will  then  become  saturated 
between  1973  and  1975. 

Touching  on  airspace  Mr.  Kusche  said  that  physical  airspace 
availability  is  such  the  ultimate  expansion  planned  for  the 
airport  is  not  a  hazard  due  to  topographical  or  other  limita- 
tions. 

Mr.  Kusche  then  went  on  to  recommend  the  ultimate  Master  Plan 
as  a  guide  to  the  future  development  of  the  Airport.     He  said 
the  consultants  were  proposing  as  part  of  it  the  initial 
program  which  will  accommodate  16  to  18  million  passengers. 

Mr.  Kusche  then  emphasized  that  Quiriton  Engineers,  Blackford 
and  Dreyfuss  are  recommending  a  balance  program.  They 
analyzed  requirements  for  cargo,  aprons,  passenger  gates, 
garage  and  parking  and  improvements  to  freeway  interchange 
to  serve  the  airport.     This  was  all  done  for  an  airport  to 
serve  from  16  to  18  million  passengers.    Beyond  that  size, 
warned  Mr.  Kusche,  the  Airport  would  have  major  financial 
problems . 

He  then  outlined  the  proposed  improvements  to  the  present  ter- 
minals and  construction  of  the  north  terminal. 

He  mentioned  the  demand  for  maintenance  facilities  and  es- 
timated requirements  at  200  acres. 

Commenting  on  cargo  facilities  Mr.  Kusche  said  that  the 
Airport  is  attempting  to  get  along  with  an  interim  cargo 
facility  occupying  about  18  acres  which  provides  about  12 
parking  positions  for  Boeing  707* s. 

He  recommended  that  Runway  28R  be  extended  to  11,870  feet  under 
the  initial  program. 

Turning  to  the  ultimate  Master  Plan,  Mr.  Kusche  pointed  out 
as  drawings ^  the  location  of  maintenance  areas,  air  cargo 
areas,  the  possibility  of  relocation  of  the  Bayshore  Freeway 
to  bring  the  150  acres  of  Airport  land  into  use  as  part  of 
the  Airport  proper. 

He  then  said  that  the  question  of  fill  has  been  foremost  in 
most  people's  minds.     Using  a  drawing,  he  pointed  out  the 
areas  to  be  filled  in  the  initial  program.     This  would  total 
about  200  acres  (the  man-made  seaplane  basin  and  some  areas 
northwest  of  it).  He  showed  the  areas  to  be  filled  under  the 
ultimate  Master  Plan.     Mr.  Kusche  then  said  that,  as  Mr.  Carr 
pointed  out,  the  requirement  for  fill  to  meet  the  needs  of  the 
initial  program  is  small  in  relation  to  the  total  program. 

Mr.  Kusche  then  said  he  would  turn  over  to  Albert  Dreyfuss 
the  task  of  discussing  terminal  plans  and  terminal  approaches. 

Commissioner  White  then  asked  Mr.  Kusche  if  there  had  been 
any  discussions  with  the  State  Highway  Commission  with  regard 
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to  the  proposed  plans  and,  if  so,  what  was  the  reaction  to 
the  proposal  to  relocate  a  portion  of  the  Bayshore  Freeway. 

Mr.  Kusche  replied  that  the  proposal  was  accepted  as  a 
reasonable  idea  by  the  State  Highway  people  and  what  was 
depicted  as  their  solution  to  the  proposal.     He  then  went 
into  some  detail  explaining  interchanges,  future  highway  plans, 
etc.    He  then  stated  that  the  State  Highway  people  were  agree- 
able to  the  relocation  of  the  Bayshore  Freeway  as  a  solution. 
However,  Mr.  Kusche  advised  that  the  State  Highway  forces 
stated  they  were  not  in  a  position  to  finance  it.     Mr.  Kusche 
estimated  the  cost  of  relocation  at  $6.7  million. 

He  then  compared  the  cost  on  an  acreage  basis  -  $120,000 
per  acre  -  with  the  cost  per  acre  for  fill  $60,000  to  $70,000 
per  acre.     The  advantage  of  relocating  Bayshore  Freeway, 
according  to  Mr.  Kusche,  was  that  it  would  give  City,  land 
on  the  airport  side  where  it  was  most  usable. 

Commissioner  White  then  asked  if  the  completion  date  for 
Highway  280  and  its  interchanges  coincided  with  dates  for 
the  proposed  initial  development  of  the  airport. 

Mr.  Kusche  said  that  the  completion  date  for  Highway  280 
was  not  as  early  as  the  Airport  and  consultants  desired. 
The  date  for  completion  from  El  Camino  Real  to  Bayshore  is 
1975. 

Commissioner  White  then  asked  if  Mr.  Kusche 's  discussions 
with  the  State  Highway  Commission  was  with  someone  in 
authority. 

Mr.  Kusche  said  discussions  had  been  with  the  Assistant 
District  Engineer.     Letters  are  in  Mr.  Kusche' s  file,  so 
it  has  substance,  stated  Mr.  Kusche. 

Commissioner  Greenberg  then  asked  if  changes  were  contemplated 
in  the  entrance  to  the  airport. 

Mr.  Kusche  replied  by  showing  the  changes  in  the  roadway 
entrances  to  the  airport* 

Mr.  Albert  N.  Dreyfuss  then  took  over  the  presentation.  He 
used  drawings  showing  the  proposed  development  and  expansion 
of  the  existing  central  and  south  terminal,  the  garage  and 
the  proposed  construction  of  the  north  terminal. 

This  material  is  new  according  to  Mr.  Dreyfuss  and  meets  with 
the  direction  of  the  Commission  to  go  far  more  deeply  into  the 
details  of  Phase  One  -  the  initial  phase  to  be  financed  by 
the  proposed  bond  issue.     This  will  take  us  into  the  16  to  18 
million  passenger  area  which  is  1970  to  1973 •     Mr.  Dreyfuss 
informed  the  Commission  it  would  take  until  1972-73  to 
complete  the  proposed  improvements. 

Mr.  Dreyfuss  then  said  it  was  also  their  responsibility  to 
make  the  airport  a  fine  gateway  to  San  Francisco. 

Mr.  Dreyfuss  then  explained  in  detail  the  terminal  area,  access 
roads,  the  expanded  garage  structure  and  entrance  roads.  He 
said  a  heliport  was  planned  for  the  top  of  the  garage  and  would 
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have  four  gate  positions.    He  then  went  into  great  detail  ex- 
plaining the  expansion  of  the  present  terminals  and  construc- 
tion of  the  North  Terminal  showing  provisions  for  plane 
parking  and  gate  rooms. 

Mr.  Leonard  Blackford  then  explained  in  detail  the  walkway, 
ramps,  passenger  loading  methods  and  conveyance  systems.  The 
passenger  conveyance  should  provide  some  type  of  ground  level 
rapid  conveyance  to  handle  the  potential  large  volume  of  traffic. 

Commissioner  Stack  asked  if  consideration  had  been  given  to 
utilization  of  the  North  Terminal  exclusively  for  Jumbo  jets  and 
SST. 

Mr.  Blackford  answered  saying  that  this  could  be  possible  but 
the  airlines  jump  up  and  down  in  horror  at  the  very  mention  of 
split  operations. 

Mr.  Dreyfuss  said  that  he  preferred  to  answer  Commissioner 
Stack's  question  by  saying  that  it  is  not  really  his  firm's 
decision  as  to  who  will  be  where.     This  is  a  decision  for 
airport  management. 

Commissioner  Stack  said  his  concern  is  the  handling  of  passen- 
gers on  the  quick  turn  away  of  SST's. 

Mr.  Dreyfuss  replied  that  each  of  the  finger  piers  has  a  complete 
study  of  its  own  and  has  its  own  peculiar  problems.     The  north 
terminal  will  be  no  problem.     Systems  for  handling  passengers 
and  baggage  -  there  are  a  number  of  different  systems  - 
would  be  whichever  proves  most  successful  within  the  amount 
of  money  available. 

Mr.  Blackford  went  on  to  explain  that  baggage  return,  which  is 
probably  the  most  critical  problem  in  handling  large  volumes 
of  passengers,  will  be  automatic. 

He  then  said  plans  were  being  recommended  for  the  redoing  of 
the  entire  international  area  including  customs  and  health 
services. 

The  heliport  is  planned  for  the  garage.    Vertical  transportation 
systems  and  horizontal  transportation  systems  will  be  provided 
to  move  passengers  in  and  out. 

At  this  point  Commissioner  V/hite  asked  what  was  planned  to 
accommodate  air  cargo  and  freight.    He  pointed  out  the  high 
cost  involved  in  handling  freight  and  asked  if  consideration 
had  been  given  to  the  possibility  of  people  engaged  in  the 
air  cargo  industry  operating  in  close  proximity  to  the  plane's 
arrival  point. 

Mr.  Blackford  said  this  was  a  problem  which  had  been  discussed 
a  great  deal  under  the  initial  program.    With  the  complex  of 
the  future  this  problem  could  be  solved. 

Interjecting,  Mr.  Dreyfuss  informed  the  Commission  that  in  the 
terminal  complex  of  today}  ,  cargo  arriving  in  passenger 
aircraft  will  be  assigned  to  its  particular  destination  and 
sent  from  the  passenger  terminal  at  a  lower  level  of  the  finger 
pier.     He  continued,  saying  that  cargo  handling  areas  in  the 


terminal  complex  located  on  the  lower  levels,  separate  from 
passenger  handling,  is  expected  to  be  improved  and  developed, 
Mr.  Dreyfuss  stated  that  this  was  actually  a  pretty  good 
solution  until  San  Francisco  gets  into  the  regional  concept.-  the 
ultimate  program.     Considerable  research  and  development  must 
be  done  with  the  aid  of  the  airlines  to  arrive  at  a  complete 
combination  terminal  where  cargo  aircraft  may  well  arrive  at 
the  same  complex.     This,  according  to  Mr.  Dreyfuss,  is  one 
of  the  great  possibilities  of  the  total  complex. 

Commissioner  Rousseau  noted  that  one  of  the  most  common  com- 
plaints about  airports  is  the  long  walking  distance  down  con- 
courses. 

The  proposed  Bond  Issue  contains  funds  for  the  provisions  of 
moving  sidewalks  and  other  means  of  horizontal  transportation. 
Mr.  Dreyfuss  then  told  the  Commission  that  the  fact  that  the 
planes  would  be  grouped  around  the  satellites  would  make  it 
possible  to  convey  passengers  to  the  center  of  the  terminal. 

The  consultants  having  completed  their  presentation,  Mr.  Carr 
called  upon  George  Hansen  to  make  some  comments  on  financing. 

Mr.  Hansen  explained  that  the  construction  work  was  scheduled 
over  a  six-year  period  to  1972.     The  bonds  will  be  amortized 
over  15  years. 

Careful,  conservative  analyses  have  been  made  of  future  revenues 
and  expenses. 

Bond  interest  has  also  been  calculated  conservatively.  The 
figure  used  is  4-%;  and  general  obligation  bonds  are  going  for 
y/f/o  on  today's  market. 

Mr.  Hansen  said  that  the  Bond  Issue  will  be  financed  from 
airport  revenues  and  will  not  be  any  burden  on  the  San  Fran- 
cisco taxpayer. 

Mr.  Carr  then  suggested  the  Commission  hear  from  members  of  the 
audience. 

Thomas  Gray,  San  Francisco  Downtown  Association,  stated  that 
Don  Fazackerley, President ,  Downtown  Association,  was  sorry 
he  was  unable  to  be  present.     Mr.  Gray  was  present  at  Mr. 
Fazackerley x  s  request. 

Mr.  Gray  said  his  organization  had  supported  placing  the 
Airport  Bond  Issue  on  the  ballot.  He  expressed  the  hope  that 
other  groups  would  follow  the  action  of  the  Downtown  Association 
so  the  job  could  be  done. 

The  Downtown  Association,  reported  Mr.  Gray:,  had  been  making 
studies  of  the  effect  of  the  current  airline  strike  and  its 
adverse  effect  on  San  Francisco  and  the  Bay  Area.  Mr.  Gray 
stated  that  lack  of  facilities  to  adequately  serve  airlines 
with  their  passengers  and  cargo  would  have  the  same  adverse 
economic  effect  as  a  strike. 

Mr.  Gray  then  conveyed  his  own  personal  pleasure  and  that  of 
the  President  of  the  Downtown  Association  with  the  job  done  by 
the  consultants. 
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Mr.  T.  Louis  Chess,  Chairman,  San  Mateo  County  Board  of 
Supervisors,  said  his  Board  was  impressed  with  the  plan 
and  said  thatthey  were  quite  ready  and  willing  to  work  with 
San  Francisco.     He  said  he  and  members  of  the  San  Mateo 
Board  of  Supervisors  would  like  to  sit  down  with  the  Airport 
General  Manager  and  discuss  any  details  that  might  be  of 
mutual  interest  to  both  San  Francisco  and  San  Mateo. 

Robert  Stallings,  County  Manager,  San  Mateo  County,  said  that 
Supervisor  Chess  had  well  expressed  the  position  of  San  Mateo 
County.  He  said  there  was  some  concern  however  about  the  affect 
of  airport  passenger  volume  upon  the  mass  transit  plan  under 
study  in  San  Mateo  County.  However,  Mr.  Stallings  said,  he  felt 
these  were  details  that  could  be  worked  out  and  should  not 
detract  from  complete  support  of  the  program. 

Mr.  A.  J.  Kaiser,  United  Airlines,  Chairman,  San  Francisco 
International  Airport  Airlines  Coordinating  Committee,  speaking 
in  behalf  of  the  property  men  of  the  airlines,  said  that  they 
had  been  in  close  contact  with  the  Airport  Manager  and  con- 
sultants and  had  many  meetings  with  them  during  development 
of  the  plans.    He  said  that  the  Airlines  Coordinating  Committee 
in  general  certainly  support  the  plan.     He  said  that  it  was 
a  very  good  indication  as  how  to  go  about  the  expansion. 

John  Barulich,  President,  Airport  Drayage  Company,  said  that 
he  was  grateful  to  Commissioner  White  that  so  much  planning 
has  gone  into  air  cargo  development  and  road  structure.  He 
commented  on  the  difficulty  of  moving  trucks  quickly  and 
efficiently  in  and  out  of  the  airport.     He  said  air  cargo 
is  growing  so  rapidly  and  that  fast  action  on  eliminating 
bottlenecks  in  the  road  system  would  be  most  appreciated. 

Commissioner  Rousseau  suggested  that  Mr.  Barulich,  if  he  was 
having  operating  problems,  sit  down  with  Mr.  Hansen.  Mr. 
Rousseau  said  he  thought  some  of  the  problems  might  be  solved. 

Commissioner  Stack  pointed  out  the  high  priority  given  to 
airport  road  construction.     Construction  and  completion  is 
scheduled  for  1967-1968. 

Mr.  Carr,  noting  that  all  who  had  cared  to  comment  had  done 
so,  emphazised  that  the  consulting  architects  and  engineers 
were  requested  to  prepare  a  long-range  plan  and  develop  a 
first  step.     This  has  been  done.     Mr.  Carr  said  that  Mr. 
Hansen  and  Mr.  Moore,  Mr.  Dwyer  and  Mr.  Finn  have  reviewed 
this  and  recommended  to  him  to  proceed  on  the  basis  of  the 
report. 

He  said  he  was  delighted  with  the  enthusiasm  of  the  airline 
representatives,  San  Mateo  County  representatives,  and  others 
with  a  direct  interest,  particularly  the  San  Francisco 
Downtown  Association. 

Mr.  Carr  warned  unless  San  Francisco  moved  ahead  with  the 
$95«5  million  program  early  next  year  that  the  Airport  will 
hit  a  levelling-of f  point  in  two  years  and  face  the  very 
serious  threat  of  economic  stagnation. 

Mr.  Carr  recommended  adoption  of  the  report  prepared  by 
Dreyfuss  and  Blackford  and  Quinton  Engineers,  which  was 
authorized  some  months  ago. 
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Commissioner  Stack  moved  the  report  be  adopted. 

Commissioner  White  said  that  he  thought  the  report  was  very 
well  done;  complimented  the  consultants,  Mr.  Carr  and  his 
staff;  and  then  suggested  unanimous  adoption. 

Commissioner  Greenberg  seconded.     Commissioner  Stack  then 
moved  the  question. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 
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Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H.  Lapi 

Absent:  None 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  minutes  of  the  regular  meeting  of  the  Commission  held 
July  12,  1966,  were  approved. 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Lap  in 
Absent-None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Lapin 
Absent -None 


— RESOLUTION  NO .  66-0622 — 


RESOLVED ,  That  this  Commission  hereby  requests  the  Mayo 
to  recommend  to  the  Board  of  Supervisors,  supplemental  appro- 
priation of  Municipal  Railway  funds,  in  total  amount  of 
$84-0, 789.00,  to  provide  funds  for  payment  of  additional  com- 
pensation to  the  platform  employees  and  disability  transfers 
in  certain  classifications  affected  by  Charter  Section  151. 3? 


Appropriation  No. 

6.735.H0.000  Permanent  Salaries                    $  528.00 

6.735.130.001  Wages  -  Platform  Employees  771,400.00 

6.735.130.002  Wages  -  Miscellaneous  Employees  1,971.00 
6.735.135.000  Sick  Leave  Wages  25,170.00 
6.735.800.000  Fixed  Charges  41,300.00 
6.735.900.000  Services  of  other  Departments   420.00 


—RESOLUTION  NO.  66-0623— 


840,789.00 


RESOLVED,  That  this  Commission  approves  Traveling 
Expense  Voucher  in  the  amount  of  $107.12,  covering  expenses  of 
Deputy  City  Attorney  Agnes  O'Brien  Smith,  incurred  on  a  trip  to 
New  York,  July  16-19?  1966,  to  take  four  depositions  in  con- 
nection with  the  following  Municipal  Railway  litigation: 
Joanne  Joseph  v.  City  and  County  of  San  Francisco,  No. 
SR 560886;  and  Matthew  Klein  v.  City  and  County  of  San  Fran- 
cisco, No.  SR567034. 


—RESOLUTION  NO.  66-0624— 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  a  contract 
with  Development  Planning  Associates,  Incorporated  for  pro- 
fessional services  in  connection  with  the  development  of 
Pleasanton  Industrial  Park  for  a  total  lump  sum  fee  of 
$18,500.00,  all  in  accordance  with  an  appropriate  form  of 
agreement  which  contains  a  provision  for  termination  after 
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receipt  of  a  feasibility  report  for  a  payment  of  $4, 000. 00. 


— RESOLUTION  NO.  66-0623— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contracts: 

Airport  Department  Contract  No.  252 — Drainage  Pumping  Station 
No.  3  at  the  South  Lomita  Canal  at  San  Francisco  International 
Airport,  to  S  &  Q  Construction  Co.,  in  the  amount  of  $178,112.00; 
and 

San  Francisco  Water  Department  Contract  No.  1262 — Laying  of 
8-Inch  and  12-Inch  Cast  Iron  Mains  in  Duboce  Avenue  between 
Noe  and  Castro  Streets,  to  the  Lowrie  Paving  Company,  in 
the  net  amount  of  $6,303.30;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
works  are  hereby  rejected. 

— RESOLUTION  NO.  66-0626— 

RESOLVED,  That  this  Commission  approves  Traveling 
Expense  Voucher  in  the  amount  of  $104.55,  covering  expenses 
of  Deputy  City  Attorney  Robert  M.  Desky,  incurred  on  a  trip 
to  Los  Angeles,  California,  June  29  to  July  1,  1966,  to  attend 
Pipe      Anti-Trust  Litigation  pre-trial  hearings  before  the 
United  States  District  Court,  for  the  Northern  California 
District,  Southern  Division,  in  the  matter  of  City  and  County 
of  San  Francisco  v.  U.  S.  Steel  Corporation,  No.  43729. 


—RESOLUTION  NO.  66-0627— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:     Mr.  John  Streets 

1780  Edgewood  Road 
Redwood  City,  California 

Permit  to  occupy  for  horse  grazing  purposes,  a  portion  of  the 
Hetch  Hetchy  Pipeline  right  of  way;  said  portion  being  approx- 
imately 344  feet  in  length,  adjoining  Edgewood  Road  easterly 
of  its  intersection  with  Cervantes  Road,  near  Redwood  City. 
Subject  to  a  consideration  of  $50.00  per  year. 


—RESOLUTION  NO.  66-0628— 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  A,  sub- 
mitted by  Pan  American  World  Airways,  whereby  said  Company, 
at  its  own  and  sole  expense  and  without  rental  credit,  will 
perform  modifications  consisting  of  new  pavement  construc- 
tion and  the  installation  of  interior  partitions  and  do  all 
other  necessary  and  related  work  in  and  around  Air  Cargo 
Building  No.  2  at  San  Francisco  International  Airport;  said 
specifications  and  drawings  having  been  approved  by  the 
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Utilities  Engineering  Bureau  subject  to  notations  marked 
thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pan 
American  World  Airways  to  proceed  with  said  work;  and,  be 
it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or  pre- 
vention is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


--RESOLUTION  NO.  66-0629— 

RESOLVED,  That  this  Commission  approves  that  certain 
form  of  lease  of  Plot  11-A  containing  .018  of  an  acre  more 
or  less,  at  the  San  Francisco  International  Airport  as  said 
Plot  is  shown  in  Airport  Drawing  No.  AA-10859  dated  December 
1965 »  the  term  of  which  lease  shall  commence  on  July  1,  1966, 
and  said  term  shall  continue  to  and  including  June  30,  1986, 
unless  terminated  or  extended  as  provided  in  said  lease,  and 
the  Lessee  shall  be  given  two  options  to  extend  said  term, 
the  first  option  period  to  be  for  ten  (10)  years  commencing 
on  July  1,  1986,  and  the  second  option  period  to  commence 
on  July  1,  1996,  and  to  expire  on  the  date  immediately  pre- 
ceding the  fortieth  (4-Oth)  anniversary  of  the  aforesaid 
commencement  date,  the  rental  for  the  period  from  the  com- 
mencement date  to  June  30,  1976,  to  be  not  less  than  Twenty- 
Seven  Hundred  Fifty  Dollars  ($2750)  per  acre  per  annum,  and 
the  rental  for  the  next  ten  (10)  years  commencing  on  July 
1,  1976,  to  be  not  less  than  Thirty-Four  Hundred  Fifty  Dollars 
($34-50)  per  acre  per  annum,  and  the  annual  rental  for  the 
said  two  option  periods  to  be  negotiated  as  provided  in  said 
lease,  copies  of  which  lease  are  on  file  with  Commission's 
Secretary;  and,  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  requested 
to  invite  bids  for  award  of  said  lease. 


—RESOLUTION  NO.  66-0630— 

RESOLVED,  That  this  Commission  approves  amending  that 
certain  Airport  Space  or  Use  Permit  issued  to  Joseph  Joaquin 
Dias,  Jr.,  under  Resolution  No.  15,94-5,  adopted  December  5, 
1955 »  as  follows: 

DELETE:  Section  4,  Effective  Date  of  Permit, 

This  Permit  shall  become  effective  on  August  27,  1954  and 
shall  continue  in  force  until  revoked,  terminated  or  mutually 
cancelled  as  hereinafter  provided. 

ADD:  Section  4,  Effective  Date  of  Permit. 
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This  Permit  shall  become  effective  on  August  27,  1954-  as 
it  pertains  to  the  Central  Terminal  Building  and  on  August 
3,  1966  as  it  pertains  to  the  South  Terminal  Building  and 
shall  continue  in  force  until  revoked,  terminated  or  mutually 
cancelled  as  hereinafter  provided. 


—RESOLUTION  NO.  66-0631— 

RESOLVED,  That  this  Commission  approves  in  the  es- 
timated amount  of  $500.00  expenses  of  the  City  Attorney 
and/or  Deputy  City  Attorney  to  present  evidence  and  attend 
hearings  at  Washington,  D.  C.  on  or  about  August  17,  1966, 
in  the  matter  of  the  Detroit-California  Nonstop  Case 
(Reopened),  Civil  Aeronautics  Board  Docket  No.  11143. 


—RESOLUTION  NO.  66-0632— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:        Pacific  Air  Lines,  Inc. 

Space:  Plot  17,  Terminal  Building  02 

Rooms  204,  203,  203.1,  202,  202.1,  202.2, 
202,3,  consisting  of  963  square  feet. 

Monthly  Consideration:  $144.4-5 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  Pacific 
Air  Lines,  Inc.  under  authority  of  Resolution  No.  66-0511 
adopted  June  21,  1966. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Lapin,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


— RESOLUTION  NO.  66-0633 — 

WHEREAS,  The  United  States  Government  owns  an  ordnance 
plant  located  in  proximity  to  the  Hetch  Hetchy  transmission 
lines  near  the  town  of  Riverbank,  Stanislaus  County;  and 

WHEREAS,  Hetch  Hetchy  Department  supplied  electric 
power  to  this  plant  when  it  was  in  operation  during  World 
War  II  and  again  during  and  following  the  Korean  War  until 
the  plant  was  shut  down  in  1958;  and 
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WHEREAS,  Norris-Thermador  Corporation  has  been  author- 
ized to  reactivate  the  plant  and  to  operate  this  Army 
facility  under  contract  for  the  production  of  mortar  shell 
casings  and  projectiles;  and 

WHEREAS,  Supply  of  this  electric  power  and  energy 
is  critical  to  production  of  ordnance  for  national  defense; 
and 

WHEREAS,  This  is  the  most  efficient  and  economic  manner 
in  which  to  supply  power  and  energy  to  said  plant;  and 

WHEREAS,  Norris-Thermador  Corporation  has  requested 
Hetch  Hetchy  Department  to  again  supply  electric  power  to 
the  plant;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  an  appro- 
priate service  contract  with  Norris-Thermador  Corporation 
for  delivery  and  sale  of  Hetch  Hetchy  power  and  energy  re- 
quired to  operate  the  Riverbank  Ordnance  Plant;  and,  be 
it  further 

RESOLVED,  That  this  Commission  hereby  approves  and 
authorizes  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  existing  contract  with  Pacific 
Gas  and  Electric  Company  for  supplementary  power  purchases 
in  order  to  accommodate  the  needs  of  the  Riverbank  Ordnance 
Plant • 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


—RESOLUTION  NO.  66-0654-— 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  Airport  General  Manager,  as  designated  by  the  General 
Manager  of  Public  Utilities,  to  attend,  as  a  committee 
member,  a  meeting  of  the  Airport  Operators  Council  In- 
ternational's Air  Cargo  Committee,  to  be  held  in  Denver, 
Colorado,  August  17-18,  1966. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 
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—RESOLUTION  NO.  66-0621-MR— 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

CC  Liberty  Mutual  Insurance 
Company  and 
James  H.  Williams 

CC  James  Herring  Williams 

Litip;ated  Settlements 

TC  Vivian  Brown 


MC  Blanche  Finney 

MC  James  A.  Patterson, 
Guardian  ad  Litem  of 
Yvonne  Patterson,  and 
Ines  Patterson 

SC  George  John  Poppin,  also 
known  as  George  J.  Poppin 


TC  Nee  Ah  Zee 

Appropriation  No.  6.735.804.000 


Date  of  Accident 

December  7,  1965 
December  75  1965 


March  23,  1963  and 
May  28,  1965 

August  25 >  1965 


July  13,  1964 

March  12,  1965 
January  10,  1964 


Settlement 

$  779.33 
975.00 


3,250.00 
1,200.00 


450.00 
2,180.00 


7,500.00 

1,500.00 
$17,834.33 


In  reference  to  Resolution  No.  66-0622,  concerning  Municipal  Rail- 
way supplemental  appropriation  of  £840,789  for  platform  wages,  Mr. 
Carr  explained  that  this  was  a  mandatory  item  made  necessary  by 
the  Charter  provision  setting  the  wages  of  Municipal  Railway  plat- 
form employees.  Mr.  Carr  reminded  the  Commission  that  they  had  no 
discretion  or  voice  in  this  matter. 


In  connection  with  Resolution  No.  66-0624,  authorizing  execution 
of  professional  services  agreement  with  Development  Planning 
associates,  Inc.,  Mr.  Carr  said  that  he  had  sent  a  memorandum  on 
this  item  to  the  Public  Utilities  Commission  earlier  in  the  week. 
He  pointed  out  that  he  and  staff  have  broken  the  -)27 5, 000  Water 
Department  study  down  into  various  sub-titles,  such  as  land  use, 
future  water  supply,  buildings,  etc.,  and  that  Mr.  Getts  and  Mr. 
Moore  are  working  with  Mr.  Frye  in  drawing  up  a  suitable  contract 
for  this  master  study.     The  industrial  park  at  Pleasanton  is  a 
different  kind  of  development.     It  is  the  first  industrial  park 
to  be  owned  by  the  City  and  County  of  San  Francisco.     Study  and 
research  show  that  this  is  the  highest  possible  use  of  the 
Pleasanton  lands.     The  problems  involved  have  been  worked  out  with 
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the  Pleasanton  officials.     Supervisor  Don  Murphy  has  been  most 
helpful  in  solving  many  of  the  problems. 

At  this  point,  Commissioner  Stack  asked  if  the  report  v/ould  show 
the  feasibility  of  letting  out  the  entire  acreage  to  one  developer, 
so  that  the  entire  parcel  would  be  developed  uniformly. 

Mr.  Carr  suggested  that  the  answer  to  this  question  would  have  to 
wait  until  the  report  is  in  from  Development  Planning  Associates, 
Inc. 


With  reference  to  He solution  No.  66-0629,  Mr*  Hansen  was  called 
upon  to  explain  the  Lease  of  Plot  11-A,  containing  .018  acre.  Fir. 
Hansen  explained  that  Pacific  Air  Lines,  due  to  construction  of 
their  building,  asked  for  a  variance  and  setback.    Rather  than 
grant  such  a  variance ,  the  Airport  recommended  the  lease  of  the 
small  acreage. 

Hr.  Carr  then  asked  Mr.  Hansen  if  a  map  showing  the  occupancy  of 
Airport  lands  by  various  Airport  lessees  had  been  prepared. 

Mr.  Hansen  said  this  was  in  preparation  by  the  Utilities  Engineer- 
ing Bureau  and  that  he  hoped  to  have  maps  in  the  hands  of  the 
Public  Utilities  Commission  by  next  week. 


In  explaining  Resolution  No.  66-0633,  Mr.  Carr  said  that  Mr.  Moore 
and  his  staff  had  been  working  with  officials  of  the  Government  and 
Norris-Thermador  Corporation  in  order  to  supply  power  to  the  River- 
bank  Plant.    This  was  a  plant  that  was  in  operation  in  World  War  II, 
manufacturing  shell  casings,  etc.  and  had  been  shut  down  for  years. 
Due  to  the  Vietnam  situation,  the  plant  was  now  reopening.  The 
sale  of  power  to  this  plant  would  mean  a  revenue  of  some  $180,000 
per  year  to  the  City  and  County  of  San  Francisco. 

Commissioner  'White  asked  if  City  v/ould  be  reimbursed  for  the  cost 
of  construction  involved  in  tying  the  plant  in  to  the  Hetch  Hetchy 
line . 

Mr.  Carr  then  called  upon  Mr.  Grethel  to  explain. 

Mr.  Grethel  informed  the  Commission  that  the  Hetch  Hetchy  line 
passes  right  by  the  plant  and  the  only  connection  that  has  to  be 
made  is  to  the  Hetch  Hetchy  towers  and  Norris-Thermador  will  pay 
for  this  connection. 


Communications : 

Mr.  Finn  read  a  letter  dated  July  16,  1966,  from  Mrs.  George  A. 
Applegarth,  Chairlady  of  the  California  Historical  Society  and 
Citizens  Committee  for  the  Celebration  of  the  Birthday  of  San 
Francisco.     Mrs.  Applegarth  thanked  Mr.  Carr  and  the  Commission 
for  supplying  bus  transportation  from  the  Mission  to  the  Presidio 
and  from  the  No.  4-5  Bus  Terminus  to  the  Officers  Club,  in  con- 
nection with  this  celebration. 
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General  Manager  of  Public  Utilities  Calendar  Items : 


Mr.  Carr  asked  the  Commission  for  permission  to  journey  to 
Washington,  because  of  several  Public  Utilities  Commission  items 
that  were  pending  there.     This  included  such  things  as  Federal 
grants,  modern  water  transportation  system,  Minibuses,  etc.  Mr. 
Carr  said  he  felt  he  could  pull  things  together  in  a  few  days  in 
Washington.     Mr.  Carr  said  there  was  an  A.O.C.  meeting  in  Denver 
on  .August  22,  23  and  24-,  which  he  would  like  to  attend.     He  said 
he  would  also  like  to  stop  off  in  Pittsburgh  and  see  the  sky 
train.     Stops  in  Pittsburgh  and  Denver  could  be  made  on  his  way 
back  from  Washington. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  adopted: 

Vote:  Ayes -Commissi oners  Itousseau,  White,  Greenberg, 

Stack,  Lap in 
Absent -Hone 

— RESOLUTION  NO.  66-0633— 

R3SCLVJ1D,  That  this  Commission  does  hereby  authorize  and 
direct  the  General  Manager  of  Public  Utilities  and  such  staff  as 
he  may  designate  to  proceed  to:     (a)  Washington,  D.  C. ,  to  confer 
with  Federal  officials  in  regard  to  Federal  Aid  to  airports  and 
any  other  matters  pertaining  to  the  City  and  County  of  San 
Francisco;  (b)  Pittsburgh,  Pennsylvania,  to  confer  with  officials 
of  Westinghouse  Corporation  regarding  new  transit  innovations;  and 
(c)  Denver,  Colorado,  to  attend  the  Board  of  Directors'  meeting 
of  the  Airport  Operators  Council,  august  23-25,  1966;  and,  be  it 
further 

R3S0LVSD,  That  necessary  expenses  in  connection  therewith 
are  hereby  authorized  and  approved. 


Mr.  Caj?r  stated  that  he  had  received  a  request  from  Mr.  Sal 
Gnorato,  St.  Mary's  Square  Garage  Company,  Lessee  of  the  garage 
at  San  Francisco  International  Airport,  for  permission  to  shut- 
down parking  lot  No.  1  and  the  fourth  floor  of  the  parking  garage 
during  the  duration  of  the  airlines  strike.     Mr.  Carr  stated 
that  the  Public  Utilities  Counsel  has  advised  that  this  is  an 
area  which  requires  approval  of  the  Public  Utilities  Commission. 
He  called  upon  Mr.  Hansen  to  explain. 

Mr.  Hansen  told  the  Commission  that  Mr.  Onorato's  business  was 
down  thirty  per  cent  due  to  the  airlines  strike.     He,  as  Airport 
Manager,  did  not  recommend  closing  of  the  fourth  floor  of  the 
garage  building,  but  recommended  closing  of  parking  lot  No.  1. 

Commissioner  Greenberg  concurred  with  the  fact  that  the  fourth 
floor  of  the  garage  should  be  open  because  of  its  location  and 
use.  In  lieu  thereof,  he  asked  if  there  was  a  possibility  of 
closing  the  third  floor. 

Mr.  Hansen  replied  there  were  no  garage  employees  assigned  to  the 
third  floor.     It  was,  therefore,  no  advantage  to  the  Lessee  to 
close  the  third  floor. 

Commissioner  White  suggested  that  the  General  Manager  of  the 
airport  be  given  authority  to  exercise  his  discretion  to  determine 
what  areas  of  the  garage  operation  should  be  closed  during  the 
duration  of  the  airlines  strike. 
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Commissioner  White's  suggestion  was  adopted. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Green- 
berg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 

— RESOLUTION  NO.  66-0656— 

WHEREAS  the  volume  of  business  done  both  in  the  parking 
garage  and  parking  lots  at  San  Francisco  International  Airport  has 
been  reduced  by  approximately  thirty  per  cent  (30%)  by  reason  of 
the  existing  airlines  labor  dispute;  and 

WHEREAS  parking  lot  No.  1  is  being  used  by  the  public  to  a 
much  lesser  degree  than  either  the  garage  or  parking  lot  No.  2;  and 

WHEREAS  the  garage  and  parking  lot  No.  2  under  existing 
conditions  will  make  available  an  ample  number  of  parking  spaces; 
therefore,  be  it 

RESOLVED,  That  for  the  duration  of  the  labor  dispute,  the 
Lessee  of  the  garage  and  parking  lots  be  permitted  to  close  parking 
lot  No.  1;  and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  the  Airport  Department 
is  hereby  authorized  to  exercise  his  discretion  in  the  best 
interests  of  the  City  and  County  of  San  Francisco  and  the  traveling 
public  as  to  what  areas  of  the  parking  lots  and  parking  garage 
shall  operate  during  the  duration  of  the  present  airlines  labor 
dispute • 


In  reference  to  Runway  28-R,  Mr.  Carr  informed  the  Commission  that 
Mr.  Hansen  and  the  Utilities  Engineering  Bureau  were  working  up  a 
presentation  to  the  Bay  Conservation  and  Development  Commission. 

Commissioner  Stack  then  called  attention  to  the  recent  speech  made 
by  Mr.  Lane,  a  member  of  the  B.C.D.C.,  decrying  the  use  of  any 
fill. 

Mr.  Carr  informed  the  Commission  that  he  would  keep  them  apprised 
of  any  progress  made  on  the  fill  application. 


Mr.  Carr  then  expressed  concern  about  the  cable  car  system, 
reminding  the  Commission  there  was  quite  a  bit  of  confusion  at 
Powell  and  Market  on  Thursday,  July  31st. 

He  said  that  Mr.  Mason  and  the  Municipal  Railway  staff  are  working 
on  the  problem  of  keeping  the  pulleys  and  sheaves  inspected 
and  operating.     Mr.  Carr  stated  that  he  was  in  favor  of  keeping 
the  cable  cars  as  they  are,  but  suggested  that  some  electronic 
improvements  may  be  made  in  order  to  improve  the  strand  alarm 
system  and  give  notice  to  the  powerhouse  operators  to  shutdown 
when  emergencies  occur.     He  felt  that  Mr.  Mason,  Acting  General  Man- 
ager, had  made  the  best  possible  study  and  was  working  on  the  op- 
erating problems.     As  far  as  stranding  of  the  cable  was  concerned, 
causing  the  Powell  and  Market  incident,  Mr.  Carr  said  it  was  not 
fully  determined  as  to  what  caused  the  butt  end  of  the  cable 
to  unravel.        Whatever,  the  cause,     it  is  obvious 
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the  present  strand  alarm  system  does  not  do  the  <job.     He  said  he 
was  contemplating  bringing  in  some  outside  help  to  improve  the 
situation. 

Mr.  Carr  pointed  out  to  the  Commission  that  the  new  plastic 
inserts  and  the  drive  wheels  had  solved  the  problem  of  slippage. 

Mr.  Carr  said  that  he  and  Nr.  Moore  discussed  the  strand  alarm 
system  yesterday  and  it  is  believed  it  can  be  improved. 

Commissioner  White  said  he  had  made  a  suggestion  to  Mr.  ^nderson 
and  to  Mr.  Miller  at  a  Muni  Man  of  the  Month  Ceremony  at  Ocean 
Division  which  would  improve  the  strand  alarm  system,     i-it  that  time 
he  was  informed  that  nothing  could  be  done  because  Mr.  Corrao  was 
on  vacation.     Commissioner  White  stated  that  ,in  his  opinion,  this 
showed  a  complete  lack  of  comprehension  of  the  problem.  Commis- 
sioner v/hite  said  the  Commission  should  move  to  cut  the  red  tape 
real  quick  or  stop  the  operation  of  the  cable  cars. 

-^t  this  point,  Mr.  Carr  reminded  the  Commission  the  operation  of 
the  cable  cars  was  his  responsibility  and,  in  his  absence,  the 
responsibility  devolved  upon  Mr.  Finn,  the  „cting  General  Manager 
of  Public  Utilities. 

Several  months  ago,  Mr.  Carr  stated  he  had  proposed  that  the  Cable 
Car  Division  be  set  up  as  a  separate  operation  under  the  direction 
of  one,  single  individual.     Mr.  Carr  said  it  was  his  intention  to 
bring  this  proposal  again  before  the  Commission,  because  he  felt 
the  only  method  to  obtain  good  operation  of  the  Cable  Car  Division 
was  to  put  one  individual  in  complete  charge  and  hold  him  responsi- 
ble.    Mr.  Carr  said  he  would  bring  back  a  recommendation  for  a 
single-line  operation  of  the  Cable  Car  Division.     In  his  opinion 
this  would  improve  efficiency  and  save  money. 

Mr.  Carr  said  he  had  several  meetings  with  everyone  involved  and 
would  have  recommendations  for  an  efficient  electronic  alarm 
system. 

Mr.  Carr  stated  he  would  like  to  make  some  changes  in  the  roile 
Book. 

i:xt  this  point,  Commissioner  Unite  commented  that  Mr.  Carr  would 
have  to  wait  until  the  General  Manager  returned,  as  he  is  away  on 
vacation  and  nothing  would  be  done  until  his  return. 

Mr.  Carr  said  that  he  had  corrected  this  situation  and  had  issued 
an  order  directing  that  upon  the  absence  of  any  people  that  another 
member  of  the  staff  be  designated,  in  writing,  to  carry  out  the 
absent  employee's  duties. 

Mr.  Carr  then  read  the  existing  rules  governing  operation  of  cable 
cars ,  containing  the  actions  to  be  taken  by  the  gripman  in  the 
event  of  a  strand.     He  graphically  pointed  out  the  impossibility  of 
a  gripman  to  meet  the  rules  as  now  written. 

Commissioner  Lapin,  after  listening  and  watching  Mr.  Carr's 
explanation  of  the  cable  car  rules,  said  that  the  cable  cars  are 
rather  an  unusual  mode  of  transportation  and  asked  whether  it 
might  not  be  advisable  to  adopt  a  modern  electronic  system  which 
would  stop  the  cable  car  machinery  in  a  hurry. 

Mr.  Carr  replied  he  was  working  on  this  problem. 

Commissioner  Greenberg  stated  that  he  had  visited  the  Cable  Car 
Barn  the  other  evening  and  complimented  Mr.  Carr  and  his  staff 
for  the  improved  appearance.     He  then  mentioned  the  subject  of 
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"No  Parking"  on  Powell  Street.     He  asked  if  this  matter  had  "been 
brought  to  the  attention  of  the  Police  Commission. 

Mr.  Carr  stated  that  Mr.  Mason  of  the  Municipal  Railway  staff  was 
preparing  a  report  on  this  item. 


At  this  point,  Mr.  Carr  called  upon  Mr.  Dwyer,  who  announced  that 
a  barbecue  was  to  be  held  on  the  evening  of  August  11th,  in  Sunol,. 
as  a  retirement  testimony  to  Mr.  George  P.  Negri,  former  Director, 
Bureau  of  Accounts.     The  Commission  and  staff  were  invited  to 
attend. 


Roll  Call: 

Commissioner  White  asked  Mr.  Carr  and  Mr.  Frye  to  inform  the  Com- 
mission as  to  the  amount  of  revenue  being  lost  through  faulty 
water  meters.     Commissioner  White  stated  that  there  was  a  strong 
possibility  that  the  increase  in  water  revenues  through  a  good 
meter  replacement  program  would  be  sufficient  to  pay  for  the  re- 
placement program  itself. 

Mr.  Carr  said  he  would  ask  Mr.  Frye  and  the  Water  Department 
staff  to  prepare  such  a  report  for  the  Commission.     It  was  hoped 
that  such  a  report  would  be  made  available  within  two  weeks. 


Commissioner  Stack  stated  that  a  resident  of  St.  Francis  Woods, 
during  relocation  of  water  mains  in  that  area,  had  asked  for  an 
increase  in  the  size  of  his  service  pipe.     This  was  denied  by  the 
Water  Department  as  a  matter  of  policy.     Commissioner  Stack 
pointed  out  that  the  resident  asked  for  the  increase  for  better 
pressure  and  was  willing  to  pay  for  this  service.  Commissioner 
Stack  asked  if  it  were  possible  for  this  increased  service  to  be 
furnished. 

Mr.  Carr  replied  that  he  would  have  to  ask  Mr.  Frye  to  report  on 
Commissioner  Stack's  query.     Mr.  Carr  explained  that  this  was  one 
of  the  reasons  why  money  was  asked  for  study  of  the  water  system. 
When  this  study  is  completed,  we  will  have  the  ansv/ers  to  water 
usage  and  demand. 

Commissioner  Lapin  stated  that  if  there  were  several  home  owners 
involved,  that  this  problem  should  be  discussed  with  John  Craig, 
Executive  Officer  of  the  St.  Francis  woods  Association. 


Commissioner  Stack  called  the  Commission's  attention  to  the  fact 
that  the  Internal  Revenue  Service  staff  has  recommended  denial  of 
the  application  of  San  Francisco  Airport  Improvement  Corporation, 
a  non-profit  corporation,  who  were  to  spend  ten  million  dollars 
for  Pan  American  facilities  at  the  Airport,  on  the  basis  that  the 
lease  term  does  not  coincide  with  the  bond  pay  out.  Commissioner 
Stack  pointed  out  that  San  Francisco  has  a  lease  term  for  twenty 
years  with  options  for  ten  years  and  six  years  on  the  same  terms 
with  rental  to  be  negotiated  for  the  option  periods.     It  has  been 
long-established  policy  of  San  Francisco  that  the  lease  terms  be 
for  twenty  years  and  the  rental  on  extensions  be  adjusted  on  a 
current  fair  market  basis,  even  though  the  Charter  allows  forty 
years.     Commissioner  Stack  pointed  out  that  apparently  the  In- 
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ternal  Revenue  Service  is  concerned  that  City  does  not  have  suit- 
able safeguards  and  security,  if  the  lease  term  is  less  than  the 
pay  out  term.     It  was  his  opinion  that  San  Francisco  has  built 
into  its  leases  superior  protection  than  that  which  the  United  States 
Government  seeks.     He  pointed  out  that  San  Francisco  gains  fee 
title  upon  termination  of  the  lease  and/or  extensions.  This 
development,  according  to  Commissioner  Stack,  is  of  urgent,  vital 
necessity  to  meet  the  current  needs  of  the  San  Francisco  Inter- 
national Airport.     He  moved  that  the  Commission  authorize  Mr. 
Carr  to  take  all  appropriate  action  necessary  to  have  the 
Internal  Revenue  Service  rule  favorably  on  the  application  of  the 
San  Francisco  Airport  Improvement  Corporation.  Commissioner 
Stack  felt  that  it  may  be  necessary  to  ask  the  Mayor  and  Members 
of  Congress  to  intercede  with  the  Internal  Revenue  Service. 

Upon  motion  by  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent-None 

— RESOLUTION  NO.  66-0637-- 

WHEREAS,  This  Commission  has  been  advised  that  the  Internal 
Revenue  Service  has  not  acted  favorably  upon  a  request  for  ruling 
submitted  to  it  by  San  Francisco  Airport  Improvement  Corporation 
under  date  of  May  18,  1966,  which  request  for  ruling  related  to 
the  transaction  approved  by  this  Commission  pursuant  to  its 
Resolution  No.  66-0222,  adopted  March  22,  1966,  and  by  the  Board 
of  Supervisors  of  the  City  and  County  of  San  Francisco  pursuant 
to  its  Resolution  No.  248-660,  adopted  April  11,  1966;  and 

WHEREAS,  This  Commission  is  deeply  concerned  that  if  the 
Internal  Revenue  Service  does  not  rule  favorably  on  said  request 
San  Francisco  Airport  Improvement  Corporation  will  no  longer  be 
able  to  carry  out  its  purpose  of  rendering  financial  assistance  to 
this  City  by  financing,  constructing  and  assisting  in  the 
construction  of  additions,  betterments  and  improvements  to  the  San 
Francisco  International  Airport;  and 

WHEREAS,  Such  assistance,  if  continued,  will  be  of  extreme 
benefit  to  this  City  in  the  over-all  development  of  its  Inter- 
national Airport;  now,  therefore,  be  it 

RESOLVED ,  That  the  General  Manager  of  Public  Utilities  be  and 
he  is  hereby  authorized  to  transmit  to  the  Internal  Revenue 
Service  this  Commission's  extreme  concern  regarding  the  failure  of 
the  Internal  Revenue  Service  to  rule  favorably  upon  said  request 
for  ruling  of  San  Francisco  Airport  Improvement  Corporation;  and, 
be  it  further 

RESOLVED, That  the  General  Manager  of  Public  Utilities  be  and 
he  is  hereby  authorized  to  travel  to  V/ashington,  D.  C.,and  to  take 
such  other  and  further  action  as  he  may  deem  necessary  or  advis- 
able to  bring  to  the  attention  of  the  Internal  Revenue  Service  the 
importance  to  this  City  of  the  issuance  of  a  ruling  favorable  to 
San  Francisco  Airport  Improvement  Corporation. 

Mr.  Carr  stated  that  in  his  opinion  this  matter  should  be  reviewed 
by  the  City  Attorney.     He  said  the  City  Attorney  might  wish  to 
have  a  member  of  his  staff  accompany  Mr.  Carr  to  Washington. 

Mr.  Bourne  said  that  this  matter  should  be  reviewed  by  the  City 
Attorney  in  company  with  the  attorneys  for  the  non-profit  corpo- 
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ration  and  Pan  American. 

Mr.  Carr  stated  he  would  like  to  have  some  advice  from  the  City 
Attorney. 


Commissioner  Greenberg  asked  Nr.  Carr  if  there  have  been  any 
recent  meetings  with  the  State  Highway  Commission  on  the  Junipero 
Serra  Freeway. 

Mr.  Carr  replied  that  the  Highway  Commission  had  met  on  July  28th. 
The  Highway  Commission  directed  its  staff  to  conduct  a  new  study. 
This  was  in  line  with  Governor  Brown's  request. 

Commissioner  Stack  expressed  some  concern  that  perhaps  the  Highway 
Commission  staff  might  pre- judge  the  case. 

Mr.  Carr  said  that  the  Governor  has  requested  a  new  and  fresh 
hearing. 


Mr.  Bourne  advised  the  Commission,  in  response  to  their  inquiry 
of  last  week, that  legally  nothing  could  be  done  to  release 
concessionnaires  at  the  Airport    under  the  obligations  of  their 
various  leases.     He  then  pointed  out  to  the  Commission  that  they 
could  modify  lease  terms  in  return  for  a  consideration,  if  the 
lease  was  of  such  a  nature  that  it  was  not  required  by  law  to  go 
to  public  bid. 


Commissioner  Greenberg  complimented  Mr.  Carr,  Mr.  Hansen,  and  the 
consultants  on  the  able  presentation  made  on  the  Airport  Master 
Plan  and  Bond  Issue  at  last  Thursday's  Special  Meeting.     He  then 
asked  if  a  similar  presentation  or  a  brochure  was  being  prepared 
on  the  Municipal  Railway  Bond  Issue. 

Mr.  Carr  replied  that  he  and  Mr.  Leonard  were  working  on  a 
brochure,  but  he  did  not  anticipate  any  lengthy  discussion  with 
Mr.  Curtin  similar  to  the  presentation  made  on  the  Airport  Bond 
Issue.     Mr.  Carr  said  he  would  hold  several  meetings,  working  up 
color  slides  to  explain  the  contents  of  the  Bond  Issue. 


THEREUPON  THE  MEETING 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

TO:  Mr.  James  K.  Carr,  Gen. Mgr.  Pub.  Utilities  August  2,  1966 

FROM:  George  F.  Hansen,  General  Manager 

SUBJECT:     Monthly  Report,  Airport  Department 

Traffic  Summary  (June): 

A  total  of  1,061,279  passengers  moved  in  and  out  of  the  Airport  in 
the  month  of  June.     This  compared  to  810,078  in  the  same  month  last 
year — an  increase  of  31$ • 

For  the  fiscal  year  ending  June  30,  1966  the  Airport  handled 
10,089,150  in  and  out  passengers — an  increase  of  20.8%  over  the  pre- 
vious fiscal  year. 

By  reason  of  the  strike,  certain  airlines  have  been  unable  to 
provide  us  with  statistical  information  on  the  June  volume  of  mail, 
express  and  freight.     Therefore,  we  are  unable  to  provide  such  data  at 
this  time. 

Aircraft  movements  for  the  month  of  June  totaled  19,71** ,  repre- 
sending  an  increase  of  1^.9%  over  June  1965. 
Developments  of  Plots  9  and  6A  for  Interim  Cargo  Facilities: 

Meetings  have  been  held  during  the  month  between  airport  management 
and  Utilities  Engineering  Bureau  on  the  one  hand,  and  American  and  Pan 
American  airlines  on  the  other,  towards  development  of  Plots  9  and  6A 
as  an  interim  cargo  facility,  particularly  with  reference  to  its 
capability  of  accommodating  B-7^7  aircraft.     We  have  also  had  meetings 
with  Standard  Oil  Company  to  negotiate  an  easement  of  100  feet  from 
Standard's  hangar  plot,  as  well  as  rerouting  of  its  access  road,  in 
order  to  develop  Plot  9  to  its  maximum  potential. 

As  the  result  of  these  various  meetings,  it  is  fairly  certain  that 
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we  will  be  in  a  position  to  satisfactorily  accommodate  the  carriers, 
truckers  and  freight  forwarders  on  an  interim  basis  for  a  period  of 
years . 

Boeing-7^7  and  Douglas  Series  60  Aircraft  Compatibility: 

On  July  6th  we  met  with  James  P.  Horan  of  the  Boeing  Company  to 
review  a  number  of  matters  concerned  with  airport  compatibility  to 
provide  required  operational  facilities  for  the  B-7^7. 

A  meeting  was  also  held  with  Engineering  Bureau  personnel  and 
Prof.  Robert  Horonjeff  concerning  noise  and  runway  capability  with 
respect  to  larger  jet  aircraft  operations. 
San  Francisco  Bay  Conservation  &  Development  Commission: 

On  July  20th  the  General  Manager  of  the  Utilities  Engineering 
Bureau  and  Airport  management  met  with  Melvin  Lane,  Chairman,  and 
Joseph  Bodovitz,  Executive  Director,  BCDC,  to  discuss  matters  con- 
cerned with  the  proposed  bond  issue  projects  requiring  Bay  fill. 
As  a  result  of  this  meeting  we  will  proceed  with  filing  the  required 
application,  and  ultimately  appear  at  a  hearing  before  the  full  Com- 
mission. 

Talk  over  Radio  Station  KGO: 

On  July  21st  the  Airport  Manager  made  a  15-minute  presentation 
over  Radio  Station  KGO  devoted  to  an  explanation  of  the  Airport  Bond 
Issue . 

Meeting  with  Millbrae  City  Officials : 

On  the  evening  of  Tuesday,  July  26th,  the  Airport  Manager  met 
with  the  Mayor  and  City  Council  of  Millbrae,  together  with  representa- 
tives of  the  Chamber  of  Commerce  and  other  civic  groups,  to  explain 
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and  discuss  the  proposed  Airport  Bond  Issue.     Approximately  25  people 
were  in  attendance  at  the  meeting. 
Special  PUC  Meeting: 

On  July  28th  the  Public  Utilities  Commission  held  a  special 
meeting  at  the  Airport  to  receive  a  final  report  from  Quinton  Engineers 
and  Drey fuss  &  Blackford  who  have  been  engaged  in  a  joint  venture  to 
update  the  Airport  master  plan.     At  the  conclusion  of  the  presentation 
and  following  discussion,  the  master  plan  as  presented  was  unanimously 
adopted. 

a  *  a 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 
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Call  to  Order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  Whit 

Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H. 
Lapin 

Absent:  None 

Commissioner  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Lapin. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  regular  meetings  of  the 
Commission  held  July  19  and  July  26,  1966  were  approved. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent-None 


— RESOLUTION  NO.  66-0639— 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  General  Manag 
Municipal  Transit  System,  the  General  Claims  Agent  thereof, 
and  the  City  Attorney,  approves  the  write-off  of  uncollectibl 
accounts  receivable  which  are  more  than  ninety  days  past 
due  and  the  adjustment  of  accounts  receivable,  per  the 
following: 

Municipal  Railway,  month  of  July,  1966,  per 

list  of  August  1,  1966  $  104.20 

and,  be  it  further 

RESOLVED,  That  this  Commission  approves  compromise 
settlement,  Municipal  Railway,  month  of  July,  1966,  as 
follows : 

Amount  Compromise 
Debtor  Billed  Settlement 

Rianda  Motors  $58.25  $4-3.55 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  July,  1966,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellan- 
eous debtors,  amount  of  $1,377.01,  per  list  of  August  1,  1966 
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—RESOLUTION  NO.  66-0640— 


RESOLVED,  That  this  Commission  hereby  approves  and  author- 
izes the  General  Manager  of  Public  Utilities  to  execute  for 
and  on  behalf  of  this  Commission  that  certain  agreement  for 
school  bus  transportation  for  the  period  commencing  July  1, 
1966  and  ending  September  1,  1967,  between  the  City  and  County 
of  San  Francisco  and  the  San  Francisco  Unified  School  District, 
providing  for  school  bus  transportation  by  the  Municipal  Rail- 
way, subject  to  payment  to  the  Municipal  Railway  at  the  rate  of 
$10.75  an  hour,  and  further  subject  to  supplemental  assistance 
from  the  Alameda  Contra  Costa  Transit  District  which  will  en- 
deavor to  supply  buses  and  operators,  not  to  exceed  twenty-five 
in  number,  for  the  prior  to  a,  m.  school  period  only. 


—RESOLUTION  NO.  66-6640-1-- 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  for  and  on 
behalf  of  this  Commission  that  certain  agreement  for  school 
bus  transportation  for  the  period  commencing  July  1,  1966 
and  ending  September  1,  1967 i  between  the  City  and  County  of 
San  Francisco  and  the  Alameda  Contra  Costa  Transit  District, 
providing  for  supplemental  assistance  from  the  Alameda  Contra 
Costa  Transit  District  which  will  endeavor  to  supply  buses  and 
operators,  not  to  exceed  twenty-five  in  number,  for  the  prior 
to  a.m.  school  period  only,  at  the  rate  of  $9.50  an  hours. 


—RESOLUTION  NO.  66-0641— 

RESOLVED:  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer, 
San  Francisco  Water  Department,  the  Senior  Claims  Investigator 
thereof,  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant  in  favor  of 
The  Pacific  Telephone  and  Telegraph  Company,  in  the  amount 
of  $591.66,  in  settlement  of  claim  against  the  San  Francisco 
Water  Department,  arising  from  damage  to  claimant's  property, 
on  December  9,  1965,  at  901  Fillmore  Street,  San  Francisco, 
California. 


—RESOLUTION  NO.  66-0642— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  approves  Debit  Modification  of  Con- 
tract in  the  amount  of  $2, 515 • 25;  approves  Final  Payment  in 
amount  of  $5,959.05,  in  favor  of  McGuire  &  Hester  under  Water 
Department  Contract  No.  1244,  Laying  of  4"  and  6"  C.  I.  Mains 
in  Stockton,  Clay  &  Wetmore  Streets,  and  allows  eighteen  (18) 
working  days  unavoidable  delay;  fourteen  (14)  days  due  to 
additional  work  required  to  install  pipe  fittings  around 
abnormal  amount  of  obstructions,  one  (1)  day  due  to  adverse 
weather  conditions  and  three  (3)  days  due  to  delay  caused  by 
others. 


—RESOLUTION  NO.  66-0643— 
RESOLVED,  That  this  Commission  accepts  the  work  as 
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satisfactorily  completed;  approves  Debit  Modification  of  Con- 
tract in  the  amount  of  $36, 127.4-0;  approves  Final  Payment  in 
the  amount  of  $435,583.84,  in  favor  of  Fred  J.  Early  Jr. 
Company,  Inc.,  under  Water  Department  Contract  No.  1150  - 
Construction  of  San  Antonio-Calaveras  Water  Filtration  Plant, 
and  allows  ninety  three  (93)  calendar  days  extension  of  time; 
sixty  two  (62)  days  due  to  adverse  weather  conditions,  and 
thirty  one  (31)  days  due  to  revisions  to  work  as  ordered  by 
our  Engineer. 


— RESOLUTION  NO.  66-0644— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1267 — Excavation  and  Repaving  for  Water 
Service  Renewals. 


—RESOLUTION  NO.  66-0645— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher  in  amount  of  $124.74,  submitted  by  Robert  C. 
Rosen,  Airport  Maintenance  Superintendent,  covering  expenses 
incurred  on  trip  to  Santa  Catalina  Island,  California, 
June  22-24,  1966,  to  attend  Annual  Conference  of  California 
Association  of  Airport  Executives. 


—RESOLUTION  NO.  66-0646— 

RESOLVED,  That  this  Commission  approves  Amendment  No.  1 
to  the  Grant  Agreement,  identified  as  Exhibit  "A",  relating 
to  Federal-aid  Airport  Program  Project  No.  9-04-034-C622  at 
San  Francisco  International  Airport,  which  Amendment  revises 
the  scope  and  description  of  the  airport  development,  as  set 
forth  in  the  Grant  Agreement,  to  provide  for  the  installation 
of  ed°;e  lighting  for  Taxiway  "J"  and  for  modernization  of  the 
electrical  vault; 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  request  the 
Board  of  Supervisors ,  as  the  governing  body  of  the  City  and 
County  of  San  Francisco,  to  adopt  a  resolution  accepting  this 
Amendment,  which  acceptance  is  to  be  executed  by  the  Mayor  and 
the  General  Manager  of  Public  Utilities  for  and  on  behalf  of 
the  City  and  County  of  San  Francisco. 


— RESOLUTION  NO.  66-0647— 

RESOLVED,  That  this  Commission  approves  amending  that 
certain  Airport  Space  or  Use  Permit  issued  to  Pan  American 
World  Airways,  Inc.  under  Resolution  No.  65-1014,  adopted 
December  28,  1965,  in  order  to  reflect  the  deletion  of  the 
following  rooms  effective  August  10,  1966; 

DELETE: 

Rooms  103,  103.1     849  sq.ft.  @  .15  =     $127.35  Month 
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— RESOLUTION  NO.  66-0648 — 


WHEREAS ,  the  Space-Use  Permit  issued  to  The  Pacific 
Telephone  and  Telegraph  Company,  under  Public  Utilities  Com- 
mission Resolution  No.  65-0994- *  adopted  on  December  21,  1965 , 
provides  in  section  15  thereof  that  said  Company  shall  furnish 
to  City  automobile  liability  and  property  damage  insurance 
but  provides  an  alternative  therein  for  said  Company  to  pro- 
vide equal  protection  under  a  self-insurance  plan,  subject  to 
written  consent  of  said  Commission  first  had  and  obtained; 
and 

WHEREAS,  said  Company  has  represented  to  Commission 
that  its  net  operating  revenues,  after  deducting  total  operating 
expenses,  were  $471,135,000  as  reflected  by  its  1965  Annual 
Report,  from  which  operating  revenues  claims  for  personal 
injury  and  property  damage  against  it  are  provided,  and  has 
proposed  to  Commission  that  in  lieu  of  providing  City  with 
the  aforesaid  specified  insurance  coverage  it  be  permitted  to 
provide  equal  protection  under  self-insurance  of  its  obliga- 
tion under  the  terms  of  section  15  of  said  Permit;  and 

WHEREAS,  this  Commission  has  found  and  determined  that 
said  self -insurance  plan  is  acceptable  and  that  said  Company 
should  be  permitted  to  insure  itself  in  accordance  with  said 
section  of  said  Permit;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
proposal  of  The  Pacific  Telephone  and  Telegraph  Company  to 
insure  itself  and  to  indemnify  City,  Commission  and  its 
members  and  the  officers,  agents  and  employees  of  each  with 
equal  protection  as  that  required  under  the  terms  and  con- 
ditions of  said  section  15  in  respect  to  bodily  injury, 
death  and  property  damage,  by  its  own  self-insurance  plan  in 
lieu  of  furnishing  City  with  the  specified  insurance  coverage 
required  by  said  Permit,  subject  to  the  following  conditions: 

1.  That  Commission  reserves  the  right  to  rescind 
this  resolution  and  cancel  the  right  conferred 
hereunder  at  any  time  during  the  term  of  said 
Permit  in  its  absolute  discretion  and  to  require 
said  Company  to  furnish  it  with  said  specified 
insurance  coverage  as  required  by  section  15 

of  said  Permit. 

2.  That  said  Company  furnish  this  Commission  imme- 
diately following  the  date  of  adoption  of  this 
resolution  a  letter  executed  by  its  duly  author- 
ized officer,  indicating  that  it  accepts  the 
aforesaid  right,  subject  to  the  aforesaid  con- 
ditions, such  acceptance  to  be  retroactive  to 
December  22,  1965. 


—RESOLUTION  NO.  66-0649— 

RESOLVED,  That  this  Commission  approves  that  cer- 
tain Amendment  of  that  certain  lease  dated  October  13,  1965, 
between  City  and  Western  Air  Lines,  Inc.  (Western),  lessee, 
of  Room  16-2  on  the  lower  level  and  other  Rooms,  all  in 
Pier  "F"  of  San  Francisco  International  Airport,  which  Amend- 
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ment  increases  the  area  of  said  Room  by  193  square  feet  over 
the  area  shown  in  said  lease,  increases  the  annual  rental 
"by  $579.00,  being  at  the  rate  of  S3. 00  per  square  foot  for 
partially  finished  space,  identifies  said  increased  area 
as  Room  16. 2A,  makes  new  Airport  Drawing  No.  12683  which  is 
marked  Exhibit  "D"  a  part  of  said  Amendment,  which  Amendment 
has  been  made  necessary  because  the  area  of  said  Room  16-2 
was  increased  during  the  course  of  construction  and  after 
the  drafting  of  original  Airport  drawing  lease  exhibits 
and  after  the  award  of  said  lease  to  Western. 


— RESOLUTION  NO.  66-0650— 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  THE  FLYING  TIGER  LINE,  INC. 

SPACE:     Plot  17 

Hangar  Q»Ql>  SQ.  FT. 

Ground  Floor 

Room  127  31,610 
127.1,  127.2  408 
127.3,  127.-4-  1,^55 
128  31,610 
128.1,  128.2, 

128.3  1,705 

101  &  102  1,892 
103  (Men's 

Lavatory)  N.C. 

108  (Women* s 
Lavatory)  N.C. 

109  1,093 
110,  110.1  1,047 
120  277 
124.7  2,695 

Second  Floor 

Rooms  201,  202  1,204 
203,  203.1 

203.2  1,758 

208,  209,  210  836 

250  (Mezz.)  1.300 

78,890  @S1.20  sq.ft.  =  $94,668.00  yr. 

Bldg.  19-Adjacent 

to  Hangar  C-01  180 
Bldg.  22  Adjacent 

to  Hangar  C-01  180 
Bldg.  60-Training 

Clipper  940 

lt300  Q&1.20  sq.ft.  =      1,560.00  yr. 
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Plot  17  -  Paved  Area 


69,000 

22,500 
9,600 


101,100  @.075  sq.ft.  =  S7.582.50  yr. 
TOTAL  $103,810.50  yr. 

Monthly  Consideration:  $8,650.88 
Effective  Date:  As  determined  by  Airport 
General  Manager. 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  The 
Flying  Tiger  Line,  Inc.  under  authority  of  Resolution  No. 
66-0283  adopted  April  12,  1966. 


—  RESOLUTION  NO.  66-06 58-MR— 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System,  the  General  Claims  Agent  thereof,  and  the 
City  Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  Municipal  Railway: 

Claimant 

Non-litigated  Settlements 

SC  Marian  Johnson 
TC  Frances  E.  Kneebone 

Litigated  Settlements 

TC  Lovell  William  Chapman 
MC  Richard  Cochran,  also  known 
as  Richard  K.  Cochran  and 
Bobbette  Cochran 
TC  Alvie  B.  Irwin 
MC  Linda  Carol  Molini,  a 

Minor  by  and  through 

her  Guardian  ad  Litem, 

Arthur  J.  Molini,  and 

Arthur  J.  Molini 
MC  Anna  Brown  Rosa 
TC  Lawrence  J.  Ross 
MC  Mary  Souki  and 

Hikmat  Souki 
TC  Mary  Vannucci 


$26,265.60 


3  aircraft  positions 

adjacent  seawall 
1  aircraft  position 
at  washrack 
60  auto  parking  stalls 
Location  as  assigned 
from  time  to  time 
by  Airport  Gen.  Mgr. 


Date  of  Accident  Settlement 

January  14,  1966  $  750.00 
May  16,  1966  1,196.80 


September  9,  1963  5,000.00 
November  11,  1965  2,335.00 
June  29,  1964  8,133.80 


October  20,  1962  950.00* 

May  10,  1963  1,000.00 

October  27,  1964**  900.00 

September  4,  1963  3,000.00 

October  22,  1965  3,000.00 
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Appropriation  No.  6.735.804.000    $25, 315.60 

6.735.804.999  950.00* 


**Date  of  Accident  on  Claim,  Controller^ 
Sheet  and  Complaint  show  October  30,  1964 
as  date,  but  all  Municipal  Railway  records, 
including  police  report,  indicate  accident 
happened  October  27,  1964. 


With  reference  to  Resolution  No.  66-0640,  School  Bus  Transportation 
Agreement,  in  response  to  a  question  from  Commissioner  Greenberg, 
Mr.  Mason  explained  that  this  was  practically  the  same  as  last  year. 
The  Municipal  Railway  will  supply  44  coaches.     In  the  morning  the 
Alameda-Contra  Costa  Transit  District  will  be  asked  to  supply  up  to 
24  coaches  because  the  Municipal  Railway  cannot  supply  these  coaches 
for  school  transportation  and  meet  the  demands  of  their  morning 
peak. 

******** 

Communications ; 
None 

******** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  informed  the  Commission  that  last  Friday  the  State  and 
National  Affairs  Committee  of  the  Board  of  Supervisors  voted  down 
the  request  of  the  Public  Utilities  Commission  to  memorialize  the 
President  of  the  United  States  to  use  his  good  offices  to  have  both 
parties  to  the  current  airlines  dispute  return  to  work  pending 
settlement  of  their  differences.     The  request  was  also  turned  down 
by  the  full  Board  on  Monday,  August  8. 

Certain  members  of  the  Committee  stated  that  a  resolution  of  this 
nature  would  be  tantamount  to  encouraging  strike  breaking. 

Mr.  Carr  said  he  felt  that  the  Public  Utilities  Commission  resolution 
did  not  clearly  reflect  the  feeling  of  the  Commission. 

Commissioner  Stack  then  suggested  a  letter  be  drafted  to  the  Board 
explaining  the  Commission's  position  and  the  reasons  for  the 
Commission's  request. 

Mr.  Carr  stated  that  in  his  opinion  any  action  is  now  moot,  inasmuch 
as  Congress  is  now  considering  the  matter. 

Commissioner  White  commented  that  anyone  taking  part  in  a  labor 
dispute  in  which  he  had  no  direct  connection  is  quite  courageous. 
He  stated  that  he  fully  understood  the  concern  of  all  of  the  members 
of  the  Public  Utilities  Commission,  inasmuch  as  they  are  charged 
with  the  responsibility  for  the  operation  of  the  San  Francisco  Inter- 
national Airport.     A  resolution  of  this  nature,  Commissioner  White 
told  the  Commission,  merely  gives  the  opportunity  for  certain  people 
to  sound  off.     Commissioner  White  stated  that  in  his  opinion  such  a 
resolution  was  an  idle  gesture.     The  airlines  dispute  is  a  national 
issue  to  be  decided  on  a  national  basis.     He  went  on  to  point  out 
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that  the  law  stated  that  the  air  transportation  industry  must  be 
organized  on  a  system-wide  basis  similar  somewhat  to  the  organiza- 
tion required  under  the  Railroad  Labor  Act.     Commissioner  White 
cautioned  that  any  resolution  that  might  be  passed  could  be  mis- 
understood. 

Commissioner  Rousseau  stated  that  in  his  opinion  no  further  letter 
should  be  written. 

Commissioner  White  then  said  that  the  resolution  should  never  have 
been  adopted;   that  a  letter  would  merely  compound  the  problem. 

Commissioner  Stack  explained  the  only  reason  the  resolution  was 
introduced  and  passed  was  because  of  concern  for  the  one  million 
four  hundred  and  fifty  thousand  passengers  who  have  no  interest  in 
the  airlines  or  unions.     The  Commission  has  a  responsibility  to  the 
San  Francisco  taxpayers.     The  effect  of  the  strike  on  the  revenues 
of  the  San  Francisco  International  Airport  has  been  disastrous.  He 
went  on  to  point  out  that  in  his  opinion  the  airlines  were  quasi 
utilities,  the  same  as  railroads.     This  was  quite  a  different  type 
of  trike — the  public  interest  was  highly  involved  and  this  dispute 
was  creating  hardships  for  growers,  shippers,  etc.  Commissioner 
Stack  said  he  was  aware  of  the  situation  of  the  machinists.  He 
went  on  to  point  out  that  it  was  not  the  intention  of  the  resolution 
to  involve  the  City  with  either  side,  but  it  was  passed  merely  in  the 
interests  of  the  citizens  of  San  Francisco  and  its  Airport. 

Commissioner  White  commented  that  in  his  opinion  the  resolution  was 
misinterpreted  by  a  member  of  the  Board's  Committee.     However,  he 
said  that  any  resolution  is  open  to  misinterpretation. 

Commissioner  Lapin  stated  that  the  resolution  should  be  amplified  and 
clarified  if  there  are  any  misapprehensions  on  the  part  of  this 
Commission  that  it  is,  or  could  be,  misunderstood. 

Mr.  Finn  then  read  the  resolution. 

Commissioner  Greenberg  at  this  point  commented  that  the  resolution 
quite  clearly  indicated  that  the  Commission  had  taken  its  action 
without  prejudice  to  either  side. 

Commissioner  Stack  expressed  his  concern  for  the  servicemen  home  on 
leave  who  were  unable  to  reach  their  destinations  because  of  the  air- 
lines strike.     He  then  said  that  he  felt  that  when  a  matter  of  policy 
was  before  the  Board  of  Supervisors  or  any  of  its  committees, 
members  of  the  Public  Utilities  Commission  should  be  present.  He 
said  that  staff  members  were  at  a  disadvantage  because  they  could  not 
fight  back.     He  suggested  the  Commission  send  its  resolution  back  to 
the  Board  for  reconsideration,  even  though  the  question  was  academic 
because  Congress  was  considering  the  matter. 

Mr.  Carr  stated  that  although  in  his  opinion  the  question  was  moot, 
he  thought  some  clarification  should  be  made. 

Commissioner  Greenberg  suggested  a  written  communication  to  each 
member  of  the  Board. 

Mr.  Carr  said  that  he  thought  the  Secretary  could  draft  something 
suitable . 

********* 
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In  reference  to  the  downtown  heliport,  Mr.  Carr  stated  that  staff 
has  been  continuing  its  talks  with  the  Port  Authority.     As  soon  as 
Mr.  Moore  and  the  Utilities  Engineering  Bureau  have  a  report  from 
the  Consulting  Engineer,  Pomeroy  and  Company,  they  will  have  some 
idea  of  the  cost.     It  is  desirable  to  keep  the  cost  as  low  as 
possible.     In  discussions  with  the  F.A.A.  it  has  been  brought  out 
that  they  may  waive  some  structural  requirements  for  a  temporary 
location.     It  is  hoped  the  F.A.A.  report  will  be  available  in  about 
two  weeks. 

********* 

Mr.  Carr  then  told  the  Commission  that  the  Sunol  Filtration  Plant 
will  be  dedicated  on  September  14.     There  will  be  a  get-together 
at  Sunol  Headquarters  after  the  dedication.     Mr.  Carr  said  he  would 
announce  the  speaker  and  final  details  in  a  week  or  so. 

********* 

Mr.  Carr  stated  that  he  and  staff  were  working  on  studies  in  refer- 
ence to  charges  by  Pacific  Gas  and  Electric  Company  for  the  other 
five  categories  of  Municipal  power.     Airport  power  rates  were 
successfully  negotiated  last  year.     Jerome  Cohen  of  the  City 
Attorney's  Office  has  been  meeting  with  the  consultants.  Rates 
are  to  be  based  on  cost  of  service.     Mr.  Carr  pointed  out  that  in 
some  categories  the  rates  may  go  up. 

********* 

There  have  been  many  requests  for  information  on  the  bond  issues, 
according  to  Mr.  Carr.  He  said  that  revised  booklets  on  both  the 
Airport  and  Municipal  Railway  Bond  Issues  are  being  prepared. 

********* 

The  Riverbank  Ordnance  Plant  contract  is  being  worked  on  by  Mr. 
Moore  and  his  staff,  said  Mr.  Carr 

********* 

In  reference  to  the  visitors  gallery  at  the  Cable  Car  Barn,  the 
Utilities  Engineering  Bureau  has  submitted  some  drawings,  but  there 
will  have  to  be  some  revisions  before  submittal  to  the  Art  Commission^ 
Mr.  Carr  informed  the  Commission . 

********* 

Mr.  Carr  stated  that  he  was  planning  to  leave  for  Washington  on 
August  16  to  confer  with  Federal  people  on  such  things  as  Minibus 
grants,  ferryboat  service,  and  Airport  items.     Mr.  Carr  said  he 
planned  to  return  to  San  Francisco  on  August  25. 

********* 

Roll  Call: 

Commissioner  White  noted  with  pleasure  that  the  Commission  had 
received  a  letter  from  the  President  of  the  St.  Francis  Woods 
Association,  complimenting  the  San  Francisco  Water  Department  for 
the  manner  in  which  mains  were  relocated  from  easements  behind  the 
houses  to  the  streets. 

********* 
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Commissioner  White  then  went  on  to  comment  on  a  recent  column  appear- 
ing in  the  press  which  was  anything  but  complimentary  to  Muni  drivers. 
Commissioner  white  said  that  he  feels  the  columnist  owes  98  per  cent 
of  the  Muni  men  an  apology.     He  went  on  to  say  that  at  the  Muni  Man 
of  the  Month  Ceremony  he  plans  to  discuss  this  column  with  members 
of  the  Carmen's  Union. 

********* 

Commissioner  Stack  asked  two  questions;     (1)     When  is  the  Don  Pedro 
contract  going  out  to  bid?     (2)     When  is  Pier  "FF"  going  to  open? 

Mr.  Carr  said  he  had  directed  Mr.  Moore  to  meet  with  the  Irrigation 
Districts.     A  Project  Engineer  has  not  as  yet  been  selected. 

Mr.  Moore  stated  that  they  were  hoping  to  open  Pier  "FF"  on 
September  15.     However,  he  said  he  has  been  talking  with  Western 
Airlines  and  they  seem  to  have  their  problems.     No  dedication  date 
has  been  set  as  yet. 

********* 

On  motion  by  Commissioner  Stack,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Lapin 
Absent-None 


—  RESOLUTION  NO.  66-0651— 

WHEREAS,  This  Commission  has  noted  with  genuine  regret  and  a 
deep  sense  of  civic  loss  the  recent  passing  of  Jesse  C.  Coleman?  and 

WHEREAS,  Mr.  Coleman  served  on  the  Board  of  Supervisors  of  the 

City  and  County  of  San  Francisco  from  January  8,   1921  to  January  8, 

1947,  a  period  of  sixteen  years?  and 

twenty-six 

WHEREAS,  During  his  term  of  office  Mr.  Coleman  brought  to  the 
Board  of  Supervisors  untiring  energy  and  singular  devotion  to  the 
application  of  sound  business  princinles  in  the  conduct  of  the 
affairs  of  the  City  and  County,  discharging  all  his  duties  as  a 
Supervisors  with  his  characteristic  ability  and  diligence?  and 

WHEREAS,  Mr.  Coleman  occupied  a  very  prominent  position  in  the 
civic  life  of  the  City  and  County  of  San  Francisco  and  applied  his 
marked  ability  and  energy  in  furthering  every  progressive  movement 
for  the  welfare  of  said  City  and  County?  and 

WHEREAS,  This  Commission,   its  executives  and  employees  will 
always  cherish  his  memory  with  fond  and  loving  respect?  now,  there- 
fore, be  it 

RESOLVED,  That  this  Commission  does  by  this  resolution  extend 
to  the  family  of  Mr.  Coleman  its  most  heartfelt  sympathy  over  their 
Iocs?  and,  be  it  further 

RESOLVED,  That  the  Secretary  and  Assistant  General  Manager  of 
Public  Utilities  be  and  he  is  hereby  directed  to  present  to  the  family 
of  the  late  Jesse  C.  Coleman  a  suitable  copy  of  this  resolution  as 
a  token  of  the  esteem  in  which  his  memory  is  held. 

********* 


THEREUPON  THE  MEETING  ADJOURNED,  IN  MEMORY  OF  THE  LATE  JESSE  C. 
COLEMAN . 


MUNICIPAL  RAILWAY 
949  Presidio  Avenue 
San  Francisco,  Calif.  94119 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


June  29,  1966 
M  EMORANDUM 


TO:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

FROM:  V.  W.  Anderson,  General  Manager 

San  Francisco  Municipal  Railway 

SUBJECT:      School  Bus  Transportation  Agreement 

The  accompanying  memorandum  on  this  subject  outlines  the  proposed  changes 
in  designated  sections  of  the  School  Bus  Transportation  Agreement,  but  does 
not  spell  out  details  which  remain  unchanged. 

Briefly  summarized,  the  revisions  provide  for  the  Muni  furnishing  an 
additional  25  morning  school  charters.        Due  to  the  age  of  Muni  equipment 
and  the  number  of  units  simultaneously  undergoing  repair,  it  is  necessary 
to  employ  the  assistance  of  A/C  Transit  in  furnishing  part  or  all  of  these 
25  additional  morning  school  charter  coaches  with  A/C  operators. 

Provision  is  also  made  for  25  additional  afternoon  coaches.    The  equipment 
situation  is  not  as  critical  at  3:00  p.m.,  and  these  coaches  would  be 
furnished  by  Muni  except  in  emergency  situations. 

This  proposal  to  use  up  to  25  A/C  coaches  and  operators  for  morning  charters 
has  been  discussed  with  Mr.  Coleman  of  TWU  #250.    He  has  reviewed  the 
proposal  with  his  executive  board  and  informed  me  that  they  will  go  along 
with  this  plan.    He  wants  to  review  "the  fine  print  , when  it  is  available, 
to  assure  himself  that  the  written  document  is  within  the  terms  discussed. 

Mr.  Kenneth  Hensel,  General  Manager  of  A/C  Transit,  has  informed  me  that  he 
has  up  to  25  buses  completing  their  regular  morning  service  at  East  Bay 
Terminal  in  time  to  fill  school  charters  in  San  Francisco.    He  has  informed 
me  that  A/C  will  furnish  this  service  through  the  Muni's  agreement  with  the 
School  Department  at  $9.00  to  $9.50  per  hour  depending  on  mileage  run  within 
the  hour. 

it 

Tne  difference  between  the  Muni  $10,75  per  hour  rate  and  A/C's  rate  would 
reimburse  the  Muni  for  supervision  in  San  Francisco,  scheduling  and  revising 
school  charters,  keeping  records,  billing  the  School  Department,  settling  of 
accounts,  etc. 
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Another  revision  provides  that  the  pupil  load  should  not  exceed  66  per 
bus  (instead  of  60)  due  to  certain  A/C  coaches  being  larger  than  Muni 
coaches.    Actually  the  number  of  pupils  per  coach  is  determined  by  the 
number  of  coaches  ordered  by  the  School  Department  for  each  of  the  charter 
trips . 

It  is  also  proposed  that  provision  be  made  for  continuance  of  the  agreement 
beyond  the  designated  one-year  period  for  an  additional  period  up  to  two 
months  in  the  event  that  the  execution  of  a  contract  for  the  next  succeed- 
ing year  has  not  been  completed.    There  have  been  certain  occasions  where, 
for  good  reason,  details  for  an  agreement  have  not  been  completed  by 
July  1. 

The  orooosal  as  outlined  is  recommended. 

X  X 


V.  W.  A. 


W/A:of 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


PTTBLIC  UTILITIES  COMMISSION 


MUNICIPAL  RAILWAY 


949  Presidio  Avenue 
San  Francisco,  Calif.  94119 


M  E  M  0  R  A  N  D  U  M 


June  29,  1966 


TO: 


Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 


FRO!!: 


V.  17.  Anderson,  General  Manager 
San  Francisco  Municipal  Railway 


SUBJECT:      School  Bus  Transportation  Agreement 

Under  the  present  contract  the  ffuni  is  required  to  furnish  coaches  "to  the 
extent  of  not  more  than  44  vehicles  for  transportation  prior  to  the  a.m. 
school  period^  and  up  to  44  in  the  afternoon. 

My  report  to  you  on  /^pril  9,  1966,  indicated  that  the  School  Department 
had  reouested  a  considerable  increase  in  charter  service  for  the  semester 
starting  in  September,  and  this  would  necessitate  research  by  the  Traffic 
Department  to  determine  if  the  additional  trips  could  be  handled  by  the 
Muni . 

In  his  memo  to  me,  dated  April  14,  1966,  Mr.  Finn  called  attention  to  the 
policy  of  the  Public  Utilities  Commission  to  cooperate  with  the  School 
District.    The  thought  conveyed  was  that  the  additional  service  should  be 
furnished  if  possible.    He  also  stated  that  consideration  should  be  given 
to  adjusting  school  charter  rates  in  view  of  the  increase  in  platform  wages. 

Due  to  the  age  of  the  fleet  and  the  well-known  deferred  maintenance  situation, 
there  is ,of  course ,a  practical  limit  to  the  number  of  coaches  which  can  be 
provided  by  the  Muni.    The  Equipment  Department  has  been  hard  pressed  to 
furnish  enough  coaches  during  the  past  semester  to  fill  peak  schedules 
on  certain  days . 

However,  in  an  endeavor  to  accomplish  the  desired  objective,  a  workable  plan 
has  been  developed. 

Modifications  to  numbered  sections  of  the  agreement  are  proposed  as  follows: 
1 .    Volume  of  Fquipmcnt 


The  Municipal  Railway  shall  furnish  coaches  to  the  extent  of  not 
more  than  44  vehicles  for  transportation  prior  to  the  a.m. 
school  period.    The  Municipal  Railway  shall  furnish  up  to  25 
additional  coaches  prior  to  the  a.m.  school  period  with  the 
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stipulation  it  may  obtain  the  latter  coaches  with  operators  from 
the  Alameda-Contra  Costa  Transit  District,  and  provided  that  such 
latter  coaches  with  operators  continue  to  be  available  from  Alameda- 
Contra  Costa  Transit  District. 

The  Municipal  Railway  shall  furnish  coaches  to  the  extent  of  not  more 
than  69  vehicles  for  transportation  subsequent  to  the  p.m.  school 
period,  with  the  stipulation  that  it  nay  in  emergency  situations 
obtain  a  limited  number  of  coaches  with  operators  from  the  Alameda- 
Contra  Costa  Transit  District  subsequent  to  the  p.m.  school  period. 

2.  Operators 

Municipal  Railway  operators  shall  be  furnished  for  school  charters, 
except  as  designated  under  #1. 

3.  Charges 

The  charter  rate  proposed  is  $10.75  an  hour  (instead  of  the  current 
$10.00  rate)  in  consideration  of  the  known  increase  in  nlatform 
rates  for  the  next  fiscal  year  and  other  increases  due  to  the 
inflationary  trend.    Minimum  charges  are  to  be  for  1  hour  or  2  hours, 
as  heretofore,  but  at  the  new  rate. 

Payments  for  all  school  charters  including  those  which  may  be 
furnished  by  Alameda -Contra  Costa  Transit  District  shall  be  made  to 
the  Municipal  Railway. 

6.    Routes  and  Time  of  Service 

The  application  of  the  hourly  rate  for  Alameda-Contra  Costa  County 
Transit  District  coaches  which  may  be  used  shall  commence  when 
coach  leaves  East  Say  Terminal  and  terminate  when  coach  returns  to 
East  Day  Terminal. 

^ •    damage  to  Equipment 

Reimbursement  for  Physical  damaee  to  equipment  caused  by  pupils 
shall  include  any  Alameda-Contra  Costa  County  coaches  usee  in  this 
service  as  well  as  Municipal  Railway  coach.es. 

9.    School  Coach  Safety  Equioment 

Payment  by  School  Department  for  any  safety  equipment  required  by 
law  for  coaches  used  for  pupil  transportation  shall  apply  to  any 
Alameda-Contra  Costa  County  coaches  used  in  this  service  as  well  as 
Municipal  Railway  coaches. 
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10.    Seating  Capacity 

Coaches  used  in  this  service  shall  be  standard  transit  vehicles 
normally  seating  44  to  53  adults  and  should  be  limited  to  carry- 
ing 66  pupils. 

14.  Term 

The  term  shall  commence  July  1,  1965,  for  a  period  of  one  year. 
In  the  event  that  the  agreement  for  the  next  fiscal  year  shall 
not  have  been  completely  executed  by  July  1,  1966,  it  is  stipulated 
that  coaches  may  be  furnished  under  the  terms  and  conditions  of 
this  agreement  until  September  1,  1966. 


V.  W.  A. 


VWA:of 
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HETCH      HETCHY      WATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 

MEMORANDUM 


TO:  JAMES  K.  CARR  DATE:    August  9,  1966 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:     MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HETCH  HETCHY  PROJECT 
Water  Conditions 

As  a  result  of  a  sub-normal  runoff  year,  storage  in  the  City's  mountain  reservoirs 

is  considerably  less  than  last  year  at  the  same  time.     Power  generation  schedules 

are  being  adjusted  accordingly.     Following  are  the  current  storage  quantities: 

Capacity  Storage  in  Acre  Feet 

Reservoir  in  Acre  Feet  August  U,  1966  August  U,  1965 

Hetch  Hetchy  360,1+00  290,010  355,832 

Lake  Lloyd  268,800  127,675  22U,570 

Lake  Eleanor  27,100  229  26,053 

656,300  kn,9lk  606, U55 

%  of  capacity  6U  92 

Power  Production 

During  the  month  of  July,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated  60,289,000 
and  H5, 105, 000  kilowatt-hours  respectively. 
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Reactivation  of  Riverbank  Ordnance  Plant 

The  Hetch  Hetchy  Department  has  received  a  request  to  furnish  electric  service  to 
the  Army  Ordnance  Plant  located  near  the  Hetch  Hetchy  transmission  lines  in  the 
vicinity  of  the  town  of  Riverbank,  Stanislaus  County. 

This  plant  was  built  during  World  War  II  and  operated  briefly  as  an  aluminum 
reduction  plant.     During  the  Korean  War  it  was  converted  to  the  production  of 
steel  cartridge  cases  and  was  operated  by  the  Norris-Thermador  Corporation  as 
contractor  until  the  plant  was  shut  down  in  1958.     During  each  period  of 
operation,  electric  power  was  supplied  by  the  City  from  the  adjacent  Hetch  Hetchy 
transmission  lines. 

Norris-Thermador  has  been  authorized  to  reactivate  the  plant  and  to  again  operate 
this  Army  facility  under  contract  for  the  production  of  mortar  shell  casings  and 
projectiles.    Plans  call  for  rehabilitation  work  to  begin  in  August.  Initial 
production  is  scheduled  for  September  with  full  production  to  be  reached  by 
April,  1967.    The  ultimate  electrical  load  is  estimated  to  be  10,000  kilowatts. 

The  Public  Utilities  Commission  has  authorized  execution  of  a  suitable  agreement 
covering  conditions  of  service,  charges  and  other  pertinent  items.  Modification 
of  supplemental  power  and  energy  agreement  with  Pacific  Gas  and  Electric  Company 
also  will  be  necessary. 

New  Moccasin  Powerhouse 

Contract  drawings  and  final  drafts  of  various  specification  sections  have  been  sub 
mitted  by  the  City's  design  consultants,  Sverdrup  &  Parcel,  for  review  and  comment 
Bids  will  be  opened  on  August  29,  1966  by  the  Purchaser  for  the  furnishing  of  the 
power  transformers.     Estimated  cost  is  $U48,000. 
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The  purchase  order  for  furnishing  and  delivering  the  gantry  crane  for  the  new 
Moccasin  Powerhouse  has  been  advertised  by  the  Purchaser  of  Supplies.     Bids  will 
be  opened  September  12,  1966. 

O'Shaughnessy  Dam  Spillway 

Plans  and  specifications  are  being  finalized  for  Hetch  Hetchy  Contract  No.  392, 
"Construction  of  Spillway  Deflector  Walls,  Access  Shaft  Housing,  and  Miscellaneous 
Work  at  O'Shaughnessy  Dam."    This  work  was  previously  included  as  part  of  the 
O'Shaughnessy  Dam  Powerplant  Contract  (HH-367)  for  which  all  bids  were  rejected  as 
excessive.     This  contract  will  complete  facilities  necessary  for  the  efficient 
operation  of  the  Canyon  Power  Tunnel. 

New  Moccasin  Warehouse 

Preliminary  Phase  I  plans  were  approved  by  the  Art  Commission  at  their  August 
meeting.     This  UO'  x  100'  two-story  warehouse  will  be  constructed  opposite  the 
existing  Machine  and  Automotive  Shop  and  is  part  of  the  Additions  and  Betterment 
program  included  in  the  1966-67  Budget.    Estimated  cost  of  this  project  is  $75,000. 

San  Joaquin  Pipeline  No.  3,  Section  A 

Considerable  interest  has  been  shown  by  contractors  relative  to  this  work  which  is 
advertised  as  Hetch  Hetchy  Contract  No.  379.    Bids  are  scheduled  to  be  opened  on 
August  18,  1966.    To  date  over  75  sets  of  plans  and  specifications  have  been  issued 
and  numerous  contractors  have  been  escorted  over  the  13-1/2  mile  length  of  the  pipe- 
line for  inspection  of  the  terrain. 

State  Freeway  Crossings 

Hetch  Hetchy  Contract  No.  375,  "Construction  of  Concrete  Encasements  at  Three  Road 
Crossings  in  the  San  Joaquin  Division  of  the  Hetch  Hetchy  Aqueduct"  was  advertised 
with  bids  to  be  received  on  August  18,  1966. 
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Utilities  agreements  covering  the  work,  which  will  be  done  at  State  expense,  have 
been  consummated  between  the  State  and  the  City. 

California  Aqueduct  Crossing 

Work  continues  on  the  piling  and  abutments  in  connection  with  the  maintenance  bridges 
across  the  California  Aqueduct.     The  three  San  Joaquin  Pipelines  are  back  in  service. 

CANYON-CHERRY  POWER  PROJECT 
Robert  C.  Kirkwood  Powerhouse 

Concrete  was  poured  for  the  concrete  roof  slab  after  structural  roof  members  and 
decking  were  completed.  Electrical  and  mechanical  work  continues  on  the  turbine 
and  control  equipment.    Work  on  the  bypass  conduits  is  approximately  96%  complete. 

Generators 

The  lower  bearing  bracket  for  Unit  No.  2  has  been  set  and  contractor  is  working  on 
installation  of  bearing  plates  on  Unit  No.  1. 

Contractor  continues  hauling  generator  equipment  from  Stockton  to  jobsite. 
Penstock 

Work  continues  on  the  tendon  anchors  at  various  locations.     Concrete  pads  have  now 
been  completed  below  Anchor  No.  h.     Two  sections  of  the  pipe  were  delivered  to  the 
jobsite.     Contractor  began  installation  on  Section  S-7  immediately  upstream  from 
the  concrete  encased  portion  previously  completed.    A  "stiff  leg"  derrick  was 
erected  at  the  top  of  the  penstock. 

Powerhouse  Crane 

Crane  is  in  service  but  will  not  be  tested  at  full  load  until  roof  slab  concrete 
has  cured. 


)  ) 

Powerhouse  Turbines 

A  contract  has  been  executed  with  Stanley  Engineering  Company  for  professional  ser- 
vices relating  to  the  acceptance  tests  of  the  Robert  C.  Kirkwood  Powerhouse  turbines. 

AIRPORT  ENGINEERING  MP  CONSTRUCTION 
Pier  FF 

The  contractor  began  installation  of  movable  partitions  at  the  lower  level  and 
installation  of  aluminum  window  wall  frames  and  suspended  ceiling  supporting 
channels  at  the  upper  level. 

The  contractor  also  commenced  construction  of  the  sidewalk  adjacent  to  Pier  FF  and 
continued  work  on  the  electrical  and  mechanical  installations. 

Pier  FF  -  Signs 

Contractor  is  in  the  process  of  submitting  shop  drawings  for  UEB  approval. 
Additions  to  the  South  Terminal  Baggage  Conveyor  System 

The  canopy  and  gutters  for  the  conveyor  housing  of  Baggage  Conveyor  System  1  at 
Pier  E  was  installed.  The  asphalt  overlay  adjacent  to  the  conveyor  housing  was 
placed. 

Catwalks  were  installed  adjacent  to  the  ceiling  above  Baggage  Conveyor  Systems 
7  and  8  in  the  South  Terminal. 

Waterproofing  and  Roof  Drainage  -  South  Terminal,  Piers  F  and  G 

The  installation  of  roof  gutters  and  the  installation  of  base  flashing  and  galvanized 
steel  closure  strip  on  the  duct  monitor  at  Pier  G  was  started. 

Alterations  to  Central  Terminal 

Contractor  completed  altering  the  rent-a-car  counters  at  the  south  side  of  the 
ground  floor  and  began  altering  the  rent-a-car  counters  at  the  north  side. 
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The  relocation  of  power  and  telephone  service  to  the  rent-a-car  counters  was 
completed. 

Air  Conditioning  Systems  1,  2  and  3  are  being  balanced  and  adjusted. 
Central  Terminal  Building,  Unit  No.  2  Signs 

The  contractor  completed  installation  of  clock  signs,  a  shop  sign  and  restroom  signs 
in  the  main  concourse;  an  elevator  sign,  a  coffee  shop  sign  and  telephone  signs  in 
waiting  room  103. 

Outbound  Baggage  Conveyors ,  Central  Terminal 

Limit  switches  for  Baggage  Conveyor  Systems  1  and  2  were  relocated. 
Baggage  Conveyor  Systems  3  and  k  are  being  tested  and  adjusted. 
Pavement  Reconstruction  and  Runway  10-R  Extension 

The  placement  of  asphalt  in  reconstructed  areas  of  Runway  10R-28L  was  completed. 
Cement  treated  base  was  placed  and  asphalt  is  now  being  laid  for  the  extension 
of  the  Runway. 

Contractor  completed  over-laying  and  reconstructing  Taxiway  A  from  Station  2U+00 
to  UT+10  and  Taxiway  F  from  Taxiway  A  to  Station  95+00.    Contractor  also  completed 
over-laying  the  intersection  of  Taxiway  B  and  Old  Bayshore  Highway. 

Demolition  and  Removal  of  Obstructions ,  Runway  10-R 

The  buildings  in  the  former  Airport  Maintenance  Yard  were  demolished  except  for 
the  structural  steel  frame  of  the  Fire  House.    The  Executive  Terminal  building 
is  now  being  demolished. 

Installing  In-Runway  Lighting,  Runway  28L  and  Centerline  Lighting «  Taxiway  J 
Work  started  on  this  contract  on  July  25,  1966. 
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Relocation  of  Construction  Office  and  Maintenance  Yard 

The  automobile  lift  in  the  lift  shed  adjacent  to  Building  IT  was  installed.    An  elec- 
trie  water  heater  was  installed  and  the  furnace  was  connected  to  the  existing  gas 
line  in  Building  IT. 

Contracts  Completed 

A-398    Additions  to  12  KV  Electric  Service  and  Installation  of  Cable  *4-C6 
A-UU3    Replacement  of  Sewage  Pipe  at  Pump  Station  No.  5 


Tenant  Construction 
Western  Airlines 
U.  S.  Post  Office 
Pacific  Airlines 
Joseph  Diaz 
Pan  American  Airways 


Pier  FF 

U.  S.  Post  Office,  Plot  10B 
Maintenance  Base  Facilities,  Plot  11 
Barber  Shop,  South  Terminal 
Operations  Annex  Building,  Plot  1-C 


Pacific  Southwest  Airlines    Plot  10  Improvements 

SFO  Helicopter  Ground  Rods,  Gate  56,  Pier  F 


National  Airlines 


United  Airlines 


Jetway  Loading  Bridge,  Pier  D 
Pier  D  Gate  Room  and  V.I. P.  Room 

Modifications  and  Additions  to  Pier  B 
Building  Qh  Expansion 
Plot  6  -  Air  Cargo  Building 
Expansion  of  Parking  Lot,  Plot  16 

Alteration  to  Ticket  Sales  Counter,  Central  Terminal 
Plating  Shop,  Building  8U 

Maintenance  Base  -  Modifications  to  Entrance  Area 
Modifications  to  Employees'  Cafeteria  at  Service  Center 


Heliport 

J.  H.  Pomeroy,  Inc.  have  completed  their  field  inspection  of  the  existing  wharf  area 
north  of  the  Ferry  Building  which  has  been  proposed  as  the  site  for  an  interim  heli- 
port.   Their  final  report  was  submitted  on  August  5,  1966  and  staff  is  reviewing 
their  findings  and  recommendations. 


Installation  of  Traffic  Controls  for  Taxiway  F  and  Runways  1L  and  1R 
Installation  of  control  signs  on  Taxiway  F  has  commenced. 

Industrial  Wastes 

A  preliminary  draft  by  the  City's  consultants,  Met calf  &  Eddy,  of  the  rules  and 
regulations  governing  tenant  discharges  at  the  Airport  has  been  submitted  for 
review.    As  soon  as  the  final  draft  is  approved,  it  will  be  transmitted  to  Airport 
management  with  our  recommendations  for  effective  action.    Methods  of  enforcement 
will  be  formulated  at  that  time. 

The  airlines'  strike  has  allowed  the  North  Oxidation  Pond  to  develop  at  an  excellent 
rate.    The  pond  was  drained  for  the  construction  of  the  FAA  waveguide  localizer  and 
was  returned  to  service  on  June  30,  1966.     Since  then  the  pond  has  been  at  one-half 
capacity  and  has  developed  a  good  growth  of  algae. 

Bio-assays  for  the  month  of  July  for  the  drainage  stations  indicated  100%  survival. 
This  has  been  our  objective  for  the  past  two  years,  and  may  partly  be  due  to  the 
cessation  of  maintenance  activities  at  the  Airport  as  a  result  of  the  current 
strike. 

Staff  is  presently  evaluating  the  proposals  made  by  San  Bruno  and  South  San  Francisco 
pertaining  to  having  the  Airport  pump  its  sewage  to  the  South  San  Francisco  Sewage 
Treatment  Plant  for  treatment. 

Bids  Received 


Contract 


Number 
of  Bids 


Low 


High 


A-252    Construction  of  Drainage  Pumping 
Station  No.  3  - 
South  Lomita  Canal 


10 


$178,112 


$198, 36k 
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Plans  and  Specifications  Completed 


Contract 


Estimated  Cost 


Status 


A-khO 


Baggage  Conveyors  System 
T  &  11  South  Terminal 
Building 


$  65,000 


Bids  due  August  11,  1966 


A-U6U 


Relocation  of  Taxiway  R 


100,000 


Awaiting  advertisement 
of  bids 


A-U65 


Construction  of  Drainage 
Pumping  Station  No.  5 


90,000 


To  Water  Pollution  Control 
Board  for  approval 


MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 
C]ay  Street  Widening 

Plans  and  specifications  were  completed  and  advertised  for  bids  for  Municipal  Railway 
Contract  No.  509,  "Removal  of  Poles,  Clay  Street  Widening."    Bids  will  be  opened  for 
this  work  on  August  11,  1966. 

The  work  consists  of  removing  trolley  poles  and  relocating  overhead  and  installing 
new  poles  as  a  result  of  Department  of  Public  Works  construction  on  Clay  Street, 
between  Battery  and  Davis  Streets.     All  work  will  be  at  Department  of  Public  Works' 
expense.    Estimated  cost  is  $8,500. 

Visitors'  Facilities,  Cable  Carbarn 

Plans  and  specifications  are  being  finalized  for  the  construction  of  a  visitors' 
gallery  at  the  Washington-Mason  Cable  Carbarn.     It  is  anticipated  that  call  for 
bids  on  the  work  will  be  issued  the  latter  part  of  the  month. 

Rapid  Transit 

Meetings  were  held  with  BARTD  and  interested  agencies  on  the  design  requirements  for 
the  walkway  to  be  included  in  the  Market  Street  Subway  Tunnel.     BARTD  proposals  are 
under  study. 
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Discussions  were  held  with  the  Department  of  Public  Works'  contractor  relative  to 
the  temporary  support  of  the  Municipal  Transit  System  manhole  at  Ecker  and  Stevenson 
Streets  due  to  relocation  of  City's  sewer  in  this  area. 

Plans  for  the  Montgomery  Street  Rapid  Transit  Station  have  been  received  from  BARTD 
and  are  under  review  for  compatibility  with  Muni  operations. 
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UTILITIES  ENGINEERING  BUREAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


August  1,  1966 


Contract  No. 


Title 


Contract      %  Completed    %  Complete    %  Time 
Amount        Last  Month       To  Date  Elapsed 
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Crane  -  Kirkwood  Powerhouse 

01) , 

0 

90 

100 

Airport 
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(Continued) 
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Airoort  -  Cont'd 


Title 


Contract      %  Completed    %  Complete    %  Time 
Amount        Last  Month        To  Date  Elapsed 
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9 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 
August  16,  1966 

Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


tfames  K.  Carr 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Utilities  Engineering 
Personnel  &  Safety 


Public  Service 


Accounts 


66-4-4-2-a 


Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO,  66-0632— 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  ninety 
days  past  due  and  the  adjustment  of  accounts  receivable, 
per  the  following: 

Water  Department,  month  of  July,  1966 

per  list  dated  July  31,  1966  $  1,631.73 

and,  be  it  further 

RESOLVED,  That  this  Commission  approves  collections, 
month  of  July  1966,  of  claims  for  damage  which  the  Depart- 
ment has  against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  &  Power  $  1,201.91 

"        "      thru  Bureau  of  Delinquent 

Revenue   406.43 

$  1,608.34 

and,  be  it  further 

RESOLVED,  That  this  Commission  approves  transfer  by  the 
Bureau  of  Light,  Heat  &  Power  to  the  Bureau  of  Delinquent 
Revenue  for  collection,  month  of  July  1966,  claims  in  total 
amount  $504.98;  and  approves  abandonment  under  Bureau  of 
Delinquent  Revenue  Authorization  No.  17221,  claims  in  total 
amount  $291.13. 


—RESOLUTION  NO.  66-0653— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  464 — Relocation  of  Taxi way  R  at 
San  Francisco  International  Airport. 

WD  Contract  No.  1260 — Construction  of  Irrigation 
Systems  at  Merced  Manor,  Stanford  Heights,  and 
University  Mound  Reservoirs. 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0654--- 

RESOLVED,  That  this  Commission  approves  that  certain 
form  of  lease  of  Room  17-22  in  Pier  "G"  of  the  San  Francisco 
International  Airport  containing  1605  square  feet  area  of 
unenclosed  space,  copies  of  which  lease  are  on  file  with 
Commission's  Secretary,  the  term  of  which  lease  shall  commence 
and  the  effective  date  shall  be  when  said  room  is  available 
for  occupancy  and  the  successful  bidder  for  award  of  this  lease 
has  been  notified  in  writing  thereof  by  the  General  Manager 
of  the  Airport,  and  shall  continue  until  August  31 1  1969, 
and  the  Lessee  of  said  room  shall  have  three  (3)  options  to 
extend  said  term,  each  of  the  first  two  (2)  extensions  to 
be  for  periods  of  five  (5)  years  and  the  third  extension 
being  for  a  period  commencing  on  the  day  following  the  last 
day  of  the  second  period  and  continuing  until  August  31?  1983, 
each  of  said  extensions  being  subject  to  the  terms  and 
conditions  of  said  lease,  and  the  rental  for  the  term  com- 
mencing on  said  effective  date  and  expiring  on  August  31 i  1969 
shall  not  be  less  than  Six  Dollars  ($6.00)    per  square  foot 
per  annum,,  and  the  rentals  for  each  of  said  extended  rental 
periods  shall  be  as  negotiated  by  City  and  Lessee  in  accord- 
ance with  the  terms  of  said  lease,  and  Lessee  shall  be  allow- 
ed a  rental  credit  of  $13? 195*06  for  architectural  and 
engineering  fees  and  for  reconstruction,  construction  and 
improvements  made  and  to  be  made  to  the  demised  premises  for 
capital  improvements,  title  to  which  shall  vest  in  City  upon 
completion  and  which  shall  adapt  said  premises  to  Lessee's 
requirements  and  for  raising  the  quality  of  the  existing 
premises  to  that  now  provided  by  City  in  the  new  piers  at  the 
Airport,  and  Lessee's  plans  and  specifications  shall  be 
subject  to  prior  approval  of  this  Commission  and  Lessee's 
work  done  shall  be  in  accordance  with  the  terms  and  conditions 
of  said  lease,  and  City  shall  allow  said  rental  credit  to 
Lessee  by  an  annual  reduction  of  seventy  percent  (70%)  of 
the  rental  due  City  in  consecutive  annual  rentals  until 
Lessee  has  recouped  said  $13 ,195-06,  and  Lessee  shall  furnish 
Manager  with  satisfactory  evidence  of  its  total  expenditure 
and  investment  for  said  capital  improvements;  and,  be  it 
further 

RESOLVED,  That  the  Director  of  Property  is  requested  to 
invite  bids  for  award  of  said  lease. 


—RESOLUTION  NO.  66-0655— 

RESOLVED,  That  this  Commission  approves  terminating 
effective  June  27?  1966  Airport  Space  or  Use  Permit  issued 
to  Delta  Air  Lines,  Inc.  under  authority  of  Public  Utilities 
Commission  Resolution  No.  65-0786,  adopted  October  5?  1965, 
covering  Room  27A,  Ground  Floor,  Pier  D  at  a  monthly  con- 
sideration of  $104-. 44. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0636— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Air- 
port Space  or  Use  Permit: 


Permittee : 
Use : 

Effective  Date: 
Consideration: 
Space : 


W.  T.  C.  Air  Freight 

Conduct  office  activities  pertinent  to  permittees 
Air  Freight  business 
August  17,  1966 
$4-5.00  per  month 

180  sq.  ft.  Air  Cargo  Building  #2 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to 
Western  Transportation  Company  Inc.  dba  W.T.C.  Air  Freight 
under  authority  of  Resolution  No.  20,892  adopted  January  17,1961. 


—RESOLUTION  NO.  66-0657— 

RESOLVED,  That  this  Commission  approves  the  drawing, 
identified  as  Exhibit  "A",  submitted  by  Pacific  Air  Lines, 
whereby  said  Company,  at  its  own  and  sole  expense  and  without 
rental  credit,  will  install  new  telephones  and  do  all  other 
necessary  and  related  work  at  and  about  Gateroom  No.  30, 
at  Pier  "DM  at  San  Francisco  International  Airport;  said 
drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pacific 
Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  Cityfs  letter, 
it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 
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— RESOLUTION  NO.  66-0658— 


RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  United  Air 
Lines,  whereby  sail  company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  modify  its  conveyor  system 
and  do  all  other  necessary  and  related  work  in  the  Central 
Terminal  Building  at  San  Francisco  International  Airport; 
said  drawings  having  been  approved  by  the  Utilities  Engineer- 
ing Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  United 
Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts  and  on  the  Job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay, 
or  interfere  with  or  prevent,  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO,  66-0659— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  Interstate 
Hosts,  Inc.,  whereby  said  Company,  at  its  own  and  sole 
expense,  and  without  rental  credit,  will  install  air  con- 
ditioning and  do  all  other  necessary  and  related  work  in  and 
around  Room  No.  44  on  the  ground  floor  of  the  Central  Terminal 
Building  at  San  Francisco  International  Airport;  said  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau 
subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Inter- 
state Hosts,  Inc.  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City, 
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and  that  if  such  condition  of  delay  or  interference  or  pre- 
vention is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


— RESOLUTION  NO.  66-0660— 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  A,  sub- 
mitted by  the  United  Air  Lines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will  construct 
Phase  3  expansion  to  Building  No.  84,  consisting  of  a  100 
feet  by  600  feet  addition  to  the  north  end  of  the  existing 
building,  and  do  all  other  necessary  and  related  work  at 
their  Maintenance  Base  at  San  Francisco  International  Airport; 
said  specifications  and  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked 
thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
United  Air  Lines  to  proceed  with  said  work  subject  to  the 
requirements  of  the  Art  Commission  of  the  City  and  County 
of  San  Francisco;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay, 
or  interfere  with  or  prevent,  the  construction  and  work  being 
done  at  the  same  time  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutionswere  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0661— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  1190 — Crystal 
Springs  Bypass  Tunnel  and  Appurtenant  Works,  San  Mateo 
County,  to  the  Gates  &  Fox  Co.  Inc.,  Gordon  H.  Ball  Enter- 
prises, and  Granite  Construction  Co.,  a  Joint  Venture,  in 
the  amount  of  $8,616,850.00,  and  all  other  bids  for  the 
above-described  work  are  hereby  rejected. 
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— RESOLUTION  NO.  66-0662— 


RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department, 
Public  Utilities  Commission,  established  by  Resolution  No. 
19,786,  passed  December  15,  1959  by  the  Public  Utilities 
Commission,  effective  January  1,  I960,  Section  A  -  Rule  1  - 
Paragraph  One  (l)  be  amended  as  follows: 

SECTION  A  —    INSTALLATION  OF  SERVICES. 

Rule  1.     Application  for  Service. 

The  owner  or  authorized  agent  of  the  property  to  be 
served  shall  make  written  application  to  the  Department  for 
service  before  extending  the  house  pipe  to  the  curb. 
Applications  shall  include  the  desired  location  and  size 
of  service  pipe  and  meter,  fixtures  to  be  supplied  or  quantity 
of  water  required  in  gallons  per  minute,     the  use  or  class 
of  occupancy  of  the  premises,  the  area  to  be  supplied, 
and  any  other  information  which  shall  aid  the  Department  in 
providing  adequate  service.     Applications  for  fire  service 
shall  include  any  special  requirements  of  the  Fire  Department 
or  the  Underwriters  having  jurisdiction.     NO  APPLICATION 
FOR  SERVICE  FROM  AN  EXISTING  MAIN  WILL  BE  CONSIDERED  WHERE 
THE  METER (S)  FOR  THE  PROPERTY  TO  BE  SUPPLIED  WILL  BE  LOCATED 
AT  AN  ELEVATION  OF  LESS  THAN  100  FEET  BELOW  THE  OUTLET  LEVEL 
OF  THE  RESERVOIR  SUPPLYING  THE  MAIN,  UNLESS  THE  APPLICANT 
AGREES  TO  ACCEPT  SUCH  EXISTING  WATER  SUPPLY  AND  SERVICE  TO 
THE  SAID  PROPERTY  AS  CONSTITUTING  FULL  PERFORMANCE  BY  THE 
DEPARTMENT  OF  ITS  OBLIGATION.     The  Department  shall  not  be 
responsible  for  inadequate  or  improper  installations  resulting 
from  lack  of  information  in  the  application. 


—RESOLUTION  NO.  66-0663-- 

RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department,  Public 
Utilities  Commission,  established  by  Resolution  No.  19,786, 
passed  December  15,  1959  by  the  Public  Utilities  Commission, 
effective  January  1,  I960,  Section  B  -  Rule  1  -  Paragraph 
One  (1)  -  Page  13  be  amended  as  follows: 

SECTION  B  —  EXTENSION  OF  MAINS. 

Rule  1.     General  Provisions. 

The  Department  will  extend  its  mains  only  on  public 
streets  and  avenues  where  pressure  conditions  permit  and 
where  grades  of  such  streets  and  avenues  have  been  established 
by  law  and  the  streets  brought  to  grade  and  provided  that 
the  Department  has  a  sufficient  water  supply  developed  to  take 
on  new  or  additional  customers  without  detriment  to  those 
already  served.     The  Department  shall  specify  sizes,  character 
and  location  of  all  pipes  and  appurtenances.     HOWEVER,  THE 
DEPARTMENT  WILL  NOT  EXTEND  ITS  MAINS  WHERE  THE  LOCATION  OF 
THE  METER(S)  TO  BE  SUPPLIED  FROM  SUCH  MAIN  EXTENSION  ARE 
LOCATED  AT  AN  ELEVATION  OF  LESS  THAN  100  FEET  BELOW  THE  OUTLET 
OF  THE  RESERVOIR  SUPPLYING  SUCH  MAIN,  UNLESS  THE  APPLICANT 
DEPOSITS  WITH  THE  DEPARTMENT  THE  ESTIMATED  TOTAL  COST  OF  SUCH 
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APPURTENANT  HYDRO-PNEUMATIC  STATION,  INCLUDING  SITE,  PUMPS, 
TANKS,  ETC.,  OR  ANY  OTHER  APPROVED  ALTERNATE  INSTALLATION 
NEEDED  TO  PROVIDE  ADEQUATE  SERVICE  FROM  SUCH  MAIN  EXTENSION. 
THE  COST  OF  THE  APPURTENANT  INSTALLATION  SHALL  NOT  BE  REFUNDED. 
THE  DETERMINATION  AS  TO  TYPE,  DESIGN,  AND  ADEQUACY  OF  SUCH 
INSTALLATION  SHALL  BE  THE  RESPONSIBILITY  OF  THE  DEPARTMENT. 
The  Department  reserves  the  right  to  refuse  to  make  any 
extension  if  it  considers  such  extension  to  be  detrimental 
to  its  existing  system  or  to  the  interests  and  operations  of  the 
Department  or  to  the  interests  of  the  City  and  County  of  San 
Francisco. 


—RESOLUTION  NO.  66-0664— 

RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department,  Public 
Utilities  Commission,  established  by  Resolution  No.  19,786, 
passed  December  15,  1959  by  the  Public  Utilities  Commission, 
effective  January  1,  I960,  Section  A  be  amended  by  the  adoption 
of  Rule  11  -  Mains  and/or  Services  in  Impaired  Sub-Surface 
Areas,  as  follows: 

SECTION  A  -  Rule  11.  Mains  and/or  Services  in  Impaired 
Sub-Surface  Areas. 

Where  mains  and/or  services  are  installed  in  streets 
where  new  installations  or  maintenance  work  will  be  impaired 
because  of  Redevelopment,  Subways  or  similar  public  projects, 
the  Department's  policy  is  to  remove  such  mains  and/or  services 
wherever  feasible  and  to  make  no  new  installations  in  such 
streets . 

Properties  presently  being  served  from  such  streets 
and  abutting  another  street  in  which  the  Department  has 
distribution  mains  will,  if  any  changes  in  present  service 
or  any  new  service  are  required,  be  served  only  from  such 
other  street  and  the  owner,  agent,  lessee  or  applicant  shall 
extend  his  existing  pipe  to  such  other  street  to  meet  the 
new  service  location. 

Where  property  presently  abuts  a  side  street,  and  is 
later  subdivided  so  that  any  parcel  will  no  longer  have  access 
to  the  side  street,  the  owner,  agent  or  lessee  shall  make 
the  necessary  arrangements  to  insure  that  such  parcel  or 
parcels  shall  be  served  from  the  appropriate  side  street. 

If  an  owner,  agent  or  lessee  of  property  is  unwilling 
to  so  extend  a  connection  to  such  side  street,  the  Department 
may  refuse  service  to  such  property  upon  a  determination 
that  such  service  would  be  detrimental  to  existing  services 
or  detrimental  to  the  interests  of  the  Department  or  of  the 
general  public. 


—RESOLUTION  NO.  66-0665 — 

RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department, 
Public  Utilities  Commission,  established  by  Resolution  No. 
19,786,  passed  December  15,  1959  by  the  Public  Utilities 
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Commission,  effective  January  1,  I960,  Section  B  -  Rule  6  - 
Page  16  be  amended  by  the  insertion  of  an  additional  paragraph 
after  the  first  paragraph  and  before  the  second  paragraph, 
to  wit: 

SECTION  B  —  EXTENSION  OF  MAINS. 

Rule  6.  Refund  of  Deposits  for  Main  extensions. 

REFUND  OF  DEPOSITS  FOR  MAIN  EXTENSION  UNDER  THE 
PROVISIONS  OF  RULE  2  OF  THIS  SECTION  SHALL  BE  REDUCED  BY 
ANY  ADDITIONAL  EXPENSE  OF  THE  DEPARTMENT  ARISING  FROM  THE 
RELOCATION  OF  THE  MAIN  AND  SERVICES  ON  ACCOUNT  OF  CHANGE 
OF  GRADE  AND/OR  ANY  EXPENDITURE  UNDER  THE  PROVISIONS  OF  PART 
I,  SECTION  104.03,  GENERAL  BIDDING  AND  CONTRACTUAL  PROVISIONS 
OF  THE  STANDARD  SPECIFICATIONS  OF  THE  BUREAU  OF  ENGINEERING, 
DEPARTMENT  OF  PUBLIC  WORKS,  CITY  AND  COUNTY  OF  SAN  FRANCISCO, 
DATED  MAY,  1965,  AND  PART  II,  CHAPTER  X,  SECTION  752,  753 
AND  754  PUBLIC  WORKS  CODE  OF  SAN  FRANCISCO  MUNICIPAL  CODE 
DATED  AUGUST  1,  1965. 


—RESOLUTION  NO.  66-0666-- 

RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department,  Public 
Utilities  Commission,  established  by  Resolution  No.  19,786, 
passed  December  15,  1959  by  the  Public  Utilities  Commission, 
effective  January  1,  I960,  be  amended  by  changing  the  first 
paragraph  of  Section  E,  Rule  9,  Page  39,  to  read  as  follows: 

SECTION  E  —  GENERAL. 

Rule  9.     Determination  of  Cost. 

In  determining  the  actual  cost  of  any  work  to  be  done 
by  the  Department  at  the  expense  of  others,  such  cost  shall 
include  labor,  material,  ENGINEERING,  INSPECTION,  contractual 
service,  ADMINISTRATIVE  SERVICE,  and  any  other  proper  element 
of  cost.     TEN  PERCENT  SHALL  BE  ADDED  TO  ALL  OTHER  COSTS  FOR 
ADMINISTRATIVE  SERVICES,  EXCEPT  WHERE  WORK  IS  PERFORMED  FOR 
THIS  DEPARTMENT  BY  OTHERS,  UNDER  CONTRACT,  IN  WHICH  CASE  FIVE 
PERCENT  SHALL  BE  ADDED  FOR  ADMINISTRATIVE  SERVICES. 


—RESOLUTION  NO.  66-0667— 

RESOLVED,  That  Rules  and  Regulations  Governing  Water 
Service  to  Customers,  San  Francisco  Water  Department,  Public 
Utilities  Commission,  established  by  Resolution  No.  19,786, 
passed  December  15,  1959  by  the  Public  Utilities  Commission, 
effective  January  1,  I960,  be  amended  by  adding  two  paragraphs 
to  Section  E,  Rule  9,  Page  39,  as  follows: 

SECTION  E  —  GENERAL. 

Rule  9«  Determination  of  Cost. 

ANY  FEES,  DEPOSITS  OR  PAYMENTS  IMPOSED  BY  AND  PAID  TO 
THE  DEPARTMENT  FOR  INSTALLATION  CHARGES,  ESTIMATED  COSTS, 
DEPOSITS  OR  PENALTIES  MAY  BE  REFUNDED  AFTER  ADJUSTMENT  FOR 
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SERVICE  AND  DEDUCTION  FOR  EXPENSES  OF  THE  DEPARTMENT  IF  ANY, 
AS  DETERMINED  BY  THE  DEPARTMENT  AS  HEREINAFTER  SET  FORTH: 
PROVIDED,  THAT  SUCH  PAYMENT  WAS  MADE  BY  REASON  OF; 

1.  DUPLICATE  PAYMENT. 

2.  PAYMENT  MADE  IN  EXCESS  OF  ACTUAL  AMOUNT  DUE 

3.  PAYMENT  ERRONEOUSLY  IMPOSED  OR  COLLECTED  BY 
REASON  OF  ERROR. 

4.  PAYMENT  FOR  INSTALLATION  WHERE  NO  INSTALLATION  HAS 
BEEN  MADE. 

5.  IN  THE  CASE  OF  DEPOSITS  FOR  SERVICE  CONNECTION 
CHARGES  AND  WHERE  NO  WORK  OR  PARTIAL  WORK  HAS 

BEEN  PERFORMED,  AND  WHERE  THE  APPLICANT  NOTIFIES  THE 
DEPARTMENT  OF  THE  ABANDONMENT  OF  ITS  APPLICATION 
FOR  SERVICE  CONNECTION  IN  WHOLE  OR  IN  PART,  OR 
WHERE  SUCH  APPLICATION  HAS  BEEN  CANCELED  OR  DENIED 
BY  THE  DEPARTMENT. 

THE  PROVISIONS  OF  THIS  RULE  RELATING  TO  THE  RIGHT  OF 
REFUND  OF  MONEY  SHALL  APPLY  TO  ALL  CLAIMS  FOR  REFUNDS  OF  ANY 
KIND  HERETOFORE  PRESENTED,  APPROVED  AND  TRANSMITTED  TO  THE 
CONTROLLER,  ON  OR  SUBSEQUENT  TO  NOVEMBER  1,  196$;  AND  THE 
PAYMENT  OF  ALL  SUCH  CLAIMS  MADE  PRIOR  TO  NOVEMBER  1,  196$  IS 
HEREBY  RATIFIED  AND  APPROVED. 


-.-RESOLUTION  NO.  66-0668-- 

— — p.  ■  mmm  mm ——————— — — — — — ^ 

RESOLVED,  That  pursuant  to  Section  10.20-7(c)  of  the 
San  Francisco  Administration  Code  and  the  applicable  provision 
of  the  Government  Code,  the  application  of  Helen  Heimlich  for 
leave  to  present  a  late  claim  against  the  City  and  County  of 
San  Francisco  in  the  amount  of  $48.00  for  personal  injuries 
sustained  when  she  was  struck  by  the  closing  doors  of  a 
Municipal  Railway  bus  which  she  was  boarding  on  December  20,1965, 
at  Sutter  and  Stockton  Streets  in  San  Francisco,  is  hereby 
granted. 

—RESOLUTION  NO.  66-0669— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  amount  of  $1$, 474. 71,  made  by  the 
Municipal  Railway,  month  of  July  1966,  per  Revolving  Fund 
Payment  Requests  #os.  1379,  1384,  1392,  1414,  1415.  1416, 
1419,  1422  and  1425. 


—RESOLUTION  NO.  66-0670— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Departmental 
Request  for  Funds,  in  amount  of  Si, 000. 00,  to  provide  for 
additional  allotment  for  Overtime  appropriation  No. 
6.735.1H.OOO.OOO,  First  Quarter. 


66-451 


— RESOLUTION  NO.  66-0652-MR-- 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway: 


Claimant 

Litigated  Settlements 
TC  Nora  Casey 

CC  Helen  Gallo,  also  known 

as  Concetta  Helen  Gallo 
TC  Iceola  Johnson,  Guardian 
ad  Litem 

of  Norma  DeLane  Johnson, 

a  Minor 
MC  Giovanni  Raffaelli 
TC  Candida  Salas 
SC  Sarah  Shapiro 
CC  Sophie  Wilier 


Date  of  Accident 
December  30,  1965 
August  20,  1965 


June  19,  1964 
July  19,  1965 
April  30,  1963 
July  8,  1965 
Sept.  20,  1964 


Settlement 
S  1,150.00 
2,250.00 


700.00 
1,500.00 
3,250.00 
600.00 
11.000.00 


Appropriation  No.  6.735.804.000 


$20,450.00 


AAAAA/S/N./". 


At  the  opening  of  the  meeting,  President  Oliver  M.  Rousseau 
announced  that  Bernard  Gordon  (Chairman)  and  Raymond  W.  Rivers, 
members  of  the  Public  Utilities  Committee  of  the  1966  Grand 
Jury  were  present.     He  thanked  them  for  coming. 


After  discussing  Resolution  No.  66-0655,  Mr.  Carr  asked  Air- 
port General  Manager,  George  F.  Hansen,  for  a  brief  report 
on  the  progress  on  Pier  D  in  working  out  the  problems  of 
Delta,  National  and  Pacific  Airlines.     Mr.  Carr  said  Pier  D 
presents  a  tough  operating  problem. 

Mr.  Hansen  said  that  National  and  Delta  have  two  gate  positions 
Pacific  and  P.S.A.  have  three.     P.S.A.  has  no  open  time  while 
National  and  Delta  always  have  at  least  one  gate  position 
open.     Pacific's  gate  positions  can  handle  the  smaller  type 
of  aircraft,  however,  they  now  have  two  727 1 s  and  one  Electra. 
The  problem  arises  when  they  do,  on  occasion,  have  three 
aircraft  in  at  once.     Pacific  is  to  use  one  Delta  gate  position 
during  the  daytime. 

Mr.  Carr  said  that  plans  and  specifications  for  modifications 
of  Pier  D  should  be  before  the  Commission  by  next  week. 


AAAAAAAA 
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At  this  point  Commissioner  White  brought  up  the  lack  of 
coordination  in  gettting  out  news  releases  re  changes  in 
operations  at  the  airport  in  order  to  inform  the  surrounding 
communities  and  forestall  complaints  and  criticism  about 
noise.     Commissioner  White  said  that  timely  press  releases  to 
Peninsula  papers  would  eliminate  a  great  many  complaints. 
Due  to  the  illness  of  Ben  Gaines,  no  public  relations  rep- 
resentative of  the  Public  Utilities  Commission  has  been 
attending  the  Sound  Abatement  Committee  meetings.     He  asked 
that  Mr.  James  Leonard  be  requested  to  attend. 


Resolution  No.  66-0661  -  Mr.  Carr  commented  on  the  award  of 
Water  Department  Contract  No.  1190  -  Crystal  Springs  By-Pass 
Tunnel.    He  said  it  was  a  most  significant  contract.  When 
completed  it  will  make  it  possible  to  bring  for  the  first 
time  Hetch  Hetchy  water  directly  to  San  Francisco. 


Mr.  Frye  explained  the  significance  in  the  Water  Department 
rule  changes.     (Resolutions  66-0662  -  66-066?) • 


Communications : 


Mr.  Finn  read  Mayor  Shelley's  proclamation  naming  the  week 
of  August  1^  through  August  21  as  "National  Water  Week." 


^^gal_Manager_of  Public  Utilities  Calendar  Items : 

Mr.  Carr  said  he  had  two  resolutions  to  present  for  Com- 
mission consideration. 

The  first  was  an  emergency  resolution  relating  to  the  re- 
placement of  the  22  inch  main  on  the  south  side  of  Market 
Street  with  a  suitable  8  inch  main.     The  Department  of 
Public  Works  has  set  a  deadline  of  November  $0,  1966  for  the 
completion  of  all  utility  work  on  the  south  side  of  Market 
Street . 

Mr.  Frye  explained  the  necessity  for  using  the  Water  Depart- 
ment's work  force,  citing  the  fact  that  there  are  no  accurate 
location  records.     Working  with  his  own  forces,  according 
to  Mr.  Frye  would  save  time  and  money. 

Commissioner  White  asked  if  the  Water  Department  had  the 
necessary  supervisorial  staff  and  workmen. 

Mr.  Frye  said  he  would  have  to  augment  his  forces. 


66-453 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0671— 

WHEREAS,  This  Commission  has  authorized  the  San  Fran- 
cisco Water  Department  by  Resolution  No,  66-0559  to  negotiate 
with  BARTD  for  the  replacement  of  the  22"  main  on  the  south 
side  of  Market  Street  with  a  suitable  8"  water  main;  and 

WHEREAS,  a  work  authorization  in  the  amount  of  $279,602 
for  this  and  other  related  work  has  been  agreed  upon  by 
BARTD;  and 

WHEREAS,  the  Director  of  Public  Works  has  advised  that 
all  utility  work  on  the  south  side  of  Market  Street  must  be 
completed  by  November  30,  1966,  and 

WHEREAS,  there  are  no  accurate  utility  location  records 
which  will  result  in  many  unknown  and  unforseeable  problems 
concerning  location  of  the  new  8"  main  requiring  timely 
field  decisions  and  a  high  degree  of  coordination  with 
other  utilities  to  avoid  costly  and  time  consuming  delays 
and 

WHEREAS,  many  water  service  disconnections  and  reconnec- 
tions,  as  well  as  water  main  disconnections  and  reconnections 
and  fire  hydrant  disconnections  and  reconnections  must  be 
accomplished  by  Water  Department  forces  concurrent  with  the 
laying  of  the  new  8"  main  in  Market  Street,  and 

WHEREAS,  time  limitations  will  not  permit  completion 
of  this  work  under  normal  construction  contract  procedures 
nor  is  there  sufficient  accurate  information  available 
on  location  of  underground  interferences  to  prepare  proper 
contract  plans  and  specifications  that  would  not  result 
in  extras,  controversies  and  work  delays, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  That  this  Commission, 
in  accordance  with  the  provisions  of  Section  630  of  the 
Administrative  Code,  hereby  declares  the  existence  of  an 
emergency  and  directs  the  General  Manager  of  Public  Utilities 
to  effect  the  laying  of  a  new  8"  main  together  with  the 
necessary  water  service,  water  main,  and  fire  hydrant 
alterations  in  the  most  expeditious  manner;  and  be  it  further 

RESOLVED,  That  the  Board  of  Supervisors  of  the  City 
and  County  of  San  Francisco  be  requested  to  concur  in  this 
resolution. 


The  second  resolution  relates  to  the  Buy-American  statute, 

Mr.  Carr  explained  that  in  November,  1965,  the  Commission 
authorized  the  filing  of  a  suit  in  declaratory  relief  in 
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order  to  settle  the  dispute  over  foreign  purchases. 

Since  that  time  the  City  Attorney  has  been  diligently  working 
on  the  legal  problems  involved. 

It  now  appears  that  the  company  involved,  Westinghouse ,  is 
not  eager  to  proceed  with  the  hearing  at  this  time.  Neither 
is  City,  according  to  Mr.  Carr. 

Under  the  circumstances  the  City  Attorney  advised,  and  Mr. 
Carr  recommended  the  suit  be  withdrawn. 

Deputy  City  Attorney,  Robert  Desky,  explained  the  situation 
which  arose  out  of  the  bid  for  Moccasin  generators.  The 
lowest  bidder  was  foreign  and  resulted  in  a  controversy 
with  Westinghouse.     Westinghouse  wished  by  one  means  or 
another  to  test  the  Buy  American  statute.     It  was  a  by-product 
of  the  City  Attorney1 s  discussions  with  Westinghouse  that 
City  agreed  to  such  a  test,  said  Mr.  Desky. 

Since  July,  related  Mr.  Desky,  Westinghouse  has  had  a  change 
of  mind.     It  no  longer  seeks  to  test  the  law.     The  City^ 
Attorney  does  not  believe  that  the  test  would  be,  at  this 
time,  beneficial  or  even  necessary. 

Commissioner  White  asked  if  it  was  proper  for  the  Commission 
to  act  to  withdraw  the  suit  in  view  of  the  fact  that  the 
entire  Commission  authorized  it. 

Messrs.  Finn,  Cohen  and  Desky  advised  the  Commission  that 
a  quorum  represents  for  parliamentary  purposes  the  entire 
Commission  and  is  free  to  act  on  any  matter  on  which  the 
entire  Commission  may  act. 

Upon  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0672 — 

WHEREAS ,  by  Resolution  No.  65-094-5,  adopted  by  the 
Public  Utilities  Commission  on  November  30,  1965,  this  Com- 
mission determined  that  it  was  at  that  time  appropriate  to 
initiate  a  legal  proceeding  to  test  the  applicability  of 
the  Buy  American  Statute  of  the  State  of  California  in  the 
situation  where  international  treaties  and  trade  agreements 
were  claimed  to  supersede  said  Buy  American  Statute;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities 
and,  through  him  the  City  Attorney  were  instructed  to  file 
such  a  legal  proceeding  to  endeavor  to  resolve  the  legal 
problems  arising  from  such  conflict;  and 

WHEREAS,  Since  the  passage  of  said  resolution,  cir- 
cumstances have  changed,  which,  in  the  interest  of  the 
public,  render  undesirable  the  filing  of  a  legal  proceeding, 
or  that  a  court  test  be  initiated  at  this  time  by  the  City 
Attorney;  now,  therefore,  be  it 
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RESOLVED,  That  Resolution  No.  65-094-5,  adopted 
November  30,  1965,  is  hereby  rescinded  and  repealed;  and 
be  it  further 

RESOLVED,  That  the  authorization  which  was  given  under 
said  Resolution  No.  65-094-5  is  hereby  withdrawn. 


A  letter  was  received  by  Mr.  Carr  from  Edward  C.  Crafts, 
Director,  Bureau  of  Outdoor  Recreation,  Washington,  D.  C. , 
thanking  the  Commissioners  for  their  participation  in  the 
advertising  of  the  $7*00  fee  for  outdoor  areas  in  the 
United  States.     This  is  known  as  "Operation  Golden  Eagle" 
and  the  $7.00  permit  entitles   the  holder  to  enter  any  of  the 
Federal  recreational  areas,  including  national  parks. 

The  Water  Department  distributed  this  information  by  mailings 
with  water  bills. 

Mr.  Carr  said  he  and  Mr.  Frye  were  interested  in  this  program. 
They  have  had  meetings  with  representatives  of  the  Bureau. 
There  is  a  possibility  that  matching  funds  may  be  available 
for  the  recreational  development  of  some  Water  Department  areas. 


Mr.  Carr  then  outlined  the  proposals  for  transit  service  to 
the  Produce  Market  and  an  extension  to  the  Downtown  Shopper's 
Shuttle.     If  they  meet  with  the  Commission's  approval,  Mr. 
Carr  suggested  placing  them  on  next  week's  calendar. 

The  Commission  then  directed  Mr.  Finn  to  place  the  two 
proposals  on  next  week's  calendar. 

Mr.  George  H.  Casey,  Jr.,  Executive  Secretary  of  the  Wholesale 
Fruit  and  Produce  Dealers  Association  of  San  Francisco, 
thanked  the  Commission  and  promised  his  support  in  promoting 
use  of  the  service  to  the  Produce  Market. 


In  regard  to  the  New  Don  Pedro  Project,  Mr.  Carr  informed  the 
Commission  that  he  and  0.  L.  Moore,  General  Manager  Hetch 
Hetchy  Project,  met  with  the  Modesto  and  Turlock  Irrigation 
Districts  yesterday.     There  was  general  agreement  as  to  some 
of  the  criteria  for  a  project  manager.     Mr.  Moore  is  a 
member  of  the  Committee  of  three  who  will  be  interviewing 
applicants. 


Mr.  Carr  also  reported  a  meeting  he  had  with  Mr.  Fred  L.  Jones, 
Director,  Department  of  Parks  and  Recreation,  Resources  Agency 
of  California.     The  meeting  covered  State  and  Federal  cooper- 
ation involving  funds  appropriated  by  Congress  for  recreational 
lands.     Mr.  Jones,  according  to  Mr.  Carr,  will  be  working 
with  City  on  problems  relative  to  watershed  lands.     It  was 
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made  clear  that  if  any  of  these  lands  are  made  available  for 
recreational  use  the  State  will  have  to  assure  us  they  will 
provide  sufficient  staff  for  patrolling  to  guarantee  water 
purity. 


Mr.  Carr  reported  on  his  attendance  at  a  meeting  in  San  Diego 
to  which  he  was  invited  by  Secretary  of  the  Interior  Udall. 
The  subject  was  desalting  sea  water. 

During  the  week  of  August  8  two  important  events  occurred 
reported  Mr.  Carr. 

First  the  Metropolitan  Water  District  of  Southern  California 
agreed  to  build  a  desalting  plant  in  conjunction  with  a 
nuclear  power  plant  having  a  capacity  of  1,800,000  KW  -  the 
largest  in  the  world.     The  desalting  plant  would  produce  150 
mgd  at  about  a  cost  of  25<£  per  thousand  €beir3rar*s. 

All  of  the  power  will  be  purchased  by  Southern  California 
Edison  and  the  Los  Angeles  Department  of  Water  and  Power. 

The  plant  will  cost  $4-12  million  and  will  be  located  on  an 
island  off  the  coast  of  Orange  County. 

There  was  also  ground  breaking  for  a  pilot  plant  and  test 
facility  in  San  Diego.     This  plant  will  produce  1  mgd. 
This  will  be  a  very  substantial  contribution  to  the  San  Diego 
water  supply. 


Mr.  Carr  stated  that  Deputy  City  Attorney,  Jerome  Cohen, 
is  heading  the  Committee  working  on  the  five  categories  - 
other  than  airport  -  of  municipal  power  schedules  covering 
City's  power  contracts  with  P.  G.  and  E.     Mr.  Westfall  of 
Beck  and  Company  is  working  with  the  Committee. 

All  of  the  contracts  expire  in  1972.  Good  practice  calls  for 
negotiation  of  new  power  contracts  by  1968,  advised  Mr.  Carr. 


A  number  of  requests  are  being  received  for  information  on  the 
Bond  Issues,  said  Mr.  Carr. 


Roll  Call: 

Commissioner  White  asked  the  City  Attorney  if  there  were  any 
restrictions  on  the  activities  of  Commissioners  regarding 


promotion  of  the  Bond  Issues. 


Mr.  Desky  said  there  are  some  points  he  would  like  to  discuss 
with  City  Attorney,  Thomas  M.  0f Connor. 

However,  Mr.  Desky  said  it  would  be  his  opinion,  subject  to 
confirmation,  that  all  Commissioners,  who  are  not  full  time 
employees  have  the  full  rights  of  a  citizen. 

Going  further  Mr.  Desky  said  that  all  department ^employees  have 
the  right  to  answer  questions  on  the  bond  issues. 

Commissioner  Rousseau  then  asked  for  a  written  opinion. 
Mr.  Desky  assured  the  Commission  he  would  take  the  matter 
up  with  Mr.  O'Connor. 


Commissioner  Greenberg  noted  the  fact  that  S.A.S.  is  flying 
from  Los  Angeles  to  Scandinavian  countries.     They  now  have 
a  flight  from  Seattle  also.     Commissioner  Greenberg  asked 
if  Mr.  Carr  might  look  into  the  possibility,  while  he  is  in 
Washington,  of  obtaining  S.A.S.  service  into  San  Francisco. 


The  San  Francisco  Boy's  Club  has  requested  that  they  be 
allowed  to  build  tennis  courts  on  top  of  the  Sunset  Reservoir. 
Mr.  Greenberg  said  he  had  been  approached  by  members  of  the 
Board  of  Directors.    He  then  asked  that  the  feasibility  of 
using  the  roofs  of  the  reservoirs  as  tennis  courts  be  in- 
vestigated. 
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August  16,  1966 


TO:  MR.  JAMES  K .  CARR 

General  Manager  of  Public  Utilities 


FROM :  V.  W.  ANDERSON 

General  Manager 

San  Francisco  Municipal  Railway 


SUBJECT : 


SAN  FRANCISCO  MUNICIPAL  RAILWAY 
MONTHLY  REPORT 


PASSENGER  TRAFFIC  AND  REVENUE 

REVENUE  PASSENGERS: 


1966  1965  Difference  % 

May  12,215,363  11,834,422  +  380,941  +3.22 

June  12,616,700  12,149,047  *  467,653  +  3.85* 

July  12,089,730  11,834,454  +  255,276  +  2.16 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American 
Transit  Association. 

May  1966:    Average --Cities  over  500,000 

population  ♦  0.96 

Average — All  City  Transit  Systems  ♦  1.21 

PASSENGER  REVENUE: 

1966 

May  $  1,697,437 

June  1,749,636 
July  1,709,173(T) 
(T)  Tentative 

*  15<  riders  increased  over  last  year  while  student  riders  decreased. 
This  accounts  for  the  greater  percentage  increase  in  Passenger  Revenue 
over  Revenue  Passengers. 


1965  Difference  %_ 

%  1,637,711  %  +  59,726  ♦  3.65 

1,671,764  +  77,872  +  4.66  * 

1,673,084  ♦  36,089  ♦  2.16 
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REVENUE  AND  EXPENDITURES : 

Adult  fare  passenger  revenue  for  the  first  month  of  fiscal  year  1966-1067  was 
7.63%  more  than  for  the  corresponding  period  last  year.    Approximately  2-1/2% 
of  this  increase  is  due  to  one  additional  week  day  and  one  less  Sunday  in  July 
this  year.    The  balance  is  attributed  to  a  trend  increase  and  the  Shrine  Con- 
vention.   Total  revenue  for  the  month  of  July  1966  exceeds  the  budget  estimate 
by  $163,730,  and  expenditures  during  that  period  will  be  approximately  $50,000 
less  than,  the  budget  estimate. 


CABLE  CAR  BARN  IMPROVEMENTS: 

Extensive  paint  work  is  being  done  in  the  Cable  Car  Ram,  in  the  elevator  and 
cleaning  room  section  adjacent  to  the  Cable  Machinery  Plant. 

Work  started  on  the  construction  of  a  new  set  of  stairs  and  landing  structures 
to  the  roof  of  the  building  at  the  Washington-Mason  Cable  Car  Barn.    A  new  open- 
ing was  cut  in  the  roof  and  new  framing  and  penthouse  structure  in  roof  area  also 
being  constructed.    This  work  is  being  done  by  the  Railway  forces  and  must  be 
done  in  conjunction  with  the  installation  of  a  new  roof.    The  re-roofing  work- 
is  being  done  under  contract  to  the  Bender  Roofing  Company,  Inc. 

TRACK  ROAD  WORK: 

Major  reconstruction  work  was  done  on  the  section  of    M    Line  Right -of -Way  between 
Ocean  Avenue  and  Sloat  Boulevard.    The  work  consisted  of  installing  approximately 
100  new  ties,  retamping  the  entire  right-of-way,  installing  new  joint  plate  bolts 
throughout,  regauging  the  line,  and  performing  a  considerable  amount  of  welding 
work  to  remove  uneveness  in  the  rails. 

Approximately  the  same  amount  of  work  was  done  on  the  '  K*'  Line  Right-of-''-ay 
between  St.  Francis  Circle  and  Ocean  Avenue. 

Complete  intersection  of  Ocean  Avenue  near  19th  Avenue  was  repaved  with  asphalt 
to  overcome  the  irregularities  of  the  pavement  in  this  area,  which  was  a  con- 
stant source  of  complaint  from  the  home  owners  of  this  area. 

Extensive  repaying  and  regradin?  work  was  done  at  No.  3  Track  at  the  Geneva  Car 
Barn  to  facilitate  operations  of  the  new  street  car  washing  facilities  recently 
installed  at  this  location. 


SANSOME  AND  MARKET  SEWER  CONSTRUCTION: 

Special  BART  construction  streetcar  tables  were  in  effect  on  the  weekend  of  July 
16  and  17,  and  July  23  and  24,  1966.    On  each  weekend,  streetcars  were  turned 
back  at  Eleventh  6  Market,  starting  on  Friday  at  10:00  p.m.  and  lasting  until 
1:00  a.m.  on  the  following  Monday.    Substitute  motor  coach  service  was  operated 
from  Eleventh  §  Market  to  the  East  ^ay  Terminal. 
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STOCKTON  STREET  TUNNEL  CONSTRUCTION  WORK: 

Construction  work  on  the  roof  of  the  Stockton  Street  Tunnel  made  it  necessary  to 
de-energize  the  tunnel  overhead  trolley  wires  from  7:00  p.m.  to  2*00  a.m.  on 
Tuesday,  July  26,  and  Wednesday,  July  27,  1966.    Motor  coaches  replaced  Line  30 
trolley  coaches  during  this  period. 


JEHOVAN'S  WITNESSES  -  CANDLESTICK  PARI' : 


The  Church  of  Jehovah's  Witnesses  held  convention  meetings  at  Candlestick  Park 
from  August  3  through  August  7,  1966.    Special  motor  coach  service  was  operated 
on  the  No.  15  and  Ball  Park  Shuttle  Lines.    From  twenty  to  twenty-five  coaches 
were  used  to  provide  extra  service  at  the  conclusion  of  the  religious  services 
each  day. 


PLATFORM  MANPOWER : 


There  was  a  net  shortage  of  thirty-seven  operators  as  of  August  4,  1966. 


SCHEDULES : 


The  San  Francisco  Unified  School  District  has  increased  the  number  of  School 
Charter  coaches  from  47  to  60  for  the  Fall  School  Term.    Due  to  the  limited 
number  of  coaches  available  for  the  a.n.  school  trips,  the  Municipal  Railway 
has  entered  into  a  contract  with  the  Alameda-Contra  Costa  Transit  District  to 
furnish  8  coaches  for  3  a.m.  trips.    Municipal  Railway  coaches  will  be  used  for 
52  a.m.  trips  and  all  p.m.  school  trips. 


Schedules  are  being  prepared  for  the  above  service. 


Special  schedules  have  been  prepared  for  service  to  Candlestick  Park  where  the 
Beatles    will  appear  on  August  29,  1966. 

Schedules  have  also  been  prepared  for  the  regular  fall  school  term  sign-ups, 
which  will  become  effective  September  4,  1966,  at  the  Geneva,  Ocean,  Kirk land, 
Potrero,  and  Presidio  Divisions.    The  present  summer  schedules  will  remain  in 
effect  at  Washington-Mason  Division  until  a  later  date  when  the  tourist  travel 
subsides . 


MUNI  MAN  OF  THE  MONTH: 


Operator  John  J.  Breen,  Cap  No.  1803,  became  the  181st  Muni  Man  of  the  Month  at 
ceremonies  conducted  at  Ocean  Division  on  July  29,  1966.     Public  Utilities 
Commissioner  Thomas  P.  White  presented  the  award-  and  Mr.  James  K.  Carr,  General 
'anager  of  Public  Utilities,  was  present. 


...XNSIT  BRIEFS 


NEW  YORK  -  The  fares  on  seven  private  bus  lines  and  74  subsidiary  bus  lines  of  the 
New  YoTkCity  Transit  Authority  went  up  from  IS  to  20  cents  in  .July.     Joseph  O'Grady, 
chairman  of  the  NYCTA,  said  by  law,  the  Authority  had  to  operate  without  a  deficit 
and  that  this  had  risen  to  a  projected  deficit  of  $84.2  million  with  the  basis  of  a 
15-ccnt  fare  on  subway  and  bus  lines.     The  projected  deficit,  he  explained,  would  be 
reduced  to  a  $24.2  million  figure  by  raising  the  fares  five  cents  on  the  subway, 
elevated  and  bus  lines.     Increasing  the  fare  on  the  subsidiary  lines  is-  Manhattan 
and  the  Bronx  would  further  cut  the  projected  deficit  to  $12.6  million. 

SHREVEPORT ,  LA.   -  Officials  of  the  American  Transit  Corporation  of  St.  Louis,  Mo., 
holders  of  the  franchise  of  the  Shreveport  bus  system,  announced  recently  the  selection 
of  Shreveport  as  a  "model  city"  for  experimentation  with  new  idea- inovat ions  in  every 
phase  of  bus  operations  leading  to  better  transit  which,   if  the  results  are  pood,  will 
then  be  introduced  in  other  cities  for  which  the  firm  also  holds  franchises. 

J,  W.  Arnn  of  St.  Louis,  Director  of  Public  Relations  and  Safety,  said  plans  include 
developing  a  program  with  downtown  merchants,  urging  their  cooperation  in  asking 
employees  to  ride  the  buses  instead  of  using  cars  downtown;  other  marketing  ideas; 
new  publ ic -employee  public  relations  approaches,  and  etc. 

PROVIDENCE ,  R.I.   -  The  state  of  Rhode  Island  is  now  the  owner  of  a  bus  business.  Die- 
Rhode  Island  Public  Transit  Authority,  created  in  1964,  has  taken  over  the  37"  buses 
and  other  assets  of  the  United  Transit  Company.     The  new  Authority  wi  1 !  "nave  bus  routes 
in  four  cities  and  11  towns  with  a  population  of  more  than  6 1.1, 000.     This  is  expected 
to  well  exceed  a  million  during  the  30-year  life  of  the  bonds  issued  to  finance  the 
takeover,  according  to  the  Authority's  official  statement. 

WASHINGTON,  D.C.   -  Approval  of  a  $7,656,900  grant  to  the  city  of  Detroit  to  assist  in 
the  purchase  of  100  new  transit  buses  equipped  with  two-way  radios,  and  the  construction 
of  a  central  administration  building,  repair  garage  and  terminal  building,  was  announced 
last  week  by  Secretary  Robert  C.  Weaver,  U.S.  Department  of  Housing  and  Urban  Develop- 
ment.    The  equipment  will  be  operated  by  the  city's  Department  of  Street  Railways,  the 
major  unit  in  the  Detroit  urban  transportation  system,  which  serves  the  city  and  25 
suburban  communitiesi 

WAS!  1 1 NGTON ,  D.C.   -  Approval  of  a  $192, S00  mass  transit  grant  to  tornado-damaged  Torckn , 
Kansas,  to  help  finance  a  new  garage  facility  for  the  privately-owned  Topeka  Trans- 
portation Company  has  been  announced  by  Robert  C.  Weaver,  Secretary  of  the  U.S.  Depart- 
ment of  Housing  and  Urban  Development.     The  city  will  match  the  Federal  grant  with  a 
local  contribution  of  $192,500.     The  Federal  funds  were  made  available  under  the  19<vl 
Urban  Mass  Transportation  Act. 

WASHINGTON,  D.C.   -  Approval  of  an  $11,290,3.14  grant,  the  largest  so  far  to  a  bus  system 
under  the  Federal  transit  aid  program,  to  assist  the  Port  Authority  of  Allegheny  County 
to  further  modernize  and  revitalize  the  transit  system  serving  the  Pittsburgh  metropol- 
itan area  has  been  announced  by  Secretary  Robert  C.  Weaver  of  the  U.^.  Department  of 
Housing  and  Urban  Development.     The  large  HUD  grant,  which  among  others  things  will 
assist  in  the  purchase  of  200  additional  buses  for  Allegheny  County's  port  Authority 
Transit,  was  presented  at  a  ceremony  held  recently  in  the  House  Ranking  and  Currency 
Committee  Room  in  the  Rayburn  Building. 

CINCINNATI   -  On  July  1,  the  Cincinnati  Transit  Company  increased  the  basic  cash  fare 
for  adults  from  25  cents  to  30  cents  and  raised  student  cash  fares  from  15  cents  to 
20  cents.     Cash  fares  had  remained  unchanged  for  nine  years  with  the  last   increase  in 
cash  fares  occurring  in  1957. 

WINNIPEG,  MAN.       Expo  Express,  the  rapid  transit  system  that  will  carry  nassengers 
visiting  the  1967  world's  fair  from  Montreal  Island  to  and  through  the  exposition,  will 
be  completely  automatic,  the  only  fully  air-conditioned  rapid  transit  system  in  the 
world  and  perhaps  the  quietest  in  the  world.     Better  still,  there  will  be  no  charge  to 
ride  on  the  three-and-a-half  mile  system. 

WASHINGTON ,  D.C.   -  America's  first  Urban  Beaut  if ication  Demonstration  grant  will  go  to 
San  Francisco's  Bay  Area  Rapid  Transit  District,  according  to  Robert  C.  Weaver,  Secretary 
of  the  U.S.  Department  of  Housing  and  Urban  Development.     Approval  of  the  $417,953  grant 
to  design  and  construct  the  nation's  first  "rapid  transit  parkway"  was  hailed  by 
Secretary  Weaver  as  a  further  indication  of  HUD's  "concern  with  the  building  of  a 
quality  urban  environment." 
JULY,  1966 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 
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Call  to  Order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  special  meeting  of  the  Commission 
held  July  28,  1966,  were  approved. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO,  66-0673— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Hetch  Hetchy  Project  Departmental 
Request  for  Funds,  in  the  amount  of  $300,100.00,  under 
appropriation  No.  6.755.231.001.000,  to  provide  for 
additional  allotment  for  Purchase  of  Power  for  Resale 
Outside  of  San  Francisco,  for  the  First  Quarter  Fiscal 
Year  1966-1967. 


—RESOLUTION  NO.  66-0674— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  387— Alterations  to  Piers  "C"  and  "D" 
at  San  Francisco  International  Airport 

AD  Contract  No.  452 — Apron  Pavement  for  Cargo  Building 
No.  5A  at  San  Francisco  International  Airport 

WD  Contract  No.  1269 — Laying  of  6-Inch  Cast  Iron  Main 
in  Mississippi  Street  North  of  25th  Street 


—RESOLUTION  NO.  66-0675— 

RESOLVED,  That  this  Commission  approves,  pursuant 
to  Part  III,  Section  3  of  the  San  Francisco  International 
Airport's  Rates  and  Charges  for  Common  Use  Facilities,  the 
following  maximum  gross  landing  weights  for  airline 
aircraft  operated  at  the  Airport,  effective  July  1,  1966. 
Rescission  of  Public  Utilities  Commission  Resolution  No. 
65-0588  shall  be  effective  concurrently: 


66-460 


Air  Carrier 


American  Airlines,  Inc. 


Type  and  Model 
of  Aircraft 


Maximum  Gross 
Landing  Weight 


)-6  (61) 
!-6  (( 


DC-< 

DC-6  (62) 
DC-6B(64) 

BC-7  (73) 
DC-7F(74) 

B-727-23  (95) 
B-707-720  (98) 

B-707-123  (93) 
CV-990  (21) 
B-707-323C  (97) 


78 
80 

85 
102 
108 
135 
175 
190 
202 
247 


British  Overseas  Airways 

Corp. 

6-707-436 

207 1 

,000 

VC-10  (Super) 

233< 

►  500 

Delta  Airlines,  Inc. 

CV-880 

155. 

,000 

DC-8-51 

199- 

,  50n 

-T-\  /-a         f-N  -1 

DC-8-61 

240, 

,00 

Flying  Tiger  Line,  Inc. 

L-1049  H 

119. 

►975 

CL-44-D4 

165  < 

,000 

B-707-358B 

/-s  /-v  n 

207 . 

/-v  /"N  s\ 

,000 

B-707-349C 

247. 

,000 

Japan  Air  Lines  Co.,  Ltd. 

DC-8 

202, 

,000 

DC-8 

207 . 

y-"v  /*"\  /"v 

,000 

DC-8 

217, 

,000 

DC-8F 

240, 

,000 

Lufthansa  German  Airlines 

B-707-A 

207 , 

,000 

B-707-B 

215. 

,000 

B-707-C 

247 , 

,000 

National  Airlines,  Inc. 

B-727  cioo) 

137. 

,  500 

DC-8  (20) 

199. 

r~  /"v  /-n 

,  500 

DC-8  (30; 

199. 

,  500 

DC-8  (50) 

199. 

r—  /x  0 

,500 

Pacific  Air  Lines,  Inc. 

F-27-A 

37 

,500 

M-404 

43- 

,000 

B-727 

137 

,500 

Pacific  Southwest  Airlines 

L-188 

95 

,650 

B-727-14 

135- 

,000 

DC-9 

93 

,400 

Pan  American  World  Airways 

B-727-021B 

137- 

,500 

B-720-000B 

175 

,000 

B-720-030B 

175. 

,000 

B-707-100B 

190, 

,000 

B-707-139B 

190. 

,000 

B-707-300B 

207, 

,000 

B-707-300 

207- 

,000 

B'-707-331 

207. 

,000 

B-707-30OB 

215. 

,000 

B-707-30OC 

247, 

,000 

000 
000 
000 
000 

900 

000 
000 
000 
000 
000 
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Air  Carrier 


Type  and  Model 
of  Aircraft  


Maximum  Gross 
Landing  Weight 


Philippine  Air  Lines 


Qantas  Empire  Airways,  Ltd 


Slick  Airways 


Trans  World  Airlines,  Inc, 


United  Air  Lines 


West  Coast  Airlines,  Inc. 
Western  Air  Lines,  Inc. 


T\r<  o 
DO-O 

OAT 

dU/ , 

1  uuu 

DC-8F 

240, 

,000 

B-707-138B 

190, 

,000 

B-707-338C 

245, 

,000 

L-1049H 

119. 

,975 

CL-44 

165. 

,000 

DC-9 

81, 

,700 

L-74-9 

84, 

,500 

L-749A 

89. 

,500 

L-1049G 

113. 

,000 

L-1649A 

128, 

,850 

15—  /  cL(  —  0±. 

-LP?  ' 

CV  880 

155- 

,000 

B-707-131 

185. 

,000 

B-707-131B 

185. 

,000 

B-707-331 

198, 

,000 

B-707-331B 

207. 

,000 

B-707-331C 

247. 

,000 

B-707-373C 

247. 

,000 

cv  340-31 

46, 

,500 

Viscount  745D 

57. 

,500 

DC-6 

80, 

,000 

DC-6B 

35' 

;ooo 

DC-6B 

86, 

,700 

DC-6BT 

88 

,200 

DC-6A 

92, 

,360 

DC-7 

97 

,000 

CVL-IV  R 

105 

,000 

DC-7B 

108 

,900 

B-727-22 

135 

,000 

15-/d/-dd. 

Jo/ 

,  ;?uu 

B-720-022 

175 

,000 

tip  a  io 

1  QQ 
■1-77 

con 

DC-8-21 

199 

,500 

DC-8-51 

199 

,500 

DC-8-52 

199 

,500 

DC-8-61 

240 

,000 

DC-8F-54 

240 

,000 

F-27 

37 

,500 

L-188A 

95 

,650 

720-047B 

175 

,000 

— RESOLUTION  NO.  66-0676-- 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport     Space  or  Use  Permit: 

Permittee:  Universal  Transcontinental  Corporation 

A  Division  of  United  States  Freight  Company 
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Space:  Plot  17,  Administration  Building  C-03 

Rooms  215,  215.1 

215.2      421  sq.ft.  @  .15  sq.ft.  =  $63.15  mo. 

Monthly  Consideration:  $63.15 

Effective  Date:     September  1,  1966 


—-RESOLUTION  NO.  66-0677— 


RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 


Permittee: 


Space : 


A. B.C.  Cigar  Company 

Central  Terminal  Building 
Ground  Floor 


(New) 
(New) 
(New) 


Rm.  30  (New 

No.) 

538 

sq.ft. 

@ 

.28 

sq.ft. 

=$150.64 

B*.21.19  " 

ft 

425 

sq.ft. 

@ 

.50 

sq.ft. 

=  212.50 

Em. 21. 17  " 

ii 

68 

sq.ft. 

@ 

.50 

sq.ft. 

=  34.00 

Rm.21.16  " 

ii 

148 

sq.ft. 

@ 

.25 

sq.ft. 

=  37.00 

Em. 21. 18  " 

ii 

90 

sq.ft. 

© 

.25 

sq.ft. 

=  22.50 

Rm.  29  " 

?i 

360 

sq.ft. 

@ 

•  25 

sq.ft. 

=  90.00 
$546.64 

Monthly  Consideration:  $546.64 

Effective  Date:     August  24,  1966 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to 
above  Permittee  under  authority  of  Resolution  No.  24,128 
adopted  July  14,  1964. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO.  66-0678— 

RESOLVED,  That  this  Commission  approves  that  certain 
form  of  nonexclusive  Permit  Agreement  for  U-Drive  Automobile 
Rental  Service  at  San  Francisco  International  Airport,  copies 
of  which  Agreement  are  on  file  with  Commissions  Secretary, 
which  Agreement  is  offered  to  The  Hertz  Corporation  in 
accordance  with  Commission's  Resolution  No.  66-157  adopted 
on  March  1,  1966,  which  Agreement  is  for  a  term  of  One  (1) 
year  commencing  on  Narch  1,  1966,  and  provides  for  said 
corporation  to  pay  to  City  as  the  annual  consideration  for 
the  rights  and  privileges  of  conducting  a  U-Drive  automobile 
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rental  service,  the  annual  consideration  of  Seven  Hundred 
Fifty  Thousand  Dollars  ($750,000)  payable  at  the  rate  of 
Sixty- Two  Thousand  Five  Hundred  Dollars  ($62,500)  per 
month  of  said  term,  and  the  General  Manager  of  Public  Utilities 
is  authorized  and  directed  to  execute  said  Agreement  in  behalf 
of  City. 


— RESOLUTION  NO.  66-0679-- 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawing,  identified  as  Exhibit  "A", 
submitted  by  United  Air  Lines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit  will  install 
an  identification  sign,  and  do  all  other  necessary  and 
related  work  on  or  about  their  air  cargo  building  on  Plot 
6  at  San  Francisco  International  Airport;  said  specifications 
and  drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  United  Air  Lines  to  proceed  with  said  work  subject  to 
the  requirements  of  the  Art  Commission  of  the  City  and  County 
of  San  Francisco;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay  or 
interfere  with  or  prevent  the  construction  and  work  being  done 
at  the  same  time,  in  the  same  general  area  by  City,  and  that 
if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter,  it 
will  take  immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0680— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  Christian 
Science  Reading  Room,  whereby  said  Agency,  at  its  own  and 
sole  expense  and  without  rental  credit,  will  construct  a 
new  reading  room  No.  111-A,  and  do  all  other  necessary  and 
related  work  in  the  South  Terminal  Building  at  San  Francisco 
International  Airport;  said  drawings  having  been  approved 
by  the  Utilities  Engineering  Bureau  subject  to  notations 
marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Christian  Science  Reading  Room  to  proceed  with  said  work; 
and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay 
or  interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or 
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prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 


— RESOLUTION  NO.  66-0681— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",  submitted  by  West  Coast 
Airlines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  modifications 
to  Gate  Room  4-1  and  install  a  passenger  loading  bridge  and 
do  all  other  necessary  and  related  work  at  Pier  "E"  at  San 
Francisco  International  Airport;  said  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to 
notations  marked  thereon  and  subject  to  submission  of  design 
drawings  and  specifications  for  approval  by  the  Utilities 
Engineering  Bureau  as  to  code  requirements  and  Airport  Stand- 
ards; and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  West  Coast  Airlines  to  proceed  with  said  work;  and, 
be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay  or 
interfere  with  or  prevent  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0682— 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  "A", 
submitted  by  United  Air  Lines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  with  rental  credit  of  not  more  than 
$94-? 000,  will  construct  a  baggage  claim  area  and  do  all  other 
necessary  and  related  work  in  the  northeast  court  adjacent 
to  the  Central  Terminal  Building  at  San  Francisco  Internation- 
al Airport;  said  specifications  and  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to  no- 
tations marked  thereon,  which  notations  shall  be  included  in 
the  contract  documents  prior  to  bidding;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
United  Air  Lines  to  proceed  with  said  work;  and  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreasonably 
delay  or  interfere  with  or  prevent  the  construction  and  work 
being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference  or 
prevention  is  brought  to  the  attention  of  this  tenant  by 
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City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 


— RESOLUTION  NO.  66-0685— 

RESOLVED,  That  this  Commission  approves  that  certain 
form  of  lease  of  Rooms  131,  132D,  3B  and  5B  in  the  Central 
Terminal  of  San  Francisco  International  Airport,  copies  of 
which  lease  are  on  file  with  Commission's  Secretary,  which 
Rooms  are  shown  in  Airport  Drawings  Nos.  CA-12635,  CA-12636 
and  CA-12637,  each  dated  July  26,  1965,  and  each  having 
revision  #1  dated  February  16,  1966,  Rooms  131  and  132D 
containing  2338  square  feet  of  First  Floor  area  to  be  leased 
for  not  less  than  $12.00  per  square  foot  per  year,  and  Rooms 
3B  and  5B  containing  2661  square  feet  of  Ground  Floor  area 
to  be  leased  for  not  less  than  $6.00  per  square  foot  per 
year,  the  term  of  said  lease  to  commence  when  said  Rooms 
are  available  for  occupancy  as  determined  by  the  Airport 
General  Manager  and  to  terminate  on  August  31,  1969,  un- 
less extended  under  the  exercise  of  two  (2)  options  of  Five 
(5)  years  each  and  a  third  option  period  commencing  on  the 
day  following  the  last  day  of  the  second  option  period  and 
terminating  on  August  31,  1983,  rentals  for  said  three  option 
periods  to  be  negotiated  in  accordance  with  the  lease  terms; 
and,  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  requested 
to  invite  bids  for  award  of  said  lease,  and,  be  it  further 

RESOLVED,  That  this  Commission  revokes  its  Resolution 
No.  65-1009  adopted  on  December  28,  1965,  which  approved  the 
form  of  a  previous  draft  of  lease  of  the  aforesaid  Rooms, 
but  which  previous  draft  required  revision  consisting  of  the 
reduction  of  said  Room  areas  and  the  attachment  of  corrected 
Airport  Drawing  exhibits  thereto. 


—RESOLUTION  NO.  66-0684— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following  contracts: 

San  Francisco  Water  Department  Contract  No.  1266 — 
Excavation  and  Repaving  for  Water  Service  Renewals,  to 
Lowrie  Paving  Company,  Inc.,  in  the  amount  of  $29, 539 • 00; 

Municipal  Railway  Contract  No.  509 — Pole  Relocation  for 
Clay  Street  Widening,  to  R.  Flatland  Company  in  the  amount 
of  $8,470.00;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
works  are  hereby  rejected. 


—RESOLUTION  NO.  66-0685— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO;  CITY  OF  MOUNTAIN  VIEW 


66-466 


Permit  to  construct  and  maintain  Middlefield  Road 
Extension  Unit  No.  3B  across  a  portion  of  Bay  Division 
Pipeline  No.  3  right-of-way;   said  street  extension  crossing 
being  at  the  intersection  of  Moffett  Boulevard,  City  of 
Mountain  View.     Permit  fee  waived  in  consideration  of  a 
public  agency. 

—RESOLUTION  NO.  66-0686— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:  ALAMEDA  COUNTY  WATER  DISTRICT 

Permit  to  place  and  maintain  a  pressure  recorder 
together  with  appurtenant  leads  thereto,  within  a  portion 
of  Hetch  Hetchy  Bay  Division  Pipeline  right-of-way  adjacent 
to  and  westerly  of  the  intersection  of  Driscoll  Road  and 
Chiltern  Drive,  City  of  Fremont;  said  recorder  to  be  mounted 
on  an  8x8  inch  redwood  pole  5  feet  above  ground.     Fee  waived 
as  permittee  is  a  San  Francisco  Water  Department  consumer. 


—RESOLUTION  NO.  66-0687— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  extend  an  overhead  power  line  across  a 
portion  of  San  Francisco  Water  Department  property,  Parcel 
81,  Santa  Clara  County  Lands,  said  portion  being  the  south- 
westerly quarter  of  section  22,  T.5S.,  R.IE.,  M.D.B.8cM. 


—RESOLUTION  NO.  66-0688— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  CO. 

Permit  to  install  and  maintain  two  underground 
electrical  conduits  across  a  portion  of  the  former  Municipal 
Railway  right-of-way;  said  crossings  to  replace  the  existing 
overhead  lines  opposite  Silva  and  Hermosa  Avenues,  Millbrae. 
Subject  to  a  permit  fee  in  the  amount  of  $50.00. 


—RESOLUTION  NO.  66-0689— 

RESOLVED,  That  this  Commission  hereby  terminates  that 
certain  San  Francisco  Water  Department  Revocable  Permit  as  of 
June  30,  1966,  to  JOHN  F.  BAUMAN,  as  authorized  by  Resolution 
No.  22,906  adopted  May  21,  1963,  for  the  purpose  of  additional 
parking  on  a  portion  of  the  Ravenswood-Belmont  right-of-way 
in  Redwood  City,  San  Mateo  County,  as  outlined  on  Water 
Department  Drawing  B-2508,  subject  to  a  rental  of  $50.00  per 
month  plus  taxes  and  assessments. 
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— RESOLUTION  NO.  66-0690— 


RESOLVED,  That  this  Commission  hereby  accepts  the  work 
as  being  satisfactorily  completed,  approves  final  payment  in 
the  amount  of  Si, 800. 00  in  favor  of  Woodward-Clyde-Sherard 
and  Associates  covering  professional  services  in  connection 
with  Borings  and  Soil  Tests  for  Alameda  Creek  Siphon  Connections. 


—RESOLUTION  NO.  66-0691— 

WHEREAS,  the  Pacific  Gas  and  Electric  Company  has 
brought  action  in  Alameda  County,  Superior  Court  Number 
35734-5*  against  the  City  and  County  of  San  Francisco, 
to  acquire  a  certain  2.854-  acre  parcel  of  real  property 
near  Sunol  for  a  substation  site;  and 

WHEREAS,  the  Director  of  Property  has  appraised  the 
fair  market  value  at  $24,000.00;  and 

WHEREAS,  certain  conditions  required  by  the  San 
Francisco  Water  Department  are  to  be  included  in  the  final 
order  and  judgment;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City 
Attorney  to  have  a  judgment  of  condemnation  entered,  the 
fair  market  value  of  the  property  being  $24,000.00,  and 
containing  the  conditions  requested  by  the  Water  Department. 


—RESOLUTION  NO.  66-0692— 

WHEREAS,  the  construction  of  the  36"  Sunol  pump 
line  through  a  portion  of  the  69-acre  agricultural  row 
crop  lease  to  Sunol  Gardens  in  the  Sunol  Valley,  Alameda 
County,  authorized  by  Public  Utilities  Commission  Resolution 
23 ,  126,  adopted  July  30,.  1963,  deprived  the  lessee  of  planting 
to  crops  six  (6)  acres  of  crop  land,  and 

WHEREAS,  the  rental  on  this  lease  is  based  on 
$85-00  per  acre  or  a  total  of  $510  for  said  6  acres, 

NOW,  THEREFORE,  BE  IT  RESOLVED  that  Sunol  Gardens 
be        granted  a  rental  credit  of  $510  for  the  six  (6) 
acres  of  said  69  acres  not  planted  to  crops  for  the  1966 
season. 


—RESOLUTION  NO.  66-0693— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $4-5.00,  made  by  the  San 
Francisco  Water  Department,  month  of  July  1966,  per  Revolving 
Fund  Voucher  No.  2584. 


—RESOLUTION  NO.  66-0694— 

RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  July  1966,  of  claims  for  damages  which 
the  San  Francisco  Water  Department  has  against  miscellaneous 
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debtors,  amount  Si, 157. 27,  plus  one  partial  payment  on  account, 
$15,00,  per  list  dated  July  31,  1966. 


— RESOLUTION  NO.  66-0695— 

RESOLVED,  That  the  Public  Utilities  Commission  urges  the 
Mayor  and  the  Board  of  Supervisors  to  approve  the  amendments 
to  Sections  10.20-6  and  10.20-7  of  the  San  Francisco  Adminis- 
trative Code  authorizing  the  General  Manager  of  Public  Utilities 
or  his  duly  designated  employee  to  handle  applications  for 
leave  to  file  late  claims. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO.  66-0696— 

RESOLVED,  That  to  provide  transit  service  to  the  Produce 

Market  Area  this'  Commission  hereby  approves  the  operation  of  new 
shuttle  line  from  approximately  6:30  a.m.  until  approximately 
5:10  p.m.,  Mondays  through  Fridays — holidays  excepted,  over 
the  following  route: 

From  terminal  at  Cortland  and  Bayshore,  via  Bayshore, 
Oakdale,  Toland,  and  Jerrold  to  terminal  at  Third,  Newhall 
and  Jerrold — and  returning  via  Newhall,  Kirkwood,  Phelps, 
Jerrold,  Toland,  Oakdale,  Bayshore,  and  "No.  10"  Loop  at 
Cortland  and  Bayshore  to  terminal  at  that  point. 

BE  IT  FURTHER  RESOLVED,  That  the  "owl"  route  for  Line 
No.  25  be  adjusted  on  a  daily  basis  between  Oakdale  and 
Bayshore  and  Army  and  Potrero  so  as  to  operate  via  Oakdale, 
Toland,  Evans,  and  Army  in  both  directions  instead  of  via 
Bayshore  in  that  area  from  approximately  12:4-5  a.m.  to 
4:4-5  a.m.  northbound  and  from  approximately  1:40  a.m.  to 
5:40  a.m.  southbound. 

BE  IT  FURTHER  RESOLVED,  That  this  operation  shall  be  on 

a  six  months'  trial  basis.     At  the  conclusion  of  a  five  months' 

period  a  report  shall  be  submitted  to  this  Commission  giving 

patronage  data  and  other  pertinent  information. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 
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— .RESOLUTION  NO.  66-0697— 


RESOLVED,  That  this  Commission  hereby  approves  the 
operation  of  a  new  Downtown  Shoppers'  Shuttle  transit  line 
from  approximately  11:30  a.m.  until  approximately  1:30  p.m., 
Mondays  through  Fridays — holidays  excepted,  on  the  following 
route: 

From  terminal  at  Hawthorne  and  Folsom  via  Folsom,  Third, 
Market,  Eddy,  and  Mason — and  returning  via  Market,  Second,  and 
Folsom  to  terminal  at  Folsom  and  Hawthorne. 

BE  IT  FURTHER  RESOLVED,  That  this  operation  shall  be  on  a 
six  months1  trial  basis.    At  the  conclusion  of  a  five  months1 
period  a  report  shall  be  submitted  to  this  Commission  giving 
patronage  data  and  other  pertinent  information. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO.  66-0698— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Municipal  Railway  Revocable  Permit  covering  use  and  occu- 
pancy of  property  as  follows: 

TO:     TELEVISION  SIGNAL  CORPORATION 

Permit  to  construct,  operate  and  maintain  cable  arms 
carrying  television  signal  cable  on  certain  Municipal  Railway 
trolley  poles  along  north  side  of  Green  Street,  west  line  of 
Fillmore  Street  and  west  line  of  Steiner  Street. 

Fee  of  $50.00,  and  a  contact  charge  of  $2.50  per  pole  con- 
tact annually. 


—RESOLUTION  NO.  66-0699— 

RESOLVED,  That  this  Commission  approves  in  the  estimated 
amount  of  $300.00  expenses  of  the  City  Attorney  and/or 
Deputy  City  Attorney  to  attend  and  take  the  depositions  of  the 
plaintiff  and  his  employers  on  or  about  August  29,  1966  in 
Chicago,  Illinois  in  the  case  of  Daniel  Lassman  v.  City  and 
County  of  San  Francisco,  Superior  Court  No.  5594-22. 


—RESOLUTION  NO.  66-0700 — 

RESOLVED,  That  this  Commission  approves  in  the  estimated 
amount  of  $4-00.00  expenses  of  the  City  Attorney  and/or 
Deputy  City  Attorney  to  attend  and  take  the  depositions  of 
plaintiffs  and  their  treating  physicians  at  Pittsburgh, 
Pennsylvania  on  or  about  September  12,  1966  in  the  case  of 
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Kathryn  Ann  Schwarz  and  Alan  W.  Schwarz  vs.  City  and  County 
of  San  Francisco,  Superior  Court  No,  568142. 


— RESOLUTION  NO.  66-0701— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds  in  the  amount  of  $208,106,  to  in- 
crease the  Municipal  Railway  Stores  Revolving  Fund,  Appropria- 
tion No.  6.735.799.000.000,  from  its  present  amount  of 
$741,894-  to  $950,000. 


—RESOLUTION  NO.  66-0702— 

RESOLVED,  That  this  Commission  hereby  approves  all  of 
the  terms  and  conditions  in  that  certain  form  of  agreement 
between  the  CITY  AND  COUNTY  OF  SAN  FRANCISCO,  PUBLIC  UTILITIES 
COMMISSION,  and  CITY  OF  SAN  FRANCISCO  GOLDEN  GATEWAY  PARKING 
CORPORATION,  covering  the  use  of  private  property  for  the 
temporary  installation  of  six  tangent  span  retaining  clamps 
in  order  to  facilitate  the  removal  of  Municipal  Railway 
trolley  poles  along  the  north  side  of  Clay  Street  between 
Davis  and  Battery  Streets,  a  copy  of  which  form  of  agreement 
is  on  file  with  this  Commission,  and  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  said  form  of  agreement 
on  behalf  of  this  Commission  and  the  CITY  AND  COUNTY  OF  SAN 
FRANCISCO. 


—RESOLUTION  NO.  66-0703— 

WHEREAS,  the  City  and  County  of  San  Francisco,  a 
Municipal  corporation,  by  and  through  its  Public  Utilities 
Commission,  leased  to  WILLIAM  SANFORD  property  located  in 
Burlingame,  San  Mateo  County,  California,  for  a  term  of  eight 
(8)  years  commencing  on  May  1,  1962,  and  expiring  on  April 
30,  1970;  and 

WHEREAS,  the  Lessee  is  desirous  of  assigning  said 
lease  to  JOSEPH  L.  SILVA  and  EDITH  S.  LOVELL;  and 

WHEREAS,  the  within  lease  under  the  terms  thereof 
cannot  be  assigned  by  the  Lessee  without  the  written  consent 
of  the  Lessor; 

NOW,  THEREFORE,  BE  IT 

RESOLVED,  that  the  Lessor,  CITY  AND  COUNTY  OF  SAN 
FRANCISCO,  a  municipal  corporation,  hereby  consents  to  the 
assignment  of  the  lease  hereinabove  mentioned  to  JOSEPH  L. 
SILVA  and  EDITH  S.  LOVELL,  subject  to  all  the  terms  and  pro- 
visions set  forth  therein;  and  be  it  further 

RESOLVED,  That  this  Commission  also  approves  that 
certain  amendment  to  the  aforesaid  lease,  copies  of  which 
amendment  are  on  file  with  Commission's  secretary,  that 
amends  said  lease  to  provide  for  the  immediate  increase  of 
Lessees'  faithful  performance  bond  to  $5,000.00  and  for  an 
option  to  Lessees  to  extend  for  5  years  the  term  of  this 
Lease  as  herein  amended  at  $300.00  monthly  rental;  and 
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be  it  further 


RESOLVED,  That  this  Commission  hereby  authorizes  the 
execution  of  written  consent  on  behalf  of  City  to  said 
assignment  of  Lease  as  amended. 

— RESOLUTION  NO.  66-0673-MR-- 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against 
the  Municipal  Railway: 


Claimant 

Litigated  Settlements 


Date  of  Accident 


Settlement 


SC    Elizabeth  0' Sullivan  Thomas, 
also  known  as  Elizabeth  L. 
0* Sullivan  Thomas 

TC  Louise  Yates 

SC  Molly  Raskin 

MC  Joseph  E.  Peeters 

TC  Eulogia  Hernandez 

TC      Kemp  Dowdy,  also  known  as 
Kemp  H.  Dowdy,  M.D. 

SC      Ellen  M.  Colford 


October  12,  1964      $  4,150.00 

November  16,  I960  1,200.00 

September  29,  1961  2,425.00 

April  17,  1964  1,800.00 

November  17,  1962  3,500.00 

March  18,  1965  1,750.00 

February  7,  1965  1,500.00 


Appropriation  No.  6. 735 •804.000 


16,325.00 
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In  reference  to  Resolution  No.  66-0678,  George  F.  Hansen,  Airport 
General  Manager,  explained  that  the  one-year  agreement  was  approved 
by  the  Commission  in  March  1966.     This  was  only  authorizing  execu- 
tion of  the  legal  document. 

*  it  ******  * 

Resolution  No.  66-0681.     Mr.  Finn  called  upon  Mr.  Hansen  to  present 
the  architect's  rendering  of  the  proposed  modifications  to  be  made 
by  West  Coast  Airlines  to  their  gate  room  on  Pier  E.     Mr.  Hansen 
explained  the  plans  and  pointed  out  the  need  for  the  second-level 
loading  bridge  due  to  the  DC-9.     West  Coast iwl 11  receive  their 
first  DC-9  next  month. 

********* 

Mr.  Hansen  also  presented  plans  and  architect's  sketches  depicting 
the  work  to  be  done  by  United  Airlines  under  Resolution  No.  66-0682. 

********* 

* 

Resolution  No.  66-0691  was  exolained  by  Water  Department  General 
Manager  and  Chief  Engineer  Arthur  H.  Frye,  Jr,  stating  that  P.G.&  E. 
needed  the  area  for  a  substation  and  informing  the  Commission  that 
the  fair  market  appraisal  of  $24,000  was  made  by  the  Director  of 
Property. 

Commissioner  White  asked  if  City  retained  the  "right  of  first 
refusal"  as  a  condition  in  the  event  P.G.  &  E.  decided  to  abandon 
or  change  the  use  for  which  the  property  was  condemned,  or  attempted 
to  sell  it.     Mr.  Frye  assured  the  Commission  that  the  "right  of 
first  refusal"  by  City  was  a  condition. 

********* 

Mr.  Finn  explained  how  a  change  in  the  Administrative  Code  trans- 
ferring authorization  for  leave  to  grant  or  deny  late  claims,  from 
the  Commission  to  the  General  Manager  of  Public  Utilities,  would 
increase  efficiency. 

Public  Utilities  Counsel  William  F.  Bourne  advised  the  Commission 
that  said  change  proposed  under  Resolution  No.  66-0695  was  legal 
and  proper  but  required  further  action  by  the  Board  of  Supervisors . 

********* 

Upon  reaching  Resolution  No.  66-0696,  the  proposal  to  provide 
transit  service  to  the  Produce  Market  area,  Mr.  Finn  called  upon 
V.  W.  Anderson,  General  Manager,  Municipal  Transit  System,  to 
explain  the  details. 

Mr.  Anderson  said  the  proposal  was  introduced  last  week  by  Mr. 
Carr  who  recommended  consideration  at  today's  meeting.     Mr.  Anderson 
outlined  the  route,  which  would  start  at  Cortland  and  Bayshore,  via 
Bayshore,  Oakdale,  Toland  and  Jerrold,  to  terminal  at  Third, 
Newhall  and  Jerrold j  and  would  return  via  Newhall,  Kirkwood,  Phelps, 
Jerrold,  Toland,  Oakdale,  Bayshore  and  "short  line"  No.  10  loop 
to  terminal  at  Cortland  and  Bayshore.     The  service  would  operate 
from  6:30  a.m.  to  5:10  p.m.,  Mondays  through  Fridays  only — holidays 
excepted.     The  cost,  according  to  Mr.  Anderson,   is  estimated  at 
approximately  $24,000  per  year. 


In  addition,  service  to  the  Produce  District  would  involve  a 
uniform  (daily)  adjustment  in  the  routing  of  Line  No.  25  "Owl" 
coaches  at  no  increase  in  operational  cost. 

Mr.  Anderson  was  also  called  upon  to  explain  the  proposed  addition 
to  the  Downtown  Shoppers'  Shuttle,    (Resolution  No.  66-0697).  He 
said  the  route  would  be  from  a  terminal  at  Hawthorne  and  Folsom 
via  Folsom,  Third,  Market,  Eddy  and  Mason  to  a  terminal  at  Mason 
and  Market;  thence  via  Market,  Second,  Folsom  to  the  terminal  at 
Folsom  and  Hawthorne.     The  hours  of  operation  would  be  from  11:30 
a.m.  to  ls30  p.m.,  corresponding  with  the  time  when  the  existing 
Downtown  Shoppers'  Shuttle  is  extended  to  the  Financial  District. 
Cost  of  the  service  is  estimated  at  $15,800  per  year,  based  on  a 
7-minute  headway,  according  to  Mr.  Anderson. 

Mr.  Finn  recommended  that  both  of  the  services  be  instituted  on  a 
six  months'  trial  basis  starting  September  6,  1966. 

George  F.  Casey,  Jr.,  Executive  Secretary  of  the  SF  Wholesale  Fruit  & 
Produce  Dealers  Association,  managers  of  the  Produce  Market, 
thanked  the  Commission  for  its  efforts  on  behalf  of  the  fifty  firms 
occupying  the  market.     He  promised  to  canvass  the  area  and  promote 
use  of  the  service. 

********* 

Resolution  No.  66-0701.     Mr.  Anderson,  called  upon  to  explain  the 
supplemental  appropriation  of  funds  in  the  amount  of  $208,106  to 
increase  the  Municipal  Railway  Stores  Revolving  Fund  from  $741,894 
to  $950,000,  said  there  had  been  no  adjustment  in  the  Stores 
Revolving  Fund  since  1945.     A  situation  has  developed  where,  due 
to  rising  costs,  requisitions  for  materials  and  supplies  to  repair 
buses  and  street  cars  are  being  held  up  because  funding  is  not 
sufficient  to  provide  working  capital. 

Mr.  Finn  pointed  out  to  the  Commission  that  this  was  another 
example  and  argument  for  the  need  for  new  equipment — maintenance 
costs  were  becoming  prohibitive. 

********* 

Communications ; 
None . 

********* 

General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Finn,  Acting  General  Manager  of  Public  Utilities,  directed  the 
Commission's  attention  to  r  age  3  of  the  Water  DeoartmenJ:  Monthly 
Report,  re  the  Department's  cooperation  with  BARTD. 

He  informed  the  Commission  that  last  week's  resolution  declaring  an 
emergency  in  reference  to  the  relocation  of  the  22-inch  water  main 
in  Market  Street  had  been  passed  by  the  Board  of  Supervisors  yester- 
day, August  22,  1966.     The  relocation  could  now  be  done  most 
expeditiously,  using  the  Water  Department's  own  work  forces  if 
necessary. 

********* 


Roll  Call; 


Commissioner  White  criticized  the  service  at  the  International  Room 
at  the  San  Francisco  International  Airport  and  requested  the  Air- 
port General  Manager  be  directed  to  look  into  it. 


Commissioner  White  then  commented  favorably  on  the  helicopter  ride 
over  the  Calaveras  Watershed  sponsored  by  the  Santa  Clara  Sand  and 
Gravel  Company. 


Commissioner  Greenberg  thanked  Messrs.  Frye,  Medbery  and  Finn  for 
the  courtesies  extended  to  Edward  Morgan,  Manager  of  the  Honolulu 
Water  Department,  while  he  was  in  San  Francisco  as  a  guest  of  the 
United  States  Government  observing  water  sanitation  and  purifica- 
tion practices. 


Commissioner  White  repeated  his  concern  over  lack  of  communication 
between  the  Sound  Abatement  Center  and  Peninsula  papers  re  happen- 
ings at  the  Airport  which  might  affect  the  nearby  communities.  He 
requested  that  James  H.  Leonard,  Public  Relations  Bureau  Director, 
be  asked  to  attend  the  next  SAC  meeting.  He  said  that  with  Mr. 
Leonard's  help  a  positive  informative  approach  might  be  instituted 
to  avoid  negative  reaction  by  adjoining  communities. 


Commissioner  Rousseau  stated  he  observed  two  cable  cars  that  had 
been  forced  to  back  down  in  the  vicinity  of  Powell  and  Sutter  at 
noon.     Mr.  Anderson  was  then  asked  the  status  of  his  report  on 
this  condition. 

Mr.  Anderson  reminded  the  Commission  that  he  was  requested  to  com- 
pile statistics  for  thirty  days.     That  time,  he  said,  is  almost 
up.     He  promised  the  report  within  two  weeks. 


********* 


********* 


********* 


********* 


THEREUPON  THE  MEETING  ADJOURNED. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


MUNICIPAL  RAILWAY 

949  Presidio  Avenue 
San  Francisco.  Calif.  »4its 


August  15,  1966 


MEMORANDUM 


TO:  Kr.  Janes  K.  Carr 

General  Manager  of  Public  Utilities 

FROM:         V.  W.  Anderson,  General  Manager 
Fan  Francisco  Municipal  Railway 

SUBJECT:    Proposed  Shuttle  Service--Produce  Market  Area 
--^roposeH.  Owl  Route  Adjustment. 


This  report  is  submitted  at  your  request  and  covers  a  proposal  for  new 
service  in  the  Produce  Market  area. 

Certain  previous  proposals  on  this  subject  have  been  considered,  but 
action  was  deferred  pending  development  of  Transit  Study  recommendations. 

'"bile  final  recommendations  have  not  been  developed  by  the  consultants 
for  the  routing  of  surface  coach  lines,  the  proposal  submitted  herewith  is 
consistent  with  plans  for  future  service  in  the  produc~    'nrhet  area  based  on  such 
information  as  is  currently  available. 

Proposed  Poute: 

From  terminal  at  Cortland  $  Paysbore,  the  route  proposed  is  via  ^ay- 
shore,  Oakdale,  To  land,  and  Jerrold  to  terminal  at  Third,  riewhall  8  Jerrold-'- 
and  returning  via  Mewhall,  irirkwood,  Phelps,  Jerrold,  Toland,  Oakdale ,  *layshore, 
and  "short  line'1  No.   10  Lood  to  terminal  at  Cortland  f  "ayshore.    A  route  drawing 
is  attached. 


Pound -Trip  Time,  Pist ance ,  and  l:eurs  of  Service  : 

The  round-trio  distance  is  3.03  miles.    The  estimated  round-trip  runnin 
time  is  14  minutes.     Including  recovery  tine  at  terminals,  the  round- trio  cycle 
would  be  20  minutes. 


Service  from  the  Cortland  ?■  Bayshore  terminal  is  proposed  from  approx- 
imately 6:30  a.m.  until  approximately  5:10  p.m.,  Mondays  through  Fridays  only-- 
holidays  excepted. 

Fguiorent,  i:eadw^^^_a^_^tjjnated  Cost : 

Tlie  shuttle  operation  will  reouire  one  additional  coach,  and  this  coach 
will  provide  20-minute  service.    The  cost  is  estimate-  at  anproximately  $24,000 
per  year. 


Mr.  Janes  K.  Carr  -2-  August  15,  1966 

The  estimate  is  baser'  on  'variable  cost'1  fibres ,  and  certain  fixed 
items  are  not  included.    This  is  on  the  basis  o^  endeavoring  to  provide  a  coach 
■Prom  the  existing,  supply.     In  the  lonrr  run,  however,  the  additional  coach  will 
require  an  investment  of  approximately  $35,000,  or  the  payment  of  a  similar 
amount  throuph  leasing. 

Owl  Route  Adjustment: 

Included,  in  this  proposal  is  a  uniform  (daily)  adjustment  in  the  routing 
of  Line  T'o.  25  "owl"  coaches  between  approximately  12:30  a.m.  and.  5:30  a.m.  In 
lieu  of  using  Bayshore  between  Oakdale  and  Array,  the  revision  would  involve  using 
Oakdale,  Toland,  Evans,  and  Army  in  this  area  in  both  directions,    ''.'hile  circuitous 
;'detours"  are  generally  not  considered  desirable  in  transit  routing,  there  is 
basis  for  certain  exceptions  during  the  "owl  '  period  when  patronage  is  very  light. 
The  change  in  "owl"  routing  would  make  SO-'minute  service  available  to  Produce 
Market  employees  reporting  for  work  in  the  early  corning  hours. 

Decommendation : 


It  is  recommended  t^.at  the  plan  as  proposed  be  adopted  on  a  trial  basis. 


No  "abandonments"  are  involved. 


Attachment 
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SAN  FRANCISCO  MUNICIPAL  RAILWAY 


Produce  Market  Area 


Proposed  Shuttle  Service 
  Proposed  Owl  Route  Adjustment 


PRODUCE      SHUTTLE  LEGEND 
Round  Trip  Route  Miles  3«03  Miles  Proposed  Shuttle 

Estimated  Round  Trip  •  •  •  •  Proposed  Owl  Route 

Running  Time  ^  Minutes  w  w  w  Adjustment 

Estimated  Round  Trip  Time  mmmm^^^,  Vicinity  Lines 
(including  Recovery  Time)        20  Minutes  (10-15-15NY-25) 


Schedule  and  Traffic 
Department 
August  15,  1966 


MUNICIPAL  RAILWAY 

949  Presidio  Avenue 
San  Francisco,  Calif.  94119 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSION 


August  15 ,  1966 

MEMOPANDUM 


TO:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

FPOM;         V.  V.  Anderson,  General  Hanager, 
San  Francisco  ?fun.icipal  P^ilway 

SUBJECT:    Proposer.  Additional  Downtown  Shoppers'  Shuttle  Service 

--Hawthorne  §  Folso^  to  Mason  &  rJarket   (Mondays  through  Fridays-- 

Foli^ays  Excepted) 

You  have  requested  a  report  toward  establishing  additional  choppers' 
Shuttle  service  over  a  new  route  from  the  Telephone  Building,  at  666  Folso™  Street. 

As  previous  studies  have  indicated  that  detouring,  the  present  Downtown 
Shoppers'  Shuttle  or  an  alternate  routing  plan  of  present  Downtown  Shuttle  trips 
would  not  be  practicable,  the  following  proposal  is  deemed  to  present  the  best 
possibility: 

Proposed  Route: 

From  terminal  at  Hawthorne  5  rolson  the  route  proposed  is  via  Folsom, 
Third,  Market,  Eddy,  and  Mason  to  terminal  at  Mason  PT  Market — and  returning  via 
Market,  Second,  and  Folso™  to  terminal  at  Poison  &  Hawthorne.  noute  drawing  is 
attached . 

Pound-Trip  Time,  Distance,  and  Hours  of  Service : 

The  round-trip  distance  is  1.97  miles.    The  estimated  roun^-trin  run- 
ning time  is  22  minutes.     Including  recovery  time  at  terminals,  the  round-trip 
cycle  would  be  28  to  30  minutes. 

Service  is  proposed  from  approximately  11:30  a.m.  until  approximately 
1:30  p.m.  This  corresponds  with  the  neriod  when  the  present  Downtown  Shoppers' 
Shuttle  line  is  extended  to  the  Financial  district  Loon. 

Equipment,  Headways,  and  Fstimated  Cost : 

Providing  6-minute  headways  would,  require  five  coaches.    The  cost  under 
this  plan  is  estimated  at  $18,750  per  year. 

Providing  7-minute  headways  would  require  four  coaches.    The  cost  under 
this  plan  is  estimated  at  $15,800  per  year. 

Both  estimates  are  based  on    variable  costs    and  certain  fixed  items 
are  not  included.     As  the  proposed  service  is  during  the  off-neak  period,  no  ad- 
ditional investment  in  equipment  is  required. 


Mr.  Ja-"es  K.  Carr 
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August  15,  1966 


Data  fro*1-  the  Transit  Study,  together  with  Shoppers'  Shuttle  passenger 
traffic  checks,  indicates  a  light  patronage  potential,  and  the  7-minute  headway 
plan  should  provide  very  ample  carrying  capacity.     By  conoarison,  5-^inute  ser- 
vice is  furnished  on  the  present  Downtown  Shoppers'  Shuttle  line  and  9-ninute 
service  on  the  Mission  Stoppers'  Shuttle  line. 

Operation  is  proposed  on  a  trial  basis  to  establish  actual  Patronage 
experience . 

No  ''abandonments'1  axe  involved. 


V.W.A. 
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MEMORANDUM 

August  19,  1966 

TO:  James  K,  Carr 

PROM:  Arthur  H.  Frye,  Jr. 


SUBJECT:     SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  to  the 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


) 


SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
August  23,  1966 


HIGHLIGHTS 


The  Department  of  the  Interior  awarded  a  contract  for  the  con- 
struction of  a  sewage  treatment  plant  at  Tuolumne  Meadows,  in  Yosemite 
National  Park,  This  plant  will  safeguard  the  City's  water  supply  from 
potential  pollution  in  this  area. 

The  Federal  Communications  Commission  authorized  the  Water 
Department  to  use  a  second  frequency  channel  for  their  radio  communi- 
cation system. 

Public  Utilities  Committee  of  the  1966  Grand  Jury  toured 
Peninsula  watershed  property, 

WATER  QUALITY 

The  Department  of  the  Interior  has  awarded  a  contract  for  the 
construction  of  a  sewage  treatment  plant  to  serve  the  Tuolumne 
Meadows  area.     This  award  was  made  by  Interior  despite  the  fact  that 
the  bids  were  higher  .than  had  been  estimated  for  construction.  The 
Water  Department  appreciates  the  willingness  of  the  Department  of  the 
Interior  to  expedite  this  construction  which,  when  accomplished,  will 
safeguard  the  City's  water  supply  from  potential  pollution  at  this 
location. 

The  recurrent  minor  bacteriological  problem  at  San  Andreas 
Reservoir,  which  to  the  best  of  our  knowledge  is  related  to  the  growth 
of  Crustacea  in  the  reservoir,  has  necessitated  a  slight  increase  in 
chlorine  dosage  and  sulphur  dioxide  feed  rate  used  in  treating  water 
used  from  this  source.     These  adjustments  maintained  a  bacterial 
quality  well  within  the  U,  S,  Public  Health  Service  Drinking  Water 
Standards , 

During  the  month  of  July,  a  total  of  20  individual  flushing 
operations  were  carried  out  by  the  Department,     Twelve  of  these  were 
regular  operations  to  prevent  dirty  water  conditions  and  eight  were 
carried  out  to  overcome  reported  dirty  water  conditions. 
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WATER  CONDITIONS 


GROSS  CONSUMPTION  OF  WATER 


252.1 


Million  Gallons  Per  Day  Average 
5.0%  More  $.1%  More 

_\|/    .  26^.6 


/1\ 


1965 


— ^ — 
1966 


203.1+       \j/  215.0 


1965   I  1966 


Month  of  July 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 
ON  AUGUST  12 
MILLION  GALLONS 


3U»8#  Less 
25,911  _J^_ 


16,893 


A 


12.0>o  Less 


21,222     _  ^_ 


1965 

l8,681y 


1966 


CALAVERAS 


PENINSULA  (combined) 


2h'5?0  Less 


U7,133 


A\ 


35,577 


&  of 
10-yr. 

Average 
Storage 


1966 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  229.5  MGD  during  July,  and  the  draft  from  Calaveras  Reservoir 
averaged  18.9  MGD. 
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SERVICE  RENEWALS 


During  the  month  of  July,  a  total  of  I4.82  service  pipes  were 
renewed.     On  August  1,  there  were  5,099  uncompleted  renewal  orders 
outstanding. 

FINANCE 

For  the  fiscal  year  through  August  17,  1966,   collections  from 
the  sale  of  water  totaled  |2,96l,Ij.22,  which  is  $11,018  more  than 
collected  during  the  same  period  one  year  ago. 

Net  paying  sales  of  water  for  the  month  of  July  totaled 
$-1,903,570,  which  is  ^259,1+14.3  more  than  for  July  of  last  year. 

COMMUNICATION  FACILITIES 

The  Water  Department  received  authorization  from  the  Federal 
Communications  Commission  to  establish  a  second  radio  frequency.  The 
present  single  frequency  system  would  be  severely  jammed  under  a 
disaster  condition.     With  the  additional  frequency  available,  com- 
munication pertaining  tc  the  assessment  of  damage  during  a  disaster 
will  be  channeled  over  one  frequency,  while  dispatching  of  repair 
crews  and  operating  personnel  will  be  handled  over  the  other  fre- 
quency.   Under  routine  operations  communications  will  be  divided 
between  two  channels  so  as  to  minimize  interference.     Federal  match- 
ing funds  will  be  sought  for  the  equipment  and  installation. 

WATER  SUPPLY,  LAND  USE  &  MANAGEMENT  STUDIES 

The  Water  Department  is  reviewing  proposals  for  the  study  of 
Land  Use  and  Land  Management  of  Water  Department  Properties  and  for 
the  remainder  of  our  current  studies  which  will  cover  an  analysis  of 
future  water  supply,  demand  requirements,  and  service  area  boundary; 
a  program  of  system  rehabilitation  and  expansion;  space  requirement, 
location  and  preliminary  development  plans  for  Millbrae  and  Sunol 
Corporation  Yards,  and  to  make  seismicity  studies  regarding  Water 
Department  facilities. 

Discussions  are  also  under  way  with  representatives  of 
A.B.A.G.,  officials  of  Housing  and  Urban  Development  and  Mr.  Jack 
Kent,  Deputy  for  Development  in  the  Mayor's  office,   to  determine 
what  portions  of  these  studies  are  eligible  for  Federal  support  and 
the  best  procedure  for  expediting  the  eligible  portions. 

B  A  R  T  D 

In  addition  to  the  work  planned  to  clear  the  22"  water  main 
on  the  south  side  of  Market  Street,  this  Department  is  working  with 
BARTD  toward  resolving  the  water  supply  to  the  north  of  Market  Street, 
the  supply  in  areas  adjacent  to  the  proposed  Mission  Street  Rapid 
Transit  Stations,  and  physical  changes  are  being  made  to  accommodate 
the  outlying  Rapid  Transit  station  in  the  vicinity  of  Cayuga  and 
San  Jose. 


PLEASANTON  INDUSTRIAL  PARK 

On  August  2,  a  contract  was  awarded  to  Development  Planning 
Associates  to  make  studies  of  the  feasibility  factors,  utilities 
service,  leasing  methods  and  procedures  pertaining  to  Pleasanton 
Industrial  Park  and  to  develop  a  master  plan  to  serve  as  a  guide  in 
the  future  development  of  this  property. 

RETIREMENT 

On  July  27,  a  dinner  was  held  to  honor  Carl  A.  Lauenstein, 
Principal  Engineer,  upon  his  retirement  after  lj.2  years  of  service 
with  the  San  Francisco  Water  Department  and  its  predecessor,  the 
Spring  Valley  Water  Company. 

ASSOCIATION  OF  BAY  AREA  GOVERNMENTS 

On  August  8,  Mr.  Frye  attended  a  meeting  of  the  Water  Quality 
Technical  Advisory  Committee  of  the  Association  of  Bay  Area  Govern- 
ments at  which  Mr.  Don  Pollard  of  the  Planning  Division  of  A.B.A.G. 
discussed  Federal  grants  available  to  local  projects. 

1966  GRAND  JURY 

On  August  10,  Mr.  Frye  accompanied  the  Public  Utilities  Com- 
mittee of  the  1966  Grand  Jury  on  a  tour  of  the  Crystal  Springs  water- 
shed areas  to  help  familiarize  them  with  the  Department's  operation. 

1961  BOND  FUND  PROJECTS 

Bids  were  received  on  August  l\.t  for  the  construction  of 
Crystal  Springs  Bypass  Tunnel,  with  the  low  bid  of  $8,6l6,8£0  being 
submitted  by  Gates  &  Fox  Co.,  Inc.,  Gordon  H.  Ball  Enterprises, 
Granite  Construction  Co.  Joint  Venture. 

Construction  of  Bay  Division  Pipeline  No.  L|.,  Section  A,  and 
Alameda  Creek  Siphon  No.  3  is  72%  completed. 

Construction  of  San  Antonio  Pumping  Station  and  Sunol  Pump- 
ing Station  and  construction  of  60"  San  Antonio  Pipeline  and  36" 
Sunol  Pipeline  contracts  are  just  starting  with  L|.$  and  2%  of  con- 
struction reported  as  complete. 

FREEWAYS 

Junipero  Serra  Freeway:     Relocation  of  Portion  of  Crystal 
Springs  Aqueduct  (Contract  WD-1235)  has  been  completed. 

State  contractor  is  performing  grading  operations  in  vicinity 
of  Crest  and  Skyview  pump  location  and  at  new  retention  basin  west  of 
Larkspur  Drive,     Drainage  and  pumping  facilities  along  the  completed 
freeway  section  are  being  enlarged  and  improved  to  correct  the 
problems  encountered  last  winter. 
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Work  on  San  Mateo  Creek  Bridge  structure  is  continuing.  The 
State  contractor  placed  a  second  run  of  dust  palliative  on  the  road 
to  the  reservoir  keeper's  cottage  at  the  north  side  of  the  bridge 
approach. 

A  meeting  was  held  with  State  engineers  on  the  proposed  drain- 
age system  for  the  freeway  section  between  Bunker  Hill  and  Larkspur 
Drive.     The  State  has  agreed  to  make  contract  change  orders  to  in- 
corporate requirements  requested  by  the  City. 

Footings  have  been  completed  and  material  for  tower  construct- 
ion is  being  delivered  for  the  relocation  of  P,G0&E.'s  60  KV  trans- 
mission line  on  the  San  Andreas  watershed, 

Sunol-Dublln  Freeway;     The  construction  of  a  box  culvert  to 
protect  the  30"  Pleasanton  Pipeline  has  been  completed. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

August  30,  1966 

Room  282  -  City  Hall 
2:00  p.-.:. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Utilities  Engineering 
Personnel  &  Safety 


Public  Service 


Accounts 
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Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Raymond  H.  Lapin 

Absent:  Commissioner  Thos.  F.  Stack 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  meetings  of  the  Commission  held 
August  2,  1966  and  August  9,  1966  were  approved. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Lapin 

Absent-Commissioner  Stack 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Lapin 

Absent-Commissioner  Stack 


— RESOLUTION  NO.  66-0704— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following 
contracts : 

Hetch  Hetchy  Water  Supply  Contract  No.  375 — 
Construction  of  Concrete  Encasements  at  Three 
Road  Crossings  in  the  San  Joaquin  Division  of 
the  Hetch  Hetchy  Aqueduct,  to  Robert  Ganske, 
in  the  amount  of  $127,4-15.00; 

Hetch  Hetchy  Water  Supply  Contract  No.  379 — 
Construction  of  San  Joaquin  Pipeline  No.  3, 
Section  "A" f  in  the  San  Joaquin  Division  of 
the  Hetch  Hetchy  Aqueduct,  to  the  Vinnell 
Corporation,  in  the  total  amount  of  $5,656,941.06 
based  on  Schedule  VI;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
works  are  hereby  rejected. 


—RESOLUTION  NO.  66-0705— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No.  392 — Construction  of  Spillway 
Deflector  Walls,  Access  Shaft  Housing  &  Miscellaneous 
Work  at  0 1 Shaughnessy  Dam. 
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AD  Contract  No.  465 — 

Construction  of  Drainage  Pumping  Station  No.  5 
at  San  Francisco  International  Airport. 

AD  Contract  No.  459 — Add  Operations  Area,  Lower 
Level,  Pier  "IF M  at  San  Francisco  International 
Airport. 

—RESOLUTION  NO.  66-0706— 

WHEREAS,  the  County  of  San  Mateo  has  brought  an  action 
in  that  County,  Superior  Court  No.  122972  against  the  City 
and  County  of  San  Francisco  to  acquire  approximately  200 
square  feet  of  real  property  near  the  eastern  limits  of 
Redwood  City  for  the  construction,  operation,  maintenance 
and  use  of  Pacific  Avenue  and  Calvin  Avenue,  county  highways, 
and 

WHEREAS,  the  Director  of  Property  has  appraised  the  fair 
market  value  at  $100.00;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorize  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered,  the  fair  market 
value  of  the  property  being  $100.00. 


—RESOLUTION  NO.  66-0707— 

RESOLVED,  That  this  Commission  rejects,  as  being 
excessive  in  amount  for  the  work  contemplated  to  be  per- 
formed, the  one  and  only  bid  received  on  August  11,  1966, 
for  the  work  to  be  done  under  San  Francisco  International 
Airport  Contract  No.  440 — South  Terminal  Baggage  Conveyors, 
Systems  7  and  11. 


—RESOLUTION  NO.  66-0708— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawing,  identified  as  Exhibit  A,  submitted  by  Shell  Oil 
Company,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  modifications 
to  its  electrical  distribution  facilities,  and  do  all  other 
necessary  and  related  work  at  its  satellite  Area  No.  1  at 
San  Francisco  International  Airport;  said  drawing  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to 
notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Shell 
Oil  Company  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreasonably 
delay  or  interfere  with  or  prevent  the  construction  and  work 
being  done  at  the  same  time,  in  the  same  general  area  by 
City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to 
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remedy  City's  complaint. 


— RESOLUTION  NO.  66-0709-- 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  Pacific  Air  Lines,  Inc. 

Space:  Central  Terminal  Building 

Ground  Floor 

Room  33  (portion)  220  sq.  ft.  @  .25  =  $55.00  month 


Monthly  Consideration:  $55.00 

Effective  Date:      As  determined  by  Airport  General  Manager 


—RESOLUTION  NO.  66-0710— 

RESOLVED,  That  this  Commission  hereby  confirms  the 
award  of  Lease  made  by  the  Director  of  Property,  to  Steven 
B.  Hicks,  as  the  highest  bidder,  of  lease  of  Room  128B  in  the 
Central  Terminal  and  Room  117A  in  the  South  Terminal,  at  the 
San  Francisco  International  Airport,  the  Central  Terminal 
Room  being  shown  in  Airport  Drawing  No.  CA-12696  dated  March 
1966  and  the  South  Terminal  Room  being  shown  in  Airport  draw- 
ing No.  CA-12691  dated  February  1966;  the  term  of  the  lease 
of  Room  117A  to  commence  on  the  date  of  confirmation  by  this 
Commission  of  the  award  of  said  lease  by  the  Director  of 
Property  and  to  continue  for  ten  years ,  and  the  term  of  the 
lease  of  Room  128B  to  commence  on  August  27,  1969  and  to 
continue  until  the  tenth  anniversary  date  of  the  term  of  the 
lease  of  Room  117A  unless  aforesaid  terms  are  sooner  ter- 
minated or  extended  in  accordance  with  lease  provisions; 
the  annual  rental  for  Room  117A  during  the  period  commencing 
on  said  effective  date  and  ending  on  August  26,  1969,  being 
a  minimum  guarantee  of  $34-50.00  or  fifteen  and  26/100  percent 
(15.26%)  of  the  annual  gross  revenues  derived  from  Lessee's 
operations  under  said  lease,  whichever  amount  is  greater, 
and  the  annual  rental  for  Rooms  117A  and  128B  for  the  term 
commencing  on  August  27,  1969,  and  ending  on  the  date 
immediately  preceding  the  aforesaid  tenth  anniversary  date 
of  the  lease  of  Room  117A  being  a  minimum  guarantee  of  $6900.00 
or  fifteen  and  26/100  percent  (,15.26%)  of  the  annual  gross 
revenues  derived  from  Lessee's  operations  under  said  lease, 
whichever  amount  is  greater;  and  the  rental  thereafter  to 
be  determined  or  negotiated  pursuant  to  the  lease  provisions. 


—RESOLUTION  NO.  66-0711— 

WHEREAS,  by  the  terms  of  Airport  Department  Contract  No. 
386,  Central  Terminal  Building  Outbound  Baggage  Conveyors 
at  San  Francisco  International  Airport,  the  Contractor, 
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Mathews  Conveyor  Company,  West  Coast,  was  to  have  completed 
all  work  on  or  before  November  19,  1965;  and 

WHEREAS,  Contractor  was  unable  to  complete  this  contract 
until  other  remodeling  work  was  performed  by  others;  and 

WHEREAS,  "...the  prevention  of  a  contractor  from  commencing 
or  prosecuting  the  work  because  of  the  acts  of  others..."  is  an 
unavoidable  delay  as  defined  in  File  No.  13456,  Ordinance  No. 
9484,  Section  6.3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of 
Supervisors  January  16,  1956;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension 
of  260  calendar  days  to  July  29,  1966,  for  which  liquidated 
damages  are  hereby  waived;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  the  contract  docu- 
ments and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  the  amount  of  $9,013-77. 


--RESOLUTION  NO.  66-0712— 

RESOLVED,  that  on  the  recommendation  of  the  City  Attorney, 
the  General  Manager  of  the  San  Francisco  International  Airport 
and  the  General  Manager  of  Public  Utilities,  that  settlement 
of  that  certain  action  entitled  "Pacific  Telephone  and  Tele- 
graph Company  v.  City  and  County  of  San  Francisco,  Superior 
Court  No.  5^-7699,  involving  charges  for  relocation  of  tele- 
phone lines  due  to  construction  of  the  airport  parking  garage, 
is  hereby  authorized  in  the  amount  of  1141,889.30. 


—RESOLUTION  NO.  66-Q713— 

WHEREAS,  The  State  of  California  has  brought  action  in 
Alameda  County,  Superior  Court  Number  348471,  against  the 
City  and  County  of  San  Francisco,  to  acquire  certain  real 
property  for  freeway  purposes;  and 

WHEREAS,  The  Director  of  Property's  appraisal  of  the 
fair  market  value  of  the  property  sought  to  be  taken  is 
$308,993.00;  and 

WHEREAS,  certain  conditions  required  by  the  San  Fran- 
cisco Water  Department  are  to  be  included  in  the  judgment  of 
condemnation  and  final  order  of  condemnation;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City 
Attorney  to  have  a  judgment  of  condemnation  entered  fixing 
the  fair  market  value  of  the  property  at  $308,993-00,  and 
containing  the  conditions  requested  by  the  Water  Department. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 
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Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Lapin 

Absentr-Commissioner  Stack 


— RESOLUTION  NO.  66-0714--- 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  a  Professional 
Services  Agreement  with  Wilsey  &  Ham  for  professional  services, 
relating  to  location  of  Junipero  Serra  Freeway  on  watershed 
lands  south  of  Ralston  Avenue ,  all  in  accordance  with  an 
appropriate  form  of  agreement,  for  a  maximum  fee  not  to 
exceed  $6,000. 


— RESOLUTION  NO.  66-0715— 

RESOLVED,  That  this  Commission  hereby  finds  and  determines 
that  it  will  be  for  the  best  interests  of  the  City  and  County 
of  San  Francisco  and  that  a  public  purpose  will  be  served 
by  furnishing  Municipal  Railway  coaches  to  transport  patients 
from  the  San  Francisco  General  Hospital  to  the  Napa  State 
Hospital  on  August  30,  1966  due  to  a  labor  dispute  involving 
nurses  at  the  San  Francisco  General  Hospital. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Lapin 

Absent-Commissioner  Stack 


—RESOLUTION  NO.  66-0704-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  this  Commission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

SC    Albina  DeRosa 
TC 
TC 
MC 


Date  of  Accident 


July  24,  1966 
March  4,  1966 
May  13,  1966 


Lucille  Lewis 
John  L.  Lauro 
Walter  Nieder  and 
Isabel  Nieder  May  17,  1966 

MC    Stella  Belgarde  and  George 

Belgarde,  Parents  and        January  4,  1966 
Natural  Guardians  of 
Burnice  Belgarde,  a  minor 


Settlement 

$  645.64 
825.00 
850.00 

728.84 

2,750.00 
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cr.  


SC    Harriet  Henderson 

MC    Marie  Powell 

MC    Margaret  E.  Stackpool 


May  5,  1966 
May  12,  1966 
December  27,  1967 


1,250.00 
1,250.00 
1,800.00 


Litigated  Settlements 


TC    Serlean  Mitchell 

TC    Rose  Newman  and  Irving 


February  15 »  1966 


1,750.00 


C .  Newman 
CC    Ali  Hooshnam 
TC    Rose  A.  Mintz 


December  25,  1964 
March  28,  1964 
October  18,  1965 


2,044.71 
1,700.00 
3.250.00 


Appropriation  No.  6.735-804.000 


$  18,844.19 


Resolution  No.  66-0705  -  In  response  to  a  question  from 
Commissioner  Greenberg,  0.  L.  Moore,  General  Manager,  Hetch 
Hetchy  Project,  assured  the  Commission  that  the  construction 
of  concrete  encasements  at  three  road  crossings  in  the  San 
Joaquin  Division  of  the  Hetch  Hetchy  aqueduct  (HHWS  Contract 
No.  375)  was  at  the  expense  of  the  State  of  California.  The 
agreement  with  the  State  also  provides  for  the  cost  of  en- 
casement of  pipeline  No.  4  when  built. 


In  discussing  award  of  HHWS  Contract  No.  379  "Construction  of 
San  Joaquin  Pipeline  No.  3,  Section  "A",  Commissioner  Green- 
berg asked  if  it  were  possible  to  save  any  money  by  splitting 
the  job  into  Sections  "A-l"  and  "A-2"  and  awarding  it  to  two 
of  the  bidders. 

Mr.  Moore  pointed  out  that  under  the  bid  combination  of  "A-l  and 
A-2"  Vinnell  offered  a  3  percent  discount  for  both  sections 
of  the  work,  making  them  the  lowest  bidder.     Artukovich  did 
not  offer  a  discount. 


Resolution  No.  66-0710  -  Before  confirming  the  award  of  the 
Candy  Shop  Lease  at  the  Airport  made  by  the  Director  of  Prop- 
erty to  Stephen  B.  Hicks,  the  Commission  expressed  great 
concern  over  the  price  and  the  quality  of  the  candy  to  be  sold. 

Mr.  Hicks  informed  the  Commission  that  he  had  not  finalized 
arrangements  with  candy  manufacturers,  but  was  in  discussion 
with  Edy's  and  hoped  to  talk  to  Blum's. 

Commissioner  Rousseau  asked  if  Mr.  Hicks  would  guarantee  candy 
equal  to  Blum's,  Edy's,  or  Shaw' si 

Commissioner  Lapin  cautioned  the  Commission  they  were 
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attempting  to  fix  specific  details  that  were  in  the  realm 
of  the  General  Manager  of  Public  Utilities  and  the  Airport 
General  Manager. 

Commissioner  White  observed  that  the  concessionaire  was  com- 
mitting himself  to  a  lease  with  a  minimum  guarantee  and 
percentage.     In  order  to  meet  the  requirements  of  the  lease, 
make  certain  investments  and  pay  his  rent,  Commissioner  White 
said  that  the  lessee  must  have  a  candy  which  is  a  saleable  item. 
If  this  is  not  done,  observed  Commissioner  White,  then  the 
lessee  is   in  trouble. 

Commissioner  White  then  emphatically  stated  that  it  was  in- 
cumbent upon  Mr.  Hicks  to  offer  quality  merchandise  at  com- 
petitive prices. 


Resolution  No.  66-0712  -  In  explaining  the  settlement  to  the 
Pacific  Telephone  and  Telegraph  Company,  Public  Utilities 
Counsel,  William  F.  Bourne,  advised  that  the  sum  involved  was 
the  cost  to  the  company  for  relocation  of  certain  of  its 
facilities  in  order  to  allow  and  to  accomodate  the  construction 
of  the  Airport  Garage.     The  Telephone  Company,  having  the 
superior  legal  position,  City  determined  that  Ml, 889 • 30  was 
the  amount  expended  and  the  City  Attorney  now  recommends 
settlement.     Mr.  Bourne  observed  that  if  this  were  taken  to 
court  it  was  his  understanding  and  belief  that  City  would 
probably  have  to  pay  this  amount. 


Commissioner  White,  in  discussing  Resolution  No.  66-0713, 
authorizing  a  judgment  to  be  entered  in  State  of  California 
vs.  C.C.S.F.,  Alameda  County,  Superior  Court  No.  348471,  an 
action  in  condemnation  for  freeway  purposes,  asked  if  the 
judgment  contained  a  clause  giving  San  Francisco  the  right 
of  first  refusal  in  the  event  the  use  for  which  the  property 
was  condemned  was  ever  abandoned. 

Mr.  Bourne  explained  that  there  was  nothing  in  the  law  that 
allowed  such  a  provision,  however,  he  said  in  the  conditions 
of  conveyance  there  is  frequently  such  provision. 

Mr.  Bourne  then  went  on  to  explain  that  the  original  property 
owner  retains  no  rights  once  his  property  is  condemned.  The 
mere  fact  that  the  property  is  later  abandoned  with  regard 
to  the  use  specified  when  condemned  does  not  in  any  way  con- 
taminate the  condemnation  or  the  clear  title  of  the  condemner. 

Commissioner  White  then  said  that  request  for  this  property 
is  for  highway  plans  which  might  not  come  to  pass  for  eight 
or  ten  years.     He  asked  if  it  were  not  reasonable  to  assume 
what  might  be  a  fair  price  today  would  not  be  fair  eight 
or  ten  years  hence. 

Mr.  Bourne  said  he  would  assume  such  to  be  so.     That  is  the 
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reason  why  condemnation  price  is  fixed  as  of  the  time  the 
summons  if  served.     If  the  action  is  brought  to  trial  beyond 
the  one-year  period  the  owner  is  paid  the  value  at  that 
time.     Mr.  Bourne  admitted  that  it  was  possible  for  a  situation 
as  outlined  by  Commissioner  White  to  occur. 

Commissioner  Greenberg  then  asked  if  the  Division  of  Highways 
suddenly  determines  to  build  the  highway  250  yards  to  the 
west  would  the  State  then  retain  title  to  the  property 
originally  condemned  even  if  it  were  not  used  for  highway 
purposes . 

To  this  Mr.  Bourne  answered  that  said  property  would  belong  to 
the  State.     The  original  owner  could  not  get  it  back. 

Commissioner  White  then  stated  that,  in  his  opinion,  the 
record  was  clear. 


In  explaining  the  need  for  the  Wilsey  and  Ham  contract  for 
professional  services  (Resolution  No.  66-0714-) >  Mr.  Carr 
said  that  the  State  Highway  Commission,  at  its  last  meeting, 
voted  a  study  of  the  ridge  route  for  the  Junipero  Serra 
Freeway  along  the  Crystal  Springs  Watershed. 

Mr.  Carr  pointed  out  this  was  the  route  strongly  advocated  by 
the  Commission  for  a  long  time. 

The  District  Office  has  submitted  to  Water  Department  General 
Manager  and  Chief  Engineer,  Arthur  H.  Frye,  Jr.,  certain 
proposals  for  the  right-of-way  and  alignment.     The  difficulty 
is  that  these  proposals  involve  some  highway  planning  and  in 
examining  this  material  the  staff  cannot  be  sure  that  Highway 
has  taken  advantage  of  the  opportunity  to  adjust  the  north 
and  south  lines  to  the  topography.  Inasmuch  as  the  Water 
Department  does  not  have  the  staff  to  analyze  and  evaluate 
the  proposal  from  a  highway  engineering  standpoint,  it  is 
necessary  to  employ  outside  help. 

Mr.  Carr  then  recommended  the  employment  of  Wilsey  and  Ham 
so  that  the  Commission  would  have  some  technical  backup  for 
the  route  advocated. 


In  explaining  Resolution  No.  66-0715 »  Mr.  Finn  said  that  the 
Chief  Administrative  Officer,  Thomas  J.  Mellon,  and  Ellis  D. 
Sox,  Director  of  Public  Health,  had  requested  as  an  emergency 
measure,  two  Municipal  Railway  Coaches  to  move  certain 
psychiatric  patients  to  Napa  State  Hospital  due  to  the  labor 
dispute  with  the  nurses. 


Commissioner  Rousseau  then  asked  the  Public  Utilities  Counsel 
if  this  resolution  and  such  use  of  coaches  was  legal.  He 
received  an  affirmative  reply. 
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Communications : 


None 


General  Manager  of  Public  Utilities  Calendar  Items 

Mr.  Carr  asked  Mr.  Frye  to  report  on  the  United  Bay  Area  Crusade. 
Mr.  Frye  said  that  the  Water  Department  had  started  its  ad- 
vance gift  campaign.     $2,312.60  has  been  collected.  There 
are  nine  fair-share  donors.     This  amount  represents  over  48% 
of  the  total  Water  Department  Goal  of  84,791.00. 


Reporting  on  the  plans  for  the  dedication  of  the  Sunol  Valley 
Filtration  Plant  on  September  14,  Mr.  Carr  said  that  he  had 
a  firm  commitment  from  Secretary  of  the  Interior  Udall  -  the 
principal  speaker.     Governor  Brown  will  also  attend  as  a 
guest  of  Mayor  Shelley.     It  is  planned  to  fly  the  Secretary 
in  a  helicopter  so  he  may  move  quickly  to  see  some  of  the 
many  things  he  wishes  to  see  while  here,    Mr.  Carr  suggested 
that  three  or  four  Muni  buses  be  used  to  move  Public  Utilities 
Commission  employees  to  and  from  the  dedication  thus  avoiding 
the  use  of  automobiles  in  what  promises  to  be  a  crowded 
area. 

Mr.  Bourne  advised  the  Commission  that  a  formal  resolution 
was  not  necessary  to  authorize  use  of  said  buses  for  such  a 
purpose. 

On  the  motion  of  Commissioner  Rousseau,  seconded  by  Commissioner 
White,  the  Commission  unanimously  ordered  the  use  of  three 
or  four  Municipal  Railway  motor  coaches  to  transfer  certain 
employees  of  the  Public  Utilities  Commission  from  San  Fran- 
cisco to  Sunol  and  back  for  the  purpose  of  attending  the 
filtration  plant  dedication  ceremonies. 


Mr.  Carr  then  reported  on  his  Washington  trip. 

He  said  he  had  discussions  with  the  representatives  of  Housing 
and  Urban  Development  re  grants  for  capital  outlay  for  four 
minibuses.     Mr.  Carr  pointed  out  that  Section  74  of  the 
Charter  once  again  stymied  the  project.  HUD  did  not  believe 
four  coaches  could  provide  adequate  demonstration  -  at  least 
15  are  necessary.     He  said  he  then  asked  that  a  decision  be 
held  in  abeyance  until  the  Muni  Bond  Issue  was  passed. 

Commissioner  Lapin  then  inquired  as  to  the  status  of  the 
proposed  amendment  to  Charter  Section  74. 

Mr.  Carr  replied  that  it  was  taken  under  submission  by  the 
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Board  of  Supervisors  and  will  appear  on  the  ballot. 


Relative  to  the  water  transportation  study  for  service  between 
downtown  San  Francisco  and  Marin,  Mr.  Carr  reported  that 
additional  information  was  requested  by  Washington.     He  said 
he  would  continue  to  press  for  the  funds  for  the  study. 


Commenting  on  the  crises  faced  by  the  nation's  airports,  Mr. 
Carr  said  that  people  in  Washington  are  being  awakened  to 
the  fact  and  are  concerned  about  the  plight  of  airports. 
Airports  have  been  overlooked.     The  advent  of  larger  and 
larger  planes  has,  and  is  creating  financial  problems  for 
cities  operating  major  airports. 

The  Federal  Government  has  granted  90%  money  on  freeways ,  as 
much  as  66-2/3%  on  certain  other  types  of  transportation  but 
Federal  assistance  to  airports  amounts  to  less  than  5%. 

Mr.  Carr  said  he  hoped  that  if  San  Francisco  goes  forward  with 
its  airport  bond  issue  that  it  will  receive  its  rightful 
assistance,  because  San  Francisco  has  been  carrying  the  en- 
tire airport  load  in  this  region  with  its  international 
airport. 


While  in  Washington,  Mr.  Carr  advised  the  Commission  he  had 
some  talks  with  the  National  Park  Service  about  raising 
Eleanor  Dam.     Representatives  of  the  Park  Service  agreed  to 
come  out  and  look  at  the  problem.     In  fact,  Director  George 
B.  Hartzog,  Jr.,  will  be  out  about  November  1,  1966. 


Roll  Call 

Commissioner  White  reported  that  he,  Mr.  Moore  and  Mr.  Finn 
represented  the  Public  Utilities  Commission  at  the  funeral 
services  of  James  W.  Smith,  President  of  the  Board  of  Directors 
of  the  Modesto'  Irrigation  District  on  S-turday  last.  Ma*.  Smith 
passed  away  on  August  24,  1966 • 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  unanimously  adopted: 


—RESOLUTION  NO.  66-0716— 

WHEREAS,  This  Commission  has  noted  with  deep  personal 
regret  and  a  true  sense  of  civic  loss  the  death  of  James 
W.  Smith,  President  of  the  Board  of  Directors  of  the  Modesto 
Irrigation  District,  on  August  24,  1966;  and 

WHEREAS,  Mr.  Smith  was  a  man  of  many  accomplishments, 
a  highly  respected  and  dearly  beloved  member  of  the  business 
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community,  civic  leader,  farmer,  and  governmental  official 
of  the  City  of  Modesto  and  of  Stanislaus  County;  and 

WHEREAS,  This  Commission's  recognition  of  Mr.  Smith1 s 
contributions  to  the  welfare  of  Modesto,  Stanislaus  County, 
and  the  State  of  California,  grew  out  of  its  pleasant 
association  with  him  as  a  member  of  the  Board  of  Directors 
of  the  Modesto  Irrigation  District,  during  which  time  he 
carried  out  all  his  duties  with  characteristic  ability  and 
faithfulness,  earning  the  admiration  of  all  who  knew  him;  and 

WHEREAS,  This  Commission,  its  executives  and  employees 
will  always  cherish  his  memory  with  fond  and  loving  respect; 
therefore,  be  it 

RESOLVED,  That  this  Commission  does  by  this  means 
extend  to  the  wife  and  family  of  the  late  James  W.  Smith 
its  most  heartfelt  sympathy  over  the  loss  of  a  loving 
husband  and  devoted  father;  and,  be  it  further 

RESOLVED,  That  the  Secretary  and  Assistant  General 
Manager  be  and  he  is  hereby  directed  to  present  to  the 
family  of  the  late  James  W.  Smith  a  suitable  copy  of  this 
resolution  as  a  token  of  the  esteem  in  which  his  memory  is 
held. 


Commissioner  White  then  commented  on  the  new  information 
desks  in  the  South  Terminal  at  the  airport  staffed  by  girls 
from  Pacific  Telephone  and  Telegraph  Company. 


Mr.  John  O'Rourke,  representing  the  Telephone  Company, 
stated  that  the  Company  was  more  tl  an  enthusiastic  over 
the  reception  accorded  the  new  service.     The  girls  are 
averaging  over  600  questions  per  day  and  making  change 
better  than  $750.00  per  day. 

Mr.  Carr  asked  if  the  information  and  change  service  had 
increased  the  use  of  telephones. 

Mr.  O'Rourke  said  he  was  running  a  check. 


THE  MEETING  WAS  THEN  ADJOURNED  IN  MEMORY  OF  THE  LATE 
JAMES  W.  SMITH,  PRESIDENT  OF  THE  BOARD  OF  DIRECTORS  OF 
THE  MODESTO  IRRIGATION  DISTRICT. 
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Call  to  Order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H.Lapin 

Absent:  None 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  regular  meetings  of  the  Commission 
held  August  16,  1966  and  August  23,  1966  were  approved.  Approval 
of  the  minutes  of  the  regular  meeting  of  Augrst  30,  1966  was 
put  over  one  week. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lap in 
Absent-None 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent-None 

— RESOLUTION  NO.  66-0717— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications ,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No.  397 — New  Moccasin  Warehouse 

AD  Contract  No.  440-R — South  Terminal  Baggage 
Conveyors,  Systems  7  and  11,  at  San  Francisco 
International  Airport. 

WD  Contract  No.  1274 — Laying  of  6-Inch  Cast 
Iron  Main  in  Stanyan  Street  between  Fulton  and 
Grove  Streets. 

WD  Contract  No.  1275 — Laying  of  8-Inch  Cast  Iron 
Main  in  5th  Avenue  North  of  Lake  Street 


— RESOLUTION  NO.  66-0718-- 

WHEREAS,  the  State  Division  of  Highways  is  planning 
to  widen  Maze  Boulevard  (StaUe  Highway  J  32)  in  Stanislaus 
Oounbyj   f*rvd  , 

WHEREAS,  the  State  plans  to  file  a  condemnation 
action  to  acquire  a  strip  of  land  across  Hetch  Hetchy  Parcel 
No.  728  for  said  widening;  and, 

WHEREAS,  said  condemnation  action  has  not  been 
c  ompl e  t ed ;  and 


WHEREAS,  State  has  issued  an  invitation  for  bids 
for  said  widening; 

THEREFORE,  BE  IT  RESOLVED  that  this  Commission 
hereby  authorizes  the  General  Manager  of  Public  Utilities 
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to  execute  that  certain  right-of-entry  submitted  by  State  to 
City  whereby  State  is  given  permission  to  commence  said 
highway  widening  at  the  above  location  pending  completion 
of  the  condemnation  action. 


— RESOLUTION  NO.  66-0719— 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Public  Utilities  to  approve  for  ex- 
ecution by  the  Purchaser  of  Supplies  an  agreement  with 
Doble  Engineering  Company  of  Belmont,  Massachusetts,  for  an 
amount  not  to  exceed  Five  Thousand  Dollars  ($5*000.00),  and 
for  the  purpose  of  furnishing  electric  insulation  testing 
services  in  connection  with  the  Hetch  Hetchy  Project  hydro- 
electric power  system,  for  prevention  of  power  system 
interruptions  resulting  from  failure  of  electrical  equip- 
ment insulation  and  for  extending  the  useful  life  of  said 
equipment;  the  terms  of  agreement  to  be  from  September  1,  1966 
to  August  31,  1967. 


—RESOLUTION  NO.  66-0720— 

WHEREAS,  by  the  terms  of  Airport  Department  Contract 
No.  416,  Central  Terminal  Building  Unit  No.  2,  -  Signs  at 
San  Francisco  International  Airport,  the  Contractor,  QRS 
Neon  Company,  was  to  have  completed  all  work  on  or  before 
March  9,  1966;  and 

WHEREAS,  the  contractor  was  delayed  for  a  total  of 
33  calendar  days  while  structure  alterations  were  being 
completed  by  others;  and 

WHEREAS,  the  Contractor  required  130  calendar  days 
to  complete  additional  work  authorized  by  the  Commission; 
and 

WHEREAS,  "...the  prevention  of  a  contractor  from 
commencing  or  prosecuting  the  work  because  of  the  acts  of 
others;  changes  in  the  work  ordered  by  the  contracting  officer, 
board  or  commission  insofar  as  they  necessarily  require 
additional  time  in  which  to  complete  the  entire  work;..." 
are  unavoidable  delays  as  defined  in  File  No.  134-56, 
Ordinance  No.  94-84-,  Section  6.3  UNAVOIDABLE  DELAYS,  adopted 
by  the  Board  of  Supervisors  January  16,  1956;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  hereby  grants  an 
extension  of  163  calendar  days  to  August  19,  1966,  for  which 
liquidated  damages  are  hereby  waived;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work 
as  being  satisfactorily  completed  in  accordance  with  the 
contract  documents,  and  approves  Certificate  of  Acceptance 
and  Authorization  for  Final  Payment  in  the  amount  of 
$3,790.42. 
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— RESOLUTION  NO,  66-0721— 


RESOLVED,  That  this  Commission  hereby  accepts  as 
satisfactorily  completed  the  Professional  Services  Contract 
dated  February  8,  1966,  with  Dreyfuss  &  Blackford  and  Quinton 
Engineers,  Ltd.,  Joint  Venture,  providing  for  implementation 
of  preliminary  airport  master  plan  studies  with  the  objective 
of  submitting  a  recommended  master  plan  for  San  Francisco 
International  Airport;  and  hereby  approves  Final  Payment  in 
amount  of  $4,933.11. 


—RESOLUTION  NO.  66-0722— 

RESOLVED,  That  this  Commission  hereby  approves 
the  drawings,  identified  as  Exhibit  "A",  submitted  by  the 
United  Air  Lines,  whereby  said  Company,  at  its  own  and  sole 
expense  and  without  rental  credit,  will  construct  a  telephone 
equipment  room  and  do  all  necessary  and  related  work  on  the 
second  floor  of  Building  No.  74-  at  the  United  Air  Lines  Main- 
tenance Base  at  San  Francisco  International  Airport;  said 
drawings  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  United  Air  Lines  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the 
condition  that  this  tenant  of  City  shall  take  all  reasonable 
action  and  precautions  in  its  contruction  contracts,  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreasonably 
delay  or  interfere  with  or  prevent  the  construction  and  work 
being  done  at  the  same  time,  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or  pre- 
vention is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy  City's 
complaint • 


—RESOLUTION  NO.  66-0723— 

RESOLVED,  That  this  Commission  hereby  approves 
the  drawings,  identified  as  Exhibit  "A",  submitted  by  the 
United  Air  Lines,  whereby  said  Company,  at  its  own  and  sole 
expense  and  without  rental  credit,  will  construct  modifications 
and  do  all  other  necessary  and  related  work  in  the  Medical 
Department  in  Building  No.  7  at  the  United  Air  Lines  Maintenance 
Base  at  San  Francisco  International  Airport;  said  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  sub- 
ject to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  United  Air  Lines  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the 
condition  that  this  tenant  of  City  shall  take  all  reasonable 
action  and  precautions  in  its  construction  contracts  and  on 
the  job  to  insure  that  its  contractor  and  subcontractors 
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performing  the  above  construction  and  work  shall  not  un- 
reasonably delay  or  interfere  with  or  prevent  the  construction 
and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interfer- 
ence or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 


— RESOLUTION  NO.  66-0724— 


RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 


Permittee : 


Space : 


American  Airlines,  Inc. 
Pier  E,  Central  Terminal 


(New) 


First  Floor 

Room  120  36 
Room  111  168 
Rooms  109,110  505 
Ground  Floor 
Room  19A  567 
Room  19B  510 
Room  4-9  361 
Room  52(Gate  4-5)960 
Room  53  364 
Room  53.1  199 
Room  49.1  214 
Room  50 (Gate  43)960 

4,844 


square 


feet 
11 


•50=  $2,422.00  mo. 


Monthly  Consideration:  $2,422.00 

Effective  Date:     September  7,  1966 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that  certain 
Airport  Space  or  Use  Permit  previously  issued  to  above  per- 
mittee under  authority  of  Resolution  No.  66-0544  adopted 
July  5,  1966. 


—RESOLUTION  NO.  66-0725— 

RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  Voucher  in  the  amount  of  $201.25,  submitted 
by  Airport  General  Manager,  George  F.  Hansen,  covering  expenses 
incurred  while  attending  the  Airport  Operators  Council  In- 
ternational Air  Cargo  Committee  Meeting,  August  23-25,  1966, 
in  Denver,  Colorado. 


—RESOLUTION  NO.  66-0726— 

RESOLVED,  That  the  General  Manager  of  Public 
Utilities  is  hereby  authorized  to  designate  such  members  of 
staff  as  are  deemed  necessary  and  desirable  to  attend  Airport 
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Operators  Council  International,  Inc.  conferences    with  air- 
craft manufacturers  on  the  subject  of  compatibility  of  future 
aircraft  with  civil  airports,  said  conferences  being  scheduled 
for  September  22,  1966,  with  Douglas  Aircraft  Company,  Long 
Beach,  California;  September  23,  1966,  with  Lockheed  Aircraft 
Corporation,  Burbank,  California;     September  26,  1966,  with 
Boeing  Airplane  Company,  Seattle,  Washington;  and  inspection 
of  San  Francisco  International  Airport  on  September  24-,  1966, 
which  will  include  a  reception  to  be  held  in  downtown  San  Fran- 
cisco; and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission 
is  hereby  authorized  to  designate  such  members  of  the  Com- 
mission, as  may  desire  to  participate,  to  attend  the  conferences, 
inspection  and  reception  as  referred  to  herein;  and,  be  it 
further 

RESOLVED,  That  the  necessary  expenses  in  connec- 
tion with  said  conferences,  inspection  nnd  reception  be  and 
are  hereby  authorized. 


— RESOLUTION  NO.  66-0727— 

RESOLVED,  That  this  Commission  hereby  awards 
to  the  lowest  regular  and  responsible  bidder,  the  following 
contract : 

San  Francisco  Water  Department  Contract  No. 
1267 — Excavation  and  Repaving  for  Water  Service 
Renewals,  to  Associated  Pipe  Line,  Inc.,  in  the 
amount  of  $30,960.00,  and  all  other  bids  for 
the  above-described  work  are  hereby  rejected. 


—RESOLUTION  NO.  66-0728— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:     ALAMEDA  COUNTY  WATER  DISTRICT 

Permit  to  extend  an  8-inch  water  line  across 
Newark-San  Lorenzo  pipeline  right  of  way; 
said  crossing  being  within  Fircrest  Street, 
City  of  Newark,  Alameda  County.     Fee  waived 
in  consideration  of  a  public  agency. 


— RESOLUTION  NO.  66-0729— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:     STATE  OF  CALIFORNIA 
DIVISION  OF  HIGHWAYS 

Permit  to  occupy  temporarily,  a  portion  of  the 
Crystal  Springs  Watershed  property  for  the 
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purpose  of  a  field  office  during  the  con- 
struction period  of  Junipero  Serra  Freeway; 
said  portion  being  approximately  0,25  of  an 
acre  fronting  on  Skyline  Boulevard  opposite 
Margarita  Avenue,  Burlingame,     Fee  waived 
in  consideration  of  a  public  agency. 


— RESOLUTION  NO.  66-0730— 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $836.40;  approves  Final  Payment 
in  the  amount  of  $28,881.38,  in  favor  of  Underground  Con- 
struction Co.,  Inc.,  under  Water  Department  Contract  No.  1235  — 
Relocating  Portion  of  Crystal  Springs  Aqueduct,  Headbox  and 
Related  Appurtenances,  and  allows  nine  (9)  calendar  days 
extension  of  time,  due  to  adverse  weather  conditions. 


—RESOLUTION  NO.  66-0731— 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  General  Manager  of  Public  Utilities  on  behalf  of  the  Public 
Utilities  Commission  of  the  City  and  County  of  San  Francisco 
to  execute  that  certain  Exchange  Deed  and  Joint  Use  Agreement 
No.  29207  (29208)-A  in  triplicate  between  State  of  California 
and  the  City  and  County  of  San  Francisco,  and  request  the 
Director  of  Property  to  prepare  the  necessary  Ordinance  for 
adoption  by  the  Board  of  Supervisors. 


—RESOLUTION  NO,  66-0732— 

RESOLVED,  That  the  City  Attorney  is  authorized 
to  execute  releases  and  dismissals  of  that  certain  action 
entitled  "City  and  County  of  San  Francisco  v.  People  of  the 
State  of  California  and  Charles  L.  Harney,  Inc.,  Municipal 
Court  No.  491319",  in  consideration  of  the  receipt  of  $1,575.00 
in  full  settlement  of  said  action. 


—RESOLUTION  NO.  66-0733-- 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  that  certain  agricultural  and  nursery  crop  lease 
covering  45  acres  in  the  Sunol  Valley,  Alameda  County,  as 
described  on  Water  Department  Drawing  B-2862,  to  Pacific 
Nurseries,  Inc.  for  a  period  of  nine   (9)  years,  commencing 
on  November  1,  1966,  at  a  rental  described,  as  follows: 

1st  year  $      50.00  per  A.  or  $2250 

2nd  and  3rd  years        100.00  per  A#  or  $4500  per  yr. 

4th  thru  9th  year        125.00  per  A.  or  $5625  per  yr. 

said  rental  to  be  semi-annually, 

in  advance. 

and  terminating  existing  share  crop  lease  to  John  M#  Perata, 
authorized  by  the  Public  Utilities  Commission  Resolution  No. 
24348  adopted  October  6,  1964,  as  of  October  31,  1966. 
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—RESOLUTION  NO,  66-0754-— 


RESOLVED,  That  this  Commission  authorize  an 
agricultural  share  crop  and  grazing  lease,  copies  of  which 
lease  are  on  file  with  Commission's  Secretary,  covering 
five  hundred  thirty  (530)  acres  in  the  Sunol  Valley,  in 
Alameda  County,  .as  shown  on  San  Francisco  Water  Department 
Drawing  No.  R-213,  to  JOHN  M.  PERATA,  for  a  period  of  one 
(1)  year  only,  commencing  November  1,  1966,  and  terminating 
October  31,  1967,  at  a  cash  rental  of  S3, 052. 80,  payable 
semi-annually  in  advance,  plus  delivery  of  one-fourth  (1/4- / 
of  all  grain  and  hay  crops  grown,  and  subject  to  all  the 
other  terms  and  conditions  set  forth  therein. 


—RESOLUTION  NO.  66-0735— 

RESOLVED,  That  this  Commission  hereby  authorize-, 
one  member  of  the  Public  Utilities  Commission  staff,  as  desg- 
nated  by  the  General  Manager  of  Public  Utilities,  to  attend 
the  National  Safety  Congress  and  Exposition  for  1966,  to  be 
held  in  Chicago,  Illinois,  October  24-  to  27,  1966. 


—RESOLUTION  NO.  66-0736— 

RESOLVED,  That  pursuant  to  Section  10.20-7  (c) 
of  the  San  Francisco  Administrative  Code  and  the  applicable 
provision  of  the  Government  Code,  the  application  of  Steven 
Pinsky  for  leave  to  present  a  late  claim  against  the  City 
and  County  of  San  Francisco  in  the  amount  of  $70.94  for 
property  damage  incurred  when  his  automobile  collided  with 
a  Municipal  Railway  bus  making  contact  at  the  left  front 
fender  of  said  automobile  and  the  right  rear  fender  of  said 
bus  on  April  1,  1966  at  the  bus  zone  at  or  near  Stockton 
and  Clay  Streets  in  San  Francisco,  California,  is  hereby 
granted. 


—RESOLUTION  NO.  66-0716-MR— 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System,  the  General  Claims  Agent  thereof,  and  the 
City  Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements  Date  of  Accident  Settlement 

MC  Eli  Horn,  Father  and  Natural 
Guardian  of  Lionel  Alan 

Horn,  a  Minor  May  12,  1966  Si, 425. 00 

CC  Bessie  L.  Barrett  October  23,  1965  950.00 
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Litigated  Settlements 


Date  of  Accident 


Settlement 


MC  Walter  R.  Locke,  also  known 

as  Walter  Roosevelt  Locke 
SC  Vicente  Silvi  Rad  Lesbia 

Helen  Silvi 
MC  Edna  Watson,  Guardian  of 

Betty  Joyce  Steptoe, 

a  minor 


October  11,  1965 


February  24,  1965 


January  22,  1965 


950.00 
1,900,00 
2.750.00 


Appropriation  No.  6.735-804.000 


*  7,975.00 


Mr.  John  E.  Jeffery,  Business  Representative,  San  Francisco 
City  and  County  Employees  Union,  Local  400,  appeared  with  a 
group  of  uniformed,  armed  Airport  Security  Officers. 

Mr.  Carr  said  that  Mr.  Jeffery  had  a  problem  and  he  (Mr.  Carr) 
thought  he  was  entitled  to  speak  to  the  Commission  about  it. 

Mr.  Jeffery  said  that  he  had  no  problem  that  couldn't  be 
settled  by  a  discussion  with  Mr.  Carr.     The  difficulty  has 
been  in  arranging  a  meeting  with  Mr.  Carr.     It  is  now  under- 
stood through  Mr.  Finn  that  Mr.  Carr  will  meet  with  him 
next  week.     That  is  completely  satisfactory  according  to 
Mr.  Jeffery. 

Mr.  Jeffery  then  complained  that  he  had  a  very  difficult  time 
reaching  Mr.  Carr  by  telephone.    Finally  he  said  that  he  sent 
a  telegram  to  Mr.  Carr  asking  to  meet  with  him  on  all  unresolved 
problems  concerning  Airport  Security  Officers.    Mr.  Jeffery 
then  stated  that  he  and  his  members  would  like  the  matter 
settled. 

Commissioner  Rousseau  advised  Mr.  Jeffery  that  Mr.  Carr  had 
been  out  of  town  and  had  been  extremely  busy. 

Commissioner  White  stated  that  it  should  be  specifically 
understood  that  the  meeting  with  Mr.  Carr  does  not  carry  with 
it  any  assurance  that  the  problem  is  going  to  be  resolved 
in  a  manner  that  Mr.  Jeffery  would  consider  favorable. 

Mr.  Jeffery  said  he  understood. 

Mr.  Carr  then  informed  Mr.  Jeffery  and  the  Commission  that  in 
addition  to  the  Airport  Department  he  was  responsible  for  the 
Municipal  Transit  System,  the  water  system,  the  power  system, 
the  Neighborhood  Youth  Corps,  and  was  a  member  of  the  Planning 
Commission  as  well  as  many  special  committees,  and  that  he 
was  also  given  many  special  assignments  by  the  Mayor.  When 
the  telegram  arrived  he  asked  Messrs.  Finn  and  McRobbie  to 
review  the  problem  with  Airport  Department  General  Manager, 
George  F.  Hansen.     As  of  this  morning  Mr.  Finn  asked  if  he 
would  meet  with  Mr.  Jeffery,  Mr.  Carr  stated.  Furthermore 
he  said,  that  a  meeting  was  set  to  discuss  the  problem. 

Mr.  Carr  advised  the  Airport  Security  Officers  that  anyone 
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employed  by  the  City  at  the  Airport  can  get  in  touch  with 
him  at  his  office  and  he  would  gladly  speak  with  them  on  any 
employee  problem. 

Mr,  Carr  said  he  thought  the  situation  funny  -  bringing  in 
armed  uniformed  men  to  arrange  a  meeting  with  him, 

Mr.  Jeffery  retorted  that  it  was  not  intended  to  be  funny. 
All  of  the  men  are  members  of  Local  4-00.     They  asked  the 
Union  to  speak  for  them.     They  did  not  want  a  meeting  with 
Mr.  Carr  -  they  wanted  to  meet  through  the  Union.     Mr.  Jeffery 
stated  that  it  had  been  difficult  up  to  now. 

Commissioner  Rousseau  announced  that  the  matter  was  settled  - 
Mr.  Jeffery  had  a  meeting  with  Mr.  Carr. 

Mr.  Carr  then  explained  how  the  General  Office  had  the  same 
number  of  people  since  1932  when  the  Airport  had  eight  employee 
He  pointed  out  to  the  Commission  and  to  Mr.  Jeffery  the  need  fo 
an  increased  General  Office  staff. 

Mr. --Carr  laughingly  asked  that  the  record  show  that  this  was 
the  first  time  he  ever  had  such  pressure  brought  in  order  to 
make  an  appointment. 


In  reference  to  Resolution  No.  66-0721  -  completion  of  the 
Dreyfuss-Blackford  and  Quinton  Engineers  contract  for  pre- 
liminary airport  master  plan  studies,  Commissioner  Rousseau 
complimented  the  consultants  on  a  very  fine  job. 

Mr.  Carr  said  that  Commissioner  Stack  thought,  with  some 
justification,  that  a  model  should  have  been  made.     Mr.  Carr 
said  that  he  felt  that  the  airport  shouldn't  go  to  more  ex- 
pense because  it  would  take  additional  time  to  construct. 

All  in  all  the  Commission  is  deserving  of  praise  for  requiring 
a  master  plan.     Two  years  ago  there  was  no  real  Master  Plan. 

The  Commission  then  discussed  the  price  of  a  model.     Mr.  Carr 
estimated  a  model  would  cost  between  ten  and  fifteen  thousand 
dollars • 

James  H.  Leonard,  Public  Relations  Bureau  Director,  informed 
the  Commission  that  the  Diamond  Heights  Redevelopment  Area 
model  cost  $17,000. 

Commissioner  Stack  said  that  it  would  require  at  least  3 
months  to  construct  a  model  -  one  would  not  be  available 
before  November. 

On  Commissioner  Stack's  suggestion  the  Commission  requested 
the  General  Manager  of  Public  Utilities  to  review  the  matter 
and  ascertain  costs  so  the  Commission  could  determine  policy 
on  purchase  of  a  model. 

Mr.  Carr  then  informed  the  Commission  he  was  working  on  a 
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policy  declaration  by  the  Commission  regarding  the  Master  Plan. 
He  pointed  out  that  it  was  extremely  important  that  the  Master 
Plan  be  controlled.     The  Commission  having  adopted  the  Master 
Plan,  there  is  one  other  control  -  money. 

The  Controller  or  the  Director  of  the  Bureau  of  Accounts 
should,  before  construction  is  called  for,  certify  that  said 
construction  is  in  accordance  with  the  Master  Plan.  This 
type  of  control  would  preclude  someone  on  staff  changing 
the  Master  Plan  without  the  Commission's  knowledge. 


Referring  to  Resolution  66-0726,  Airport  Operators  Council 
Conference  in  Los  Angeles  with  *  Douglas ,  Burbank  with  Lockheed, 
San  Francisco  with  City  and  Airport  officials,  and  Seattle 
with  Boeing,  Mr.  Carr  urged  as  many  members  of  the  Commission 
as  possible  to  attend.     Commissioners  need  not  attend  every 
conference  but  should  attempt  to  be  in  either  Los  Angeles  or 
Seattle. 

Mr.  Carr  said  this  was  the  first  time  in  these  supersonic  and 
jumbo  jet  conferences  that  the  A.O.C.  decided  not  to  fly  over 
San  Francisco.     This  was  done  specifically  at  Mr.  Hansen's 
request.     On  Saturday,  September  24-,  1966  they  will  be  in 
San  Francisco  to  visit  the  San  Francisco  International  Airport 
and  the  Oakland  Airport. 

San  Francisco  will  sponsor  a  reception  at  the  World  Trade 
Center  on  September  24-,  1966. 

Mr.  Carr  said  he  was  working  with  Mr.  Hansen  and  0.  L.  Moore, 
General  Manager,  Utilities  Engineering  Bureau,  to  see  if 
attendance  at  the  conferences  can  be  split  up  so  more  staff 
members  can  take  advantage  of  the  information  to  be  gained 
by  attendance  at  these  very  timely  important  conferences. 


Communications : 

Mr.  Finn  read  the  following: 

1)  Letter  dated  August  $0,  1966  from  the  Director  of 
Public  Health  thanking  Commission  for  cooperation 
in  moving  psychiatric  patients  via  Muni  coaches 
from  San  Francisco  General  Hospital  to  Napa  State 
Hospital  during  emergency  created  by  the  nurses1 
strike. 

2)  Letter  dated  August  29,  1966,  from  Violet  Gallagher, 
Southern  Promotion  Association,  thanking  Commission 
for  bus  service  to  the  Produce  Market. 

3)  Letter  dated  August  31,  1966  from  George  H.  Casey, 
Jr. ,  Wholesale  Fruit  and  Produce  Dealers  Association, 
thanking  Commission  for  the  service  to  the  Produce 
Market. 
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General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  said  that  the  Airport  monthly  report  showed  it  was 
hard  hit  by  the  airline  strike.     In  June  the  airport  showed 
some  1,000,000  passengers  -  in  July  it  dropped  to  820,973.  He  then 
called  on  Mr.  Hansen  for  details.     The  best  ga*:ge  for 
comparison,  according  to  Mr.  Hansen,  was  a  comparison  between 
June  1965  and  June  1966  and  then  July  1966, 

In  June  1966  there  was  an  increase  of  31%  over  June  1965 • 
Therefore,  in  July  we  did  lose  a  possible  increase  of  30%, 

Mr.  Hansen  pointed  out  that  June  1966  was  the  first  month 
that  the  Airport  Exceeded  1,000,000  passengers.     As  an 
estimate,  July  could  have  been  in  excess  of  1,300,000. 

At  this  point  Commissioner  Stack  asked  for  an  estimate  of 
income  loss. 

Mr.  Hansen  said  the  Chamber  of  Commerce  has  estimated  the  loss 
to  the  City  at  about  Si, 000, 000  per  day.     Revenue  loss  to  the 
Airport  was  between  $10,000  to  $12,000  per  day,  or  $250,000 
for  the  month  of  July.     On  this  basis ,  the  loss  to  the 
Airport  for  the  entire  period  of  the  labor  dispute  -  42  days  - 
was  close  to  $500,000,  Mr.  Hansen  estimated. 

Mr.  Carr  commented  that  the  strike  was  a  clear  demonstration 
of  the  economic  importance  of  the  Airport  and  could  have  a 
good  influence  on  the  Bond  Issue. 

Commissioner  Rousseau  stated  that  the  strike  actually  showed 
the  need  for  the  airport. 

Mr.  Hansen  then  quoted  statistics  showing  how  some  of  the 
passengers  were  handled  by  the  airlines  which  were  not  struck. 


The  two  bond  issues  are  taking  up  everyone's  time  according 
to  Mr.  Carr.     He  said  that  almost  every  night  and  every  noon 
staff  is  responding  to  requests  to  talk  on  the  Bond  Issues. 
The  Bond  Issues  are  being  given  first  priority. 


He  announced  the  beginning  of  the  new  Shopper's  Shuttle  in 
Downtown  San  Francisco. 


Announcing  that  the  Calaveras  Sunol  Filtration  Plant  would 
be  dedicated  Wednesday,  September  14,  1966,  by  Secretary 
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of  the  Interior  Udall,  Governor  Brown  and  Mayor  Shelley,  Mr. 
Carr  called  upon  Mr.  Frye  for  details, 

Mr.  Frye  said  practically  all  of  the  invitations  had  been 
mailed,  a  speaker's  platform  location  selected  and  a  cold 
meat,  picnic-type  luncheon  arranged  for  250  at  the  Sunol 
headquarters.     Mr.  Frye  said  he  had  arranged  with  the  6th 
Army  for  use  of  a  helicopter  by  Secretary  Udall. 

Mr.  Frye  said  he  was  in  contact  with  the  State  Highway  Patrol, 
the  San  Mateo  Sheriff  and  Alameda  Sheriff  to  assist  in  parking 
and  traffic  control. 


Informing  the  Commission  that  the  Federal  Water  Quality  Control 
Agency  was  transferred  to  the  Department  of  the  Interior  on 
May  1,  1966,  Mr.  Carr  said  that  agency  had  sent  in  a  report 
to  the  Secretary  of  Health,  Education  and  Welfare  stating  the 
location  of  the  Junipero  Serra  Freeway  favored  by  the  Public 
Utilities  Commission  was  best  to  avoid  pollution  of  the 
water  supply. 

As  a  result  Secretary  Udall  will  try  to  make  an  on  the  spot 
inspection  while  here. 

Junipero  Serra  is  on  the  way  to  the  Airport.     Mr.  0' Marie' 
is  attempting  to  pick  out  a  spot  where  the  Secretary  might 
land,  inspect  the  route  and  also  meet  with  the  press  and 
peninsula  officials.     Mr.  Frye  is  working  out  the  schedules. 

Mr.  Carr  said  that  it  was  tentatively  planned  to  have 
Commissioner  White  and  Mayor  Shelley  fly  in  the  helicopter 
to  Sunol  with  Secretary  Udall. 

Roll  Call: 

All  Commissioners  passed. 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


TO:  Mr.  James  K.  Carr  September  6,  1966 

General  Manager  of  Public  Utilities 

PROM:  George  P.  Hansen,  General  Manager 

SUBJECT:    Monthly  Report,  Airport  Department 

Traffic  Summary  (July): 

A  total  of  820,973  passengers  moved  in  and  out  of  the  Airport  in 
the  month  of  July.    This  compared  to  862,515  in  the  same  month  last 
year,  or  a  decrease  of  4.8%.    The  current  July  figure  was  22,5% 
less  than  June,  1966,  this  being  a  more  realistic  comparison. 
Weighting  the  July  figures  with  estimated  growth  and  with  allowance 
for  the  first  7  days  of  normal  operation,  it  is  believed  that  the 
July  traffic  was  close  to  30%  less  than  what  it  might  normally  have 
been. 

The  three  struck  carriers — United,  TWA  and  National — normally 
account  for  48%  of  total  traffic.    However,  the  operating  carriers 
picked  up  a  substantial  volume  of  additional  business.    For  example, 
American,  Western  and  PSA  carried  from  30  to  50%  more  traffic  than 
they  might  normally  have  experienced. 

Air  freight  volume  fell  off  5-9%,  compared  to  July  of  last  year. 
Here  again,  this  figure  must  be  weighted  against  what  might  have  been 
a  normal  increase  (in  the  neighborhood  of  35%),  and  thus  the  July 
loss  in  freight  volume  might  more  realistically  be  considered  as 
30%. 

The  volume  of  airmail  held  up  reasonably  well,  with  a  gain  of  60„k% 
over  July,  1965.     The  gain  in  June,  1966  over  June  of  l^at  year  was 
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78.5%,  so,  on  the  basis  of  this  comparison,  it  would  appear  that  some 
loss  in  airmail  volume  was  suffered  by  reason  of  the  strike. 

As  a  result  of  the  strike  there  was  less  activity  in  the  way  of 
meetings  with  carriers  on  operating  problems  and  development  programs. 
Apparently,  the  strike  held  back  some  degree  of  discussion  with 
respect  to  commitments  on  future  capital  expenditures. 

On  August  18th,  the  General  Manager  made  a  presentation  of  the 
airport  bond  issue  before  the  Municipal  Conference. 

On  August  24th  a  group  of  Dallas  and  Forth  Worth  airport  repre- 
sentatives visited  San  Francisco  International  Airport  to  inspect 
the  installation  and  operation  of  moving  sidewalks  in  the  airport 
garage.     Our  administrative  and  engineering  people  spent  considerable 
time  with  them  exploring  this  and  other  subjects  of  mutual  interest. 

On  August  24th,  the  Lord  Mayor  of  London  and  party  arrived  at 
San  Francisco  International  Airport  and  were  accorded  full  VIP 
treatment . 

The  Pacific  Telephone  Company  opened  a  telephone  information  desk 
in  the  main  concourse  of  the  South  Terminal.     This  new  service  has 
met  with  considerable  public  acceptance,  and  it  is  anticipated  that 
the  telephone  company  will  establish  a  similar  service  counter  in 
the  Central  Terminal. 

The  General  Manager  spent  August  24-25th  in  Denver  attending  a 
meeting  of  the  Airport  Operators  Council's  Air  Cargo  Committee,  of 
which  he  is  a  member. 

The  current  Neighborhood  Youth  Corps  program  terminated  on  August 

31st.     It  is  our  understanding  that  after  a  two-week  lapse  the  program 

is  to  be  resumed  on  September  19th  for  a  50-week  period. 

%  *  a 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

September  13,  1966 

Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J,  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 


Utilities  Engineering 
Personnel  &  Safety 


Accounts 
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Call  to  Order. 

p  .  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

±reserrc:  Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H. 

Lapin 

Absent:  None 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commis- 
sion held  on  August  30,  1966,  and  on  September  6,  1966,  was  put 
over  one  week. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent-None 


—RESOLUTION  NO.  66-0757— 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  "A",  sub-' 
mitted  by  the  United  Air  Lines,  whereby  said  Company,  at  its 
own  and  sole  expense,  and  without  rental  credit,  will  expand 
the  electrical  distribution  system  and  do  all  other  necessary 
and  related  work  at  the  United    Air  Lines  Maintenance  Base  at 
San  Francisco  International  Airport;  said  specifications  and 
drawings  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
United  Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precaution  in  its  construction  contracts,  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done 
at  the  same  time,  in  the  same  general  area  by  City,  and  that  if 
such  condition  or  delay  or  interference  or  prevention  is  brought 
to  the  attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0738— 

RESOLVED,  That  this     Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit,  covering  use  and 
occupancy  of  property  as  follows: 

TO:     CITY  OF  MENLO  PARK 

Permit  to  occupy  a  portion  of  Hetch  Hetchy  pipeline  right  of 
way  for  street  purposes;   said  portion  extending  from  Willow 
Road  to  Almanor  Ave.,  Nenlo  Park.     Fee  waived  in  consideration 
of  a  public  agency. 
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— RESOLUTION  NO.  66-0739— 


RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  extend  a  4"  gas  line  across  a  portion  of  the  Newark- 
San  Lorenzo  Pipe  Line  right  of  way,  Newark;  said  crossing  being 
within  Fircrest  Street,    Subject  to  a  $50  permit  fee. 

—RESOLUTION  NO.  66-074-0— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  relocate  existing  12  K.V.  power  line  across  a  portion 
of  the  Crystal  Springs  watershed  property;  said  crossing  being 
at  the  intersection  of  Tower  Road,  Polhemus  Road,  and  Ralston 
Avenue,  San  Mateo  County.     Subject  to  a  $50  permit  fee. 


—RESOLUTION  NO.  66-0741— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  a  Water  Department  Revocable  Permit  covering  use 
and  occupancy  of  property  as  follows: 

TO:     CITY  OF  SUNNYVALE 

Permit  to  occupy  for  the  purpose  of  installing  and  maintaining 
a  30"  -  24"  water  main  and  appurtenanances  within  a  portion  of 
the  Bay  Division  Pipeline  No.  3  right  of  way  adjacent  to 
Sutherland  Avenue,  Sunnyvale,  Santa  Clara  County.     Fee  waived 
as  permittee  is  a  San  Francisco  Water  Department  consumer. 


—RESOLUTION  NO.  66-0742— 

RESOLVED,  That  this  Commission  hereby  authorizes  issu- 
ance of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     KAISER  STEEL  CORPORATION 

Permit  to  allow  two  buried  concrete  anchors  to  remain  within 
the  Water  Department  Lands,  said  anchors  appurtenant  to  the 
State's  Junipero  Serra  freeway  bridge  construction  across  the 
Crystal  Springs  Creek  canyon,  San  Mateo  County;  subject  to 
a  consideration  of  $1,000. 


—RESOLUTION  NO.  66-0743— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  final  payment  in  the 
amount  of  $2,010.23;  approves  Debit  Modification  in  Contract  in 
the  amount  of  $147.93,  in  favor  of  Lowrie  Paving  Company,  Inc., 
under  Water  Department  Contract  WD-1217 — Resurfacing  Watershed 
Roads  (In  San  Mateo  County). 
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— RESOLUTION  NO.  66-0744— 


RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows : 

TO:     PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  install  and  maintain  a  wooden  power  pole  and  appur- 
tenant anchor,  on  a  portion  of  Hetch  Hetchy  Bay  Division  pipe- 
line right  of  way,  said  pole  to  support  an  existing  overhead 
power  line  serving  Union  Sanitary  District's  installation  west 
erly  of  Hickory  Street,  City  of  Newark,  Alameda  County, 
Subject  to  a  permit  fee  in  the  amount  of  $50. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent -None 


—RESOLUTION  NO.  66-0745— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  funds  as  follows: 

From  San  Francisco  Water  Department 

To  Appropriation  6.745.269.000  $  11,948.00 

Litigation  Expense 

From  Hetch  Hetchy  Project 

To  Appropriation  6.755.269.000  $  15,052.00 

Litigation  Expense 

$  27,000.00 

to  provide  funds  for  litigation  expense  in  the  water  pipe 
antitrust  cases  filed  by  the  City  and  County  of  San  Francisco 
titled  "City  and  County  of  San  Francisco  v.  United  States  Steel 
Corporation,  et  al." 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack,  Lapin 
Absent-None 


— RESOLUTION  NO.  66-0746— 

RESOLVED,  That  pursuant  to  Section  10.20-7(c)  of 
the  San  Francisco  Administrative  Code  and  the  applicable 
provision  of  the  Government  Code,  the  application  of  Wilbur 
M.  Mason  for  leave  to  present  a  late  claim  against  the  City 
and  County  of  San  Francisco  in  the  amount  of  $88.00  for 
property  damage  incurred  to  his  automobile  when  said  auto- 
mobile was  struck  at  the  left  front  fender  by  a  Municipal 
Railway  bus  on  January  3,  1966  at  or  near  the  intersection 
of  Eddy  and  Powell  Streets  in  San  Francisco,  California,  is 
hereby  granted. 


—RESOLUTION  NO.  66-074-7— 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  General 
Manager,  Municipal  Transit  System,  the  General  Claims  Agent 
thereof,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than  ninety 
days  past  due  and  the  adjustment  of  accounts  receivable, 
per  the  following: 


Municipal  Railway,  month  of  August  1966,  per  list  of 
September  2,  1966 

and,  be  it  further 


S  147.93; 


RESOLVED,  That  this  Commission,  approves  compromise 
settlements,  Municipal  Railway,  month  of  August  1966,  as 
follows : 


Debtor 


Amount 
Billed 


Compromise 
Settlement 


Connolly  Transportation! 
H.  X.  Murphy 
Sunset  Scavenger  Co. 
Thomas  J.  &  Dorothy  E.  Holt 
Guillermo  Carrillo 
Ermina  Burton 
Joseph  Givens 
Silas  McGehee 


and,  be  it  further 


35.93 
176.76 
1,933.07 
117.58 
122.86 
279.48 
336.12 
34.96 


3,036.76 


5  27.53 
100.00 
1,000.00 
98.68 
97.66 
229.08 
266.82 
31.81 

SI, 851. 58; 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  August  1966,  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  amount  S3, 180. 85,  per  list  of  September  2,  1966. 
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— RESOLUTION  NO.  66-0748— 


RESOLVED,  That  this  Commission  hereby  approves  the 
attendance  of  representatives  of  the  Public  Utilities 
Commission  staff  as  designated  by  the  General  Manager  of 
Public  Utilities,  at  the  American  Transit  Association 
annual  conference  to  be  conducted  in  San  Francisco  October 
2-6,  1966;  and, be  it  further 

RESOLVED,  That  such  members  of  the  Public  Utilities 
Commission  as  may  desire  are  hereby  authorized  to  attend 
said  conference. 


—RESOLUTION  NO.  66-07 37-MR— 

RESOLVED,  That  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System,  the  General  Claims  Agent  thereof,  and  the 
City  Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

CC  Joseph  Brotski 
SC  Allan  Jackman  and 
MC  Mildred  McDonogh 

Litigated  Settlements 

TC  Dr.  Miriam  Budinger 
MC  Iona  Menifee,  guardian  ad 
litem  of  Lois  Menifee,  a 
minor  (also  known  as 
Lois  S.  Menifee  and 
Lois  Menifie) 
CC  Donald  E.  Hynes 

Judgment 

TC  Lueweader  Tompkins 


Date  of  Accident 

June  26,  1966 
May  13,  1966 
July  5,  1966 


July  16,  1965 
February  8,  1964 


Settlement 

$  958.60 
965.72 
2,224.35 


750.00 
525.00 


September  14,  1963  3,500.00 


September  24,  1964 
plus  costs 


500.00 
44.20 


Appropriation  No.  6.737.804.000 


$9,467.87 
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The  Supplemental  Appropriation  for  $330,000  to  initiate 
preliminary  studies  and  complete  the  working  drawings  and 
specifications  for  relocation  of  Taxiways  A  and  B  and 
extension  and  reconstruction  of  Concourses  D  and  E  as  set 
forth  in  Master  Plan. 


At  the  request  of  Mr.  Finn  in  reference  to  the  joint  working 
agreement  between  City  and  the  Redevelopment  Agency,  Mr.  Frank 
J.  Scheifler,  Transportation  Assistant  Superintendent, 
Municipal  Railway,  explained  the  plans  for  the  relocation 
of  the  Municipal  Railway  turnaround.     In  reference  to  the 
Ferry  Park,  Commissioner  White  wished  to  know  who  was  going 
to  pay  the  expense  for  the  asphalt  in  the  new  location. 
Both  Mr.  Moore  and  Mr.  Robert  N.  Hill,  Chief  of  the  Engineer- 
ing Division  of  the  San  Francisco  Redevelopment  Agency  ex- 
plained that  funds  were  available  for  this  to  the  Recreation 
and  Park  Department  and  had  been  turned  over  to  the  Department 
of  Public  Works,  which  in  turn  would  issue  a  work  order. 
In  other  words,  Commissioner  White  said,  City  will  take  up 
the  entire  tab.     It  was  explained  that  between  City  and  the 
Redevelopment  Agency  the  entire  project  would  be  paid  for. 
Funds  will  be  both  City  funds  and  Federal  funds.    Mr.  Hill 
explained  that  the  Federal  Government  now  shares  approximately 
50%  of  the  cost.     Commissioner  White  and  Commissioner  Lapin 
felt  that  more  information  was  needed.     Commissioner  White 
-suggested  that  the  matter  be  laid  on  the  table  until  such 
time  as  Commission  was  supplied  with  copies  of  the  joint 
working  agreement. 


Communications : 
tfone  • 

General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  Carr  was  not  present.     The  following  items  were  presented 
by  Mr.  Finn.    Messrs.  Finn  and  Leonard  were  called  to  report 
to  the  Commission  the  details  of  the  Sunol  Valley  Filtration 
Plant  c^ed:*  cation  ceremonies  on  September  14-.     Mr.  Leonard 
gave  the  tin-e  schedule  and  full  details  of  the  program. 

Mr.  Finn  sard  that  during  the  week  he  and  Mr.  Carr  conferred 
with  the  Transport  Workers  Union,  the  Mayor,  and  others 
relative  to  working  conditions  for  Municipal  Platform 
employees.     He  informed  the  Commission  that  the  meeting 
lasted  until  9:00  p.m.  the  previous  night  and  resumed  again 
this  morning.     It  was  his  intention,  along  with  Mr.  Bourne, 
to  meet  with  the  Union  when  the  meeting  was  over.     He  in- 
formed the  Commission  that  Mr.  Carr  was  in  the  meeting  with 
the  Mayor  and  Union  representatives  at  the  present  time. 

Commissioner  White  said  that  he  did  not  think  the  City 
Attorney's  name  should  appear  on  the  calendar  as  part  of 
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the  team  recommending  an  item  when  the  item  was  approved 
as  to  the  form  of  the  agreement.    Mr,  Bourne  went  on  to 
point  out  that  the  City  Attorney  does  not  recommend  content. 
Everything  of  contractual  or  legal  nature  receives  the  approval 
of  his  office  and  this  approval  is  only  as  to  form.    The  City 
Attorney  makes  no  recommendations  on  policy  matters  to  the 
Commission.     The  City  Attorney  only  gives  legal  advice  and 
counsel. 


Roll  Call: 

Commissioner  Rousseau  called  attention  to  the  fact  that  certain 
P.G.&  E. ,  work  being  done  on  Post  Street  was  disrupting  traffic 
between  Market  and  Kearney.     The  shuttle  bus  blocks  the  entire 
intersection  when  it  stops  to  pick  up  passengers.  Commissioner 
Rousseau  suggested  that  the  bus  be  rerouted  -  either  skip  the 
stop  or  relocate  it  until  the  job  is  finished.    Mr.  Finn 
requested  Mr.  Anderson  to  look  into  the  matter  and  handle  it 
in  the  most  practical  manner. 

Mr.  Hansen  reported  on  the  conference  sponsored  by  the  Airport 
Operators  Council  on  September  22-23  in  Los  Angeles  and 
September  26  in  Seattle,  during  which  Lockheed  and  Douglass 
and  Boeing  plants  would  be  visited.    He  said  the  group  was 
planning  to  visit  the  San  Francisco  and  Oakland  airports 
on  Saturday  the  24th.    He  informed  the  Commission  that  the 
City  will  be  host  to  the  group  at  the  World  Trade  Center  on 
Saturday  the  24th.    All  of  the  Commissioners  were  urged  to 
attend. 

Commissioner  Greenberg  called  attention  to  the  fact  that  Mr. 
Alexander  working  for  the  Citizen's  Committee  for  Propositions 
A  and  B  was  in  the  audience.  Commissioner  Greenberg  asked 
Mr.  Alexander  for  a  progress  report  on  both  issues.  Mr. 
Alexander  stated  he  did  not  come  to  submit  such  report,  but 
he  had  submitted  a  written  memorandum  and  presumed  it  would 
be  forwarded  to  the  Commission  for  their  information.  Mr. 
Finn  suggested  that  the  Commission  await  receipt  of  a 
memorandum  containing  a  full  progress  report.    Mr.  Alexander 
assured  the  Commission  both  issues  were  coming  along  well. 
The  Commission  recommended  that  Mr.  Alexander  consult  with 
Commissioner  White  relative  to  labor  organizations. 

Commissioner  Rousseau  emphasized  the  importance  of  these  bond 
issues  and  suggested  as  much  information  be  brought  before 
the  public  as  quickly  as  possible. 

At  this  point  Mr.  Carr  entered  the  meeting  room.    He  reported 
that  the  meeting  with  the  Mayor  and  the  Transport  Worker's 
Union  had  just  been  concluded.    An  additional  meeting  will  be 
held  tomorrow  afternoon  with  Mayor  Shelley.     Mr.  Carr  said 
he  was  encouraged  with  the  discussionsas  of  today.     Mr.  Carr 
said  a  great  deal  of  the  language  had  been  ironed  out  in  a 
proposed  set  of  rules  and  regulations  which  will  be  recommended 
to  the  Commission. 
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HETCH     HETCHY     WATER  SUPPLY 
POWER     AND      UTILITIES      ENGINEERING  BUREAU 


MEMORANDUM 


TO:  JAMES  K.  CARR  DATE?    September  13,  1966 

General  Manager  of  Public  Utilities 

FROM:         ORAL  L.  MOORE 

General  Manager 

SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


HETCH  HETCHY  PROJECT 


Storage  Conditions 

As  a  result  of  a  dry  year  runoff,  storage  in  the  City's  mountain  reservoirs  is  only 
fair  for  this  time  of  year.    Lake  Eleanor  is  empty  at  the  present  time  and  Lake 
Lloyd  contains  approximately  one-third  of  its  capacity.    Power  generation  is  being 
scheduled  for  optimum  use  of  water  in  storage- 

Following  are  the  current  storage  conditions  compared  to  last  year's: 


Reservoir 


Hetch  Hetchy 
Lake  Lloyd 
Lake  Eleanor 


$  of  capacity 


Capacity 
in  Acre  Feet 

360,400 
268,800 
27,100 
656,300 


Storage  in  Acre-Feet 
September  7,  19 66     September  7,  1965 


244,181 
88,246 
-0- 

332,427 
51 


337,935 
190,538 
22,611 

551,084 
84 


Power  Production 


During  the  month  of  August,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated 
44,250,000  kilowatt-hours  and  68,277,000  kilowatt-hours  respectively. 

Curtailment  of  generation  at  Dion  R.  Holm  Powerhouse  during  the  off-peak  hours  con 
tinued  during  the  month  of  August  in  order  to  conserve  water. 


Dion  R.  Holm  Powerhouse  Shutdowns 


On  Sunday,  August  14,  the  powerhouse  experienced  two  shutdowns  due  to  separate  inci- 
dents of  malfunctioning  of  equipment. 

The  first  incident  involved  both  units  and  resulted  from  the  failure  of  the  cooling 
water  system  of  the  emergency  engine-driven  generator  during  a  routine  weekly  test. 
Service  was  restored  after  38  minutes. 
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The  second  shutdown  involved  only  Unit  No.  2  and  was  caused  by  a  broken  part  on  the 
closing  mechanism  of  the  exciter  field  circuit  breaker.    The  unit  was  out  of  service 
nearly  two  hours. 

Plane  Crash  into  San  Joaquin  Pipelines 

On  August  21 9  1966  a  crop-dusting  plane  which  was  operating  over  land  adjacent  to 
the  San  Joaquin  Pipelines  right-of-way  southeasterly  of  Tracy  accidently  caught  its 
wing- tip  on  an  air  valve  of  the  San  Joaquin  Pipelines  where  they  have  been  relocated 
in  an  elevated  crossing  of  the  new  California  Aqueduct.    This  caused  the  plane  to 
cart-wheel  into  the  side  of  the  No.  1  pipeline.    The  pilot  was  seriously  injured. 
A  dent  was  made  in  the  pipe  wall  and  the  gunite  coating  was  damaged.    There  was 
absolutely  no  danger  to  the  water  supply  from  the  insecticides  which  were  being 
sprayed  by  the  plane.    The  pressure  of  the  water  inside  the  pipeline  eliminated 
any  possibility  of  contamination. 

Renegotiation  of  Wheeling  Rates 

On  August  30 s  1966,  the  negotiating  committees  of  the  City  and  Pacific  Gas  &  Electric 
Company  held  a  meeting  to  consider  the  wheeling  charges  and  losses  for  the  remaining 
five  categories  in  the  contract  for  Hetch  Hetchy  power. 

Discussion  was  held  relative  to  establishing  basic  principles  on  which  cost  of  service 
can  be  developed.    Initial  procedures  were  preliminarily  agreed  to  and  certain 
data  will  be  prepared  for  consideration  at  the  next  meeting. 

New?  Moccasin  Powerhouse 

Six  (6)  bids  were  received  by  the  City  Purchaser  on  August  29*  1966  for  the  furnishing 
and  delivery  of  two  power  transformers  for  the  new  Moccasin  Powerhouse.    The  low 
aggregate  bid  price  of  $333,0^0  for  the  55°C  unit  and  $327 s 352  for  the  65°C  unit 
submitted  by  Toshiba  American,  Inc.    High  bids  for  the  55°C  unit  was  $664,3^7  (Hitachi 
and  for  the  65°C  unit  was  $^9>898  (Westinghouse) .    Bids  are  being  reviewed  and 
evaluated  for  losses  for  net  bid  price  prior  to  recommendation  of  award. 

City  Purchaser  will  receive  bids  on  September  12,  1966  for  the  furnishing  and 
delivery  of  the  gantry  crane. 

The  first  turbine  components  for  the  new  Moccasin  Powerhouse  have  arrived  at  the 
job  site. 

San  Joaquin  Pipeline  No.  3,  Section  "A" 

Nine  bids  were  received  on  August  18s  1966  for  Hetch  Hetchy  Contract  No.  379 s 
Construction  of  San  Joaquin  Pipeline,  No.  3  Section  "A".    The  low  bid  in  the 
total  amount  of  $5, 656,9^1 .06  for  Section  A-l  and  Section  A-2  together  was  submitted 
by  the  Vinnell  Corporation  of  Alhambra,  California.    The  bid  for  Section  A-l 
was  based  on  the  use  of  pre-stressed  concrete  pipe  under  Schedule  II,  and  the  bid 
for  Section  A-2  was  based  on  coal-tar  enamel  coated  steel  pipe  with  an  in-place 
cement  mortar  lining.    Award  of  contract  has  been  made  to  the  low  bidder.  High 
total  bid  was  $6,283,958. 
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State  Freeway  Crossings . 

Eleven  bids  were  received  on  August  18,  1966  for  Hetch  Hetchy  Contract  No.  375, 
Construction  of  Concrete  Encasements  at  Three  Road  Crossings  in  the  San  Joaquin 
Division  of  the  Hetch  Hetchy  Aqueduct.    The  low  bid  of  $127,^15-00  was  submitted 
by  Robert  Ganske,  General  Contractor  of  Millbrae,  California.    The  contract  has 
been  awarded  to  this  firm.    High  bid  was  $219,100.    All  costs  on  this  contract 
will  be  reimbursed  by  the  State  Division  of  Highways  under  previously  executed 
utilities  agreements. 

09Shaughnessy  Dam  Spillway,  Deflector  Walls,  and  Access  Shaft  Housing. 

Plans  and  specifications  for  Hetch  Hetchy  Contract  No.  392,  Construction  of 
Spillway  Deflector  Walls,  Access  Shaft  Housing,  and  Miscellaneous  Work  at 
09 Shaughnessy  Dam,  were  advertised  with  bids  to  be  opened  on  September  22,  1966. 
Estimated  cost  of  the  work  is  $97 > 500.    This  contract  will  complete  facilities 
necessary  for  the  protection  and  efficient  operation  of  the  Canyon  Power  Tunnel. 

Moccasin  Warehouse 

Plans  and  specifications  were  completed  and  advertised  for  bids  for  Hetch  Hetchy 
Contract  No.  397 »  Construct  New  Warehouse,  Moccasin,  California.    This  facility 
is  required  to  house  existing  operating  utility  sections  now  located  on  the  site 
of  the  proposed  new  Moccasin  Powerhouse.    Estimated  cost  of  the  work  is  $75 9 000. 

California  Aqueduct  Crossing 

Work  continues  by  State  contractor  on  the  north  maintenance  bridge  across  the 
California  Aqueduct.  This  bridge  is  located  between  the  San  Joaquin  Pipeline 
No.  3  and  the  location  of  the  future  No.  k  Pipeline. 

CANYON- CHERRY  POWER  PROJECT 


Robert  C.  Kirkwood  Powerhouse 

Concrete  floor  topping  is  now  complete  up  to  the  turbine  floor.    Painting  is 
underway.    Work  continues  on  electrical  and  mechanical  installations  in  connection 
with  the  turbine  and  control  equipment.    Outside  drain  lines  and  raw  water  lines 
uphill  to  storage  tank  are  underway.    Gate  guides  for  regulating  gates  have 
been  set.    Contractor  plans  to  remove  cofferdam  on  September  17,  1966,  and  the 
bypass  tunnel  plug  on  September  23- 

genatock 

Penstock  pipe  is  in  the  trench  from  the  powerhouse  to  anchor  No.  k.    Final  alignment 
will  follow.    Only  ten  tendon  anchors  remain  to  be  installed  after  which  the 
installation  of  pipe  uphill  from  Anchor  No.  4  can  continue.    The  stiff -leg  derrick 
is  in  operating  condition  and  most  of  rail  is  in  place. 

Powerhouse  Crane 

Load  test  of  powerhouse  crane  was  held  on  September  7« 
Generators 

The  stator  assemblies  have  been  installed  for  both  units  and  the  first  rotor  assembly 
is  almost  complete.  The  completed  rotor  will  be  temporarily  stored  between  the  units 
so  that  work  can  commence  on  the  second  rotor. 
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AIRPORT  ENGINEERING  AND  CONSTRUCTION 


Pier  FF 

Contractor  has  been  installing  interior  trim,  ceiling,  and  tile  flooring  on  both 
levels.    Contractor  continued  installation  of  mechanical  and  plumbing  work  and 
completed  hook-up  for  load  center. 

Pier  FF  Signs 

Work  awaiting  completion  of  ceiling  in  Pier  FF. 
Alterations  to  Central  Terminal 

Contractor  continued  checking  electrical  and  mechanical  equipment  and  began 
clean-up.    The  tile  flooring  on  the  second  level  was  removed  and  replaced  but  has 
not  yet  been  accepted. 

Cargo  Building  partitions,  Plot  6-A 

Contractor  is  erecting  partitions. 

Pavement  Reconstruction  and  Runway  10-R  Extension 

This  contract  is  complete  except  for  minor  circuit  connections  in  the  10-R  lighting 
system. 

Demolition  and  Removal  of  Obstructions,  Runway  10-R 

Demolition  of  the  Executive  Aircraft  Terminal  building  is  in  progress. 
In-Runway  Lighting,  Runway  28L  and  Centerline  Lighting  of  Taxiway  F 
Trenching  for  the  electrical  lines  is  in  progress. 
Waterproofing  and  Roof  Drainage  -  South  Terminal,  Piers  F  &  G 
Contractor  installed  gutters,  closure  strips  and  base  flashing. 
Installation  of  Traffic  Controls  for  Taxiway  F  and  Runways  1L  and  1R 
The  necessary  repair  of  control  signs  is  nearing  completion. 
Relocation  of  Road  R-2 

Paving  operations  are  progressing  satisfactorily. 
Construction  of  South  Oxidation  Pond  and  Related  Work 


Grading  and  stripping  operations  have  been  completed.  Contractor  has  begun 
installation  of  pipes. 

Emergency  Battery  Bank  and  Battery  Chargers 
Work  pending  approval  of  shop  drawings. 
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Contracts  Completed 

A-401  -  Relocation  of  Construction  Office  and  Maintenance  Yard 
A-404  -  Addition  to  South  Terminal  Baggage  Conveyor  System 
A-416  -  Central  Terminal  Building  Unit  No.  2  Signs 
A-437  -  Fencing  for  Valet  Parking  Lot 


Tenant  Construction 

American  Airlines 

International  Flight  Service 

Japan  Airlines 

Pacific  Airlines 

Pacific  Southwest  Airlines 

Pan  American  Airways 
Richfield  Oil 
Trans -World  Airlines 
United  Airlines 


U.  S.  Post  Office 

Western  Airlines 
Heliport 


Air-Conditioning  of  Office 

Erection  of  Stairway  between  Piers  D  and  E 

Air- Conditioning,  Pier  G 

Maintenance  Base  Facilities 

Plot  10  Improvements 

Gate  Room  Expansion,  pier  D 

Operations  Annex  Building,  Plot  1-C 

Additional  Bulk  Storage 

Construction  of  Wall  Opening,  South  Terminal 

Modifications  and  Additions,  Pier  B 
Building  84  Expansion,  Phase  II 
Plot  6  -  Air  Cargo  Building 
Expansion  of  Parking  Lot,  Plot  No.  16 
Alternations  to  Ticket  Sales 
Plating  Shop,  Building  84 

Modifications  to  Employee's  Cafeteria  at  Service 

Center 

Modifications  to  Service  Center  Hangar,  Plot  4 
U.  S.  Post  Office,  Plot  10B 

Temporary  Rigid  Frame  Canopy  -  Air  Cargo  Bldg.  No,  1 
Pier  FF 


A  study  and  review  of  the  Pomeroy  report  on  the  survey  of  the  wharf  area  north 
of  the  Ferry  Building  showed  that  about  $11,000  may  be  saved  on  repairs  if  the 
landing  and  take-off  area  of  the  proposed  interim  heliport  is  moved  about 
40  feet  toward  the  Embarcadero „    The  above  report  indicated  that  the  condition 
of  the  wharf  area  is  generally  from  fair  to  good  with  the  least  dependable  being 
that  on  the  Bay  side. 

Revised  estimates  comparing  cost  of  an  interim  facility  on  the  original  location 
to  the  revised  location  have  been  transmitted  to  the  General  Manager  of  Public 
Utilities. 
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Industrial  Waste 

On  August  12,  1966,  the  City's  consultants.,  Metcalf  and  Eddy,  transmitted  a 
preliminary  draft  of  the  tenants'  rules  and  regulations  governing  waste-water 
discharges  at  the  Airport.    The  draft  has  been  reviewed  by  Airport  Management 
and  City  Attorney's  office  and  copies  are  being  sent  to  all  tenants  for  comments. 
After  review  and  consideration  of  all  comments,  a  final  version  will  be  prepared 
for  Public  Utilities  Commission  approval  and  upon  adoption  enforcement  will  proceed 
in  accordance  with  the  rules  and  regulations. 

Completion  date  of  the  South  Oxidation  Pond  is  estimated  to  be  about  October  21,  1966, 
The  South  Oxidation  Pond  will  prevent  waste-water  from  being  discharged  at  the  south 
end  of  the  Airport  without  treatment.    Treatment  afforded  by  the  pond  are  oxidation 
and  dilution,  which  processes  are  working  very  well  at  the  North  Oxidation  Pond. 
Plans  and  specifications  were  advertised  for  bids  for  Drainage  Station  No.  5«  This 
pumping  station  will  intercept  the  discharge  from  Slick  Airways  and  Coast  Guard  and 
pump  them  to  the  North  Oxidation  Pond  for  treatment.    This  interception  will 
eliminate  all  untreated  industrial  wastes  at  the  north  end  of  the  Airport. 

Monthly  sampling  of  the  drainage  stations  has  once  again  given  excellent  bio- 
assay  results. 


Bids  Received 

Contract  No.  and  Title 
A-^0     Baggage  Conveyor  System 
A-^6l     Silt  Removal,  1966-1 
Plans  and  Specifications  Completed 

Contract  No.  and  Title 

A-^64     Relocation  of  Taxiway  R 

A-^65     Construction  of  Drainage 
Pumping  Station  Mo.  5 

A-^67     Replacement  of  Effluent  Line 
at  Sewage  Treatment  Plant 

A-38?     Alterations  to  Piers  "C  '  and  !:D;; 

A-^52     Pavement  for  Cargo  Building 
No.  5  Apron 

A-^59     Add  Operations  Area, 
Pier  FF  Lower  Level 

A-^55     Alterations  to  Sewage 
Pumping  Station  No.  2 

A-^70     Grading  for  Glide  Slope  Facility 
Runway  28L 


No.  of 
Bids 

1 

4 


Low 
$106,2^2.1+8 
^,556.00 


Estimated 
Cost 

$  100,000 

90,000 

^,700 

155,000 
260,000 

19,000 
^,500 

35,ooo 


High 

Bid  rejected 
as  too  high 
$  6,030.00 


Status 


Bids  opened  Sept.  8,  19 66 
Bids  due  Sept.  22,  1966 

Awaiting  advertisement 

Bids  due  Sept.  15,  1966 
Bids  due  Sept.  15,  1966 

3ids  due  Sept.  22,  1966 

To  Art  Commission  for 
approval 

Under  final  review 
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MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 


Clay  Street  Widening 

Three  bids  were  received  on  August  11,  1966  for  Municipal  Transit  System  Contract 
No.  509,  Removal  of  Poles,  Clay  Street  Widening.    The  low  bid  of  $8,^50.00  was 
submitted  by  R.  Flatland  of  San  Francisco.    High  bid  was  $12, 222.00 „  Award 
has  been  made  to  the  low  bidder. 

In  connection  with  the  above  project,  agreement  was  reached  with  the  Golden  Gate- 
way Parking  Corporation  for  the  temporary  attachment  of  trolley  wire  clamps  to 
the  parapet  wall  of  the  garage  during  construction,  and  the  furnishing  of  a  special 
trolley  pole  at  the  request  of  the  Parking  Garage  Corporation. 

Drift  Curve  Washington-Mason  Cable  Car  Barn 

Shop  drawings  for  the  fabrication  of  special  track,  slot  rails,  yokes,  and 
miscellaneous  track  accessories  were  completed.    These  drawings  will  be  sent 
to  the  Municipal  Transit  System  shops  for  fabrication  since  City  will  furnish 
all  materials  for  the  installation  of  the  track  under  a  future  contract.  Request 
for  release  of  appropriated  funds  for  this  work  has  been  submitted. 

Washington-Mason  Cable  Car  Barn  Re-Roofing 

The  old  roof  has  been  removed  and  approximately  90$  of  the  new  5-ply  built-up  roof 
has  been  completed. 

Fence  at  Kirkland  Yard 

The  old  fence  has  been  removed  and  installation  of  new  chain-link  fence  has  been 
completed.    Work  is  underway  on  driveway  concrete. 

Painting  -  Fillmore  Substation  and  Geary  Carhouse 

Contractor  has  commenced  sandblasting  old  paint  from  the  Turk  and  Fillmore  Substation. 
Cable  Car  Brakes 

A  brief  report  comparing  physical  capabilities  and  costs  of  Becorit  :'W-10"  track 
brakes  with  those  of  soft  pine  track  brakes  has  been  forwarded  to  Municipal  Transit 
System  management. 

Rapid  Transit 

Staff  completed  review  and  transmitted  oomments  on  the  Montgomery  Street  Rapid 
Transit  Station  to  the  Market  Street  Task  Force  Committee. 

Several  conferences  were  held  at  the  site  of  the  work  with  representatives  from 

Bay  Area  Rapid  Transit  District  and  Department  of  Public  Works  relative  to  temporary 

and  permanent  support  of  a  major  Muni  duct  manhole  at  Stevenson  and  Ecker  Streets. 
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Estimates  were  submitted  on  the  rerouting  of  the  overhead  for  the  trolley  coaches 
on  Mission  Street,  16th  Street  to  25th  Street,  due  to  imminent  commencement  of  BARTD 
construction  in  this  section. 

A  request  for  separate  work  authorizations  for  engineering  services  pertaining  to 
the  rapid  transit  system  in  general  was  sent  to  BARTD.    All  prior  work  auth- 
orizations have  been  restricted  to  relocation  of  iluni  utilities  only. 

Ferry  Park  Trolley  Coach  Loop 

Agreement  was  reached  with  the  Redevelopment  Agency  regarding  contract  work  procedures 
of  each  agency  for  this  project.    It  is  understood  that  the  site  for  the  new  turn- 
around has  been  acquired  by  the  Redevelopment  Agency. 

Embarcadero  Streetcar  Line 

Studies  were  made  for  a  proposed  electric  streetcar  line  along  the  Embarcadero  to 
be  operated  over  State  Belt  Line  tracks. 
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UTILITIES  ENGINEERING  BUREAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


Contract  No. 


September  1,  1966 

Contract 
Title  Amount 


%  Completed 
Last  Month 


I  Complete  %  Time 
To  Date  Elapsed 


Hetch  Hetchy 


HH-331 

Kirkwood  PH  Generators  \ 

\  842,394 

5 

84 

100 

HH-376 

Kirkwood  Powerhouse 

4,419,677 

5 

91 

100 

HH-377 

Kirkwood  Penstock 

2,342,000 

10 

59 

97 

HH-378 

Furnish  &  Install  Bridge 
Crane  -  Kirkwood  Powerhouse 

80,350 

0 

98 

100 

Airport 

A- 348 

Pier  FF 

710,718 

10 

90 

100 

A-354 

Alterations  to 
Central  Terminal 

1,255,561 

1 

99 

100 

A- 381 

Pavement  Reconstruction  and 
Runway  10R  Extension 

506,810 

2 

100 

100 

A- 382 

Demolition  and  Removal  of 
Obstructions  -  Runway  10R 

26,573 

40 

55 

44 

A- 386 

Outbound  Baggage  Conveyors 
Central  Terminal 

72,576 

1 

100 

100 

A- 396 

In- runway  Lighting  28L  and 
Centerline  Lighting  Taxiway  J 

231,594 

3 

3 

27 

A-401 

Alterations  to  Buildings  for 
Const r.  &  Maint.  Base 

96,267 

5 

100 

100 

A-404 

South  Terminal  -  Additional 
Baggage  Conveyors 

168,380 

2 

100 

100 

A-416 

Central  Terminal  Building 
Unit  No.  2  -  Signs 

31,489 

1 

100 

100 

A-431 

Painting  Blast  Fences  and 
Canopy 

6,533 

75 

75 

58 

(Continued ) 
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Cont  ract 

Contract  No.  Title  Amount 


Airport  -  Cont'd 

A-433  R   Waterproof  &  Roof  Drainage        *4 1,943 
So.  Terminal  Piers  F  &  G 


A-434 

Traffic  Control  for  Taxiway  F 
Runways  1L  and  1R 

9,677 

A-437 

Fencing  for  Valet  Parking 
Lot 

2,884 

A-442 

Road  R-2  Relocation 

39,649 

A-446 

Pier  FF  -  Signs 

1,955 

A-448 

Cargo  Bldg-Plot  6A-Partitions 

4,583 

A-450 

South  Oxidation  Pond 

32,400 

A-460 

Emergency  Battery  Bank 
and  Battery  Charger 

3,135 

Transit  System 


MR-491       Overhead  Construction  41,317 
Detour  -  18th  at  Freeway  Extens. 

MR- 501       Re-roof  Washington-Mason  10,722 
Cable  Car  Barn 

MR- 505       Replace  Fence  -  Kirk land  3,749 
Yard 

MR-506       Painting  -  Fillmore  Substation  26,030 
and  Geary  Carhouse 


%  Completed      %  Complete    %  Time 


Last  Month        To  Date  Elapsed 

21  30  38 

5  75  100 

100  100  100 

73  73  65 

0                    0  100 

15  15  58 

13  13  25 

0                    0  15 

0  57  100 

50  50  52 

50  50  33 

5                     5  10 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 


September  20,  1966 

Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 

Thos.  F.  St?.ck 
Rs.vTicnd  II.  l  ap  in 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


James  K.  Carr 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Depaxvtment 


Public  Service 


Accounts 


Utilities  Engineering 
Personnel  &  Safety 


66-508-A 


Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  minutes  of  the  regular  meeting  of  the  Commission 
held  August  30,  1966,  were  approved.    Approval  of  the  minutes 
of  the  regular  meetings  held  on  September  6  and  September  13, 
1966,  was  put  over  one  week. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-074-9 -- 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  "A",  sub- 
mitted by  the  United  Air  Lines,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will  construct 
modifications  and  do  all  necessary  and  related  work  in  Hangars 
Nos.  1  and  2,  and  Building  No.  3  at  the  United  Air  Lines 
Maintenance  Base  at  San  Francisco  International  Airport;  said 
specifications  and  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked 
thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  United  Air  Lines  to  proceed  with  said  work,  subject  to 
the  requirements  of  the  Art  Commission  of  the  City  and  County 
of  San  Francisco;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts,  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being  done 
at  the  same  time,  in  the  same  general  area  by  City,  and  that 
if  such  condition  of  delay  or  interference  or  prevention  is 
brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's 
complaint. 


66-509 


— RESOLUTION  NO.  66-0750-- 


RESOLVED,  That  this  Commission  hereby  approves  the 
drawing,  identified  as  Exhibit  "A",  submitted  by  Shell  Oil 
Company,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  install  a  telephone  conduit 
and  do  all  other  necessary  and  related  work  at  their  Barge 
Terminal  at  San  Francisco  International  Airport;  said  drawing 
having  been  approved  by  the  Utilities  Engineering  Bureau; 
and,  be  it  further 

RESOLVED ,  That  this  Commission  hereby  authorizes 
Shell  Oil  Company  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the 
condition  that  this  tenant  of  City  shall  take  all  reasonable 
action  and  precautions  in  its  construction  contracts,  and 
on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  unreason- 
ably delay,  or  interfere  with  or  prevent,  the  construction 
and  work  being  done  at  the  same  time ,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  in- 
terference or  prevention  is  brought  to  the  attention  of 
this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 


— RESOLUTION  NO.  66-0751— 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawing,  identified  as  Exhibit  "A",  submitted  by  the  United 
Air  Lines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  install  an  aircraft  access 
gate  from  Taxiway  C  to  their  Maintenance  Base  and  do  all 
other  necessary  and  related  work  at  San  Francisco  Internation- 
al Airport;  said  drawing  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon  and 
subject  to  submission  of  additional  detail  drawings  for 
approval  by  the  Utilities  Engineering  Bureau;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  United  Air  Lines  to  proceed  with  said  work;  and,  be 
it  further 

RESOLVED,  That  this  approval  is  given  on  the  conditior. 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably  delay, 
or  interfere  with  or  prevent,  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City, 
and  that  if  such  condition  of  delay  or  interference  or  pre- 
vention is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


66-510 


— RESOLUTION  NO.  66-0752— 


RESOLVED,  That  this  Commission  hereby  terminates, 
effective  on  a  date  as  determined  by  the  Airport  General 
Manager,  that  certain  Airport  Space  or  Use  Permit  issued  to 
the  Christian  Science  Reading  Room,  jointly  maintained  under 
authority  of  Public  Utilities  Commission  Resolution  No. 
24,4-07,  adopted  October  27,  1964,  covering  Room  207A,  Central 
Terminal  Building,  at  a  rental  of  $324.00  per  month. 


—RESOLUTION  NO.  66-0753— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed;  approves  Debit  Modification  of 
Contract  in  the  amount  of  $7,211.80;  approves  Final  Payment 
in  amount  of  $10,286.75,  in  favor  of  Associated  Pipe  Line, 
Inc.  under  Water  Department  Contract  No.  1122,  Laying  of  8" 
and  16"  C.I.  &  18"  Steel  Mains  in  Iowa,  Mariposa  &  Other  Streets, 
and  allows  122  (one  hundred  twenty  two)  working  days  unavoid- 
able delay  due  to  waiting  for  State  contractors  to  bring 
streets  to  grade  and  construct  base  slab  of  Mariposa  Street 
bridge. 


—RESOLUTION  NO.  66-0754— 

RESOLVED,  That  this  Commission  accepts  the  work 
as  satisfactorily  completed;  approves  Credit  Modification 
of  Contract  in  the  amount  of  $2,154.70;  approves  Final 
Payment  in  amount  of  $5, 837 • 55,  in  favor  of  Associated  Pipe 
Line,  Inc.  under  Water  Department  Contract  No.  1246,  Laying 
of  4"  and  6"  C.I.  Mains  in  Carson,  Head,  St.  Charles  and 
other  streets. 


—RESOLUTION  NO.  66-0755-- 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed,  approves  Credit  Modification  of 
Contract  in  amount  of  $1,629.00;  approves  Final  Payment  in 
amount  of  $4,375.38,  in  favor  of  W.  L.  Fairey  under  W.  D. 
Contract  No.  1248 — Laying  of  8-Inch  and  12-Inch  Cast  Iron 
Mains  in  Arguello  Blvd.,  Carl  Street  and  Hillway  Avenue. 


—RESOLUTION  NO.  66-0756— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications  and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1268 — Excavation  and  Repaving  for 
Water  Service  Renewals. 


—RESOLUTION  NO.  66-0757— 

RESOLVED,  That  this  Commission,  on  the  recommenda- 
tion of  the  General  Manager  of  Public  Utilities,  the  Water 
Department  General  Manager  and  Chief  Engineer,  and  the  City 


66-511 


Attorney,  approves  the  write-off  of  uncollectible  accounts 
receivable  which  are  more  than  ninety  days  due,  month  of 
August  1966,  amount  Si, 772. 54 ,  per  San  Francisco  Water 
Department  list  of  August  31 »  1966;  and,  be  it  furthsr 

RESOLVED,  That  this  Commission  approves  coll  eo.hi oris , 
month  of  Aug;u?t  1966,  for  damages  against  miscellaneous 
debtors,  San  Francisco  Water  Department,  in  amount  of 
Si, 896,14,  plus  one  partial  payment  on  account,  $15.00. 


— RESOLUTION  NO.  66-0758— 

WHEREAS,  pursuant  to  Section  28  of  that  certain 
agricultural  share  crop  lease  to  Joe  M.  Bettencourt  approved 
by  Public  Utilities  Commission  Resolution  No.  24,496 
adopted  December  1,  1964,  the  City  deems  it  necessary  to 
terminate  said  lease,  and 

WHEREAS,  lessee  was  advised  on  June  2,  1966,  by 
registered  letter  of  City's  intention,  thereby  giving 
lessee  said  60-day  notice  as  required, 

NOW,  THEREFORE,  BE  IT  RESOLVED,  that  this  Com- 
mission hereby  terminates  that  certain  25-acre  agricultural 
share  crop  lease  to  Joe  M.  Bettencourt,  effective  October 
31,  1966. 


—RESOLUTION  NO.  66-0759— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  a  strawberry  agricultural  lease  covering  12 
acres,  being  a  portion  of  Parcel  65  near  Sunol,  Alameda 
County,  as  described  in  San  Francisco  Water  Department 
Drawing  B-2963,  to  Sunol  Berry  Farms  #2  for  a  period  of 
four  (4)  years,  commencing  November  1,  1966,  at  the  following 
rental: 

1st  year    $780.00 

2nd  year  and  each  year  thereafter  - 

$1200.00  per  year,  payable  semi-annually 

in  advance. 


-RESOLUTION  NO.  66-0760— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  a  strawberry  agricultural  lease  covering  23 
acres,  being  a  portion  of  Parcel  65  near  Sunol,  as  described 
on  San  Francisco  Water  Department  Drawing  B-2971*  to  Tom 
Toshio  Nagata,  for  a  period  of  four  (4)  years  commencing 
November  1,  1966,  at  rental  agreement,  as  follows: 

1st  year  -  $950.00 

2nd  year  and  each  year  thereafter  - 

$1580  per  year,  payable  semi- 
annually, in  advance. 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 


— RESOLUTION  NO,  66-0761— 

WHEREAS,  This  Commission  responding  to  the  request  of 
Mayor  John  F.  Shelley  to  diligently  search  for  an  operable 
downtown  heliport  site  in  the  City  and  County  of  San  Fran- 
cisco; and 

WHEREAS,  This  Commission  has  recognized  and  has  found 
that  a  public  heliport  in  the  downtown  area  of  San  Francisco, 
as  an  extension  of  the  San  Francisco  International  Airport, 
is  a  necessary  adjunct  to  said  Airport  in  order  to  provide 
the  air  traveler  with  another  rapid  and  modern  mode  of 
transportation  to  and  from  San  Francisco;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  has 
recommended  that  a  temporary  heliport  be  established  for 
a  three-year  period  on  the  wharf  at  the  north  side  of  the 
Ferry  Building,  requiring  an  investment  of  airport  funds  in 
the  amount  of  $ 128, 000;  and 

WHEREAS,  Said  temporary  heliport  site  in  aforesaid 
location  can  be  made  safe  for  use  of  Sikorsky  S-61 
helicopters  according  to  studies  by  the  J.  H.  Pomeroy 
Company,  consulting  engineers,  and  the  Commission's  Utilities 
Engineering  Bureau;  and 

WHEREAS,  Said  temporary  heliport  site  is  acceptable 
from  an  airspace  utilization  standpoint  and  meets  design 
criteria  as  set  forth  by  the  Federal  Aviation  Agency;  now 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  proceed  immediately 
in  final  negotiations  with  the  San  Francisco  Port  Authority 
to  establish  a  temporary  downtown  heliport  on  the  wharf 
at  the  north  side  of  the  Ferry  Building,  requiring  an 
investment  of  airport  funds  in  the  amount  of  $128,000; 
and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
be  and  he  is  hereby  directed  to  also  proceed  as  soon  as 
practicable  to  locate  and  build  a  permanent' downtown  heliport. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted:" 

Vote:         Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 
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— RESOLUTION  NO.  66-0762— 


The  General  Manager  of  Public  Utilities  is  hereby 
authorized  to  approve  the  Joint  Working  Agreement  between  the 
City  and  County  of  San  Francisco  and  the  Redevelopment 
Agency  of  the  City  and  County  of  San  Francisco  in  connection 
with  the  development  and  construction  of  Phase  1-A  of  Ferry 
Park  within  the  Embarcadero-Lower  Market  Approved  Redevelop- 
ment Project  Area  E-l,  a  copy  of  which  agreement  is  on  file 
with  the  Clerk  of  the  Board  of  Supervisors,  to  which  ref- 
erence is  hereby  made,  and  the  same  is  hereby  approved  in  its 
present  form  and  substance,  which  agreement  provides,  inter 
alia,  that  the  Redevelopment  Agency  shall  furnish  copies 
of  all  plans,  specifications  and  contracts  relating  to  the 
relocation  of  the  Municipal  Railway  turnaround  to  the  Public 
Utilities  Commission  for  review,  and  obtain  the  approval  of 
such  Commission  prior  to  entering  into  any  such  contract. 


—RESOLUTION  NO.  66-0763— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Debit  Modification  of  Con- 
tract, in  amount  of  $762.00,  under  Municipal  Railway  Contract 
No.  501 — Re-Roofing  and  Miscellaneous  Repairs,  Washington- 
Mason  Carhouse;  to  provide  for  an  additional  100  lbs.  of 
Fontana  Slag  -  Monterey  Red  -  gravel  topping    on  100  square 
feet  of  built-up  roof  installed  under  said  contract,  Bender 
Roofing,  Inc.,  Contractor. 


For  discussion  purpose  only,  Commissioner  White  moved 
adoption  of  the  following  resolution.  Commissioner  Greenberg 
seconded,  for  discussion  purposes  only. 

Discussion  followed,  Commissioner  Greenberg  moved  the  question, 
and  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Greenberg,  Stack 

Abstaining-Commissioner  White 
Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0764— 

WHEREAS,  Pursuant  to  Charter  sec.  19(a)  this 
Commission  has  power  to  prescribe  rules  and  regulations  for 
the  conduct  and  government  of  its  officers  and  employees; 
and 

WHEREAS,  The  General  Manager  of  Public  Utilities 
and  his  staff  have  held  a  series  of  conferences  with  rep- 
resentatives of  the  Transport  Workers  Union  of  America, 
Local  250A,  refetive  to  adoption  of  such  rules  and  regula- 
tions; and 

WHEREAS,  The  General  Manager  of  Public  Utilities  and 
representatives  of  the  Transport  Workers  Union  of  America, 
Local  250A,  have  Joined  in  recommending  for  adoption  by  this 
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Commission  a  series  of  eleven  rules  applicable  to  platform 
employees,  bus  and  coach  operators  and  employees  in  related 
classifications  of  the  Municipal  Railway;  and 

WHEREAS,  It  is  the  opinion  of  this  Commission  that 
adoption  of  the  said  rules  will  stimulate  employee  recruitment 
and  contribute  to  a  better  municipal  transit  system  through 
improved  employee  morale;  now,  therefore,  be  it 

RESOLVED,  That  those  certain  rules  recommended  for 
adoption  jointly  by  the  General  Manager  of  Public  Utilities 
and  the  Transport  Workers  Union  of  America,  Local  250A,  and 
on  file  in  the  office  of  the  Secretary  are  adopted  as  the 
rules  of  this  Commission. 


On  motion  of  Commissioner  Stack  for  discussion  purposes  only, 
seconded  by  Commissioner  Greenberg  for  discussion  purposes 
only,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Greenberg,  Stack 

Abstaining-Commissioner  White 
Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0763— 

WHEREAS,  About  55  percent  of  the  transit  operators 
serving  cities  in  the  United  States  with  a  population  of  more 
than  500,000  provide  some  form  of  uniform  allowance  to  their 
employees;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  has 
had  a  policy  of  owning  certain  equipment  which  is  provided  to 
the  men  involved  on  the  Municipal  Railway  during  their 
employment,  consisting  of  rainwear  for  collectors  and  in- 
spectors, cap  numbers,  rule  books  and  ticket  punches;  and 

WHEREAS,  In  the  interest  of  improving  the  appearance 
of  the  uniformed  personnel  of  the  Municipal  Railway,  improving 
employee  morale,  aiding  in  recruitment  of  qualified  personnel, 
and  attracting  additional  riders;  now,  therefore,  be  it 

RESOLVED,  That  the  Board  of  Supervisors  be  requested 
to  enact  an  ordinance  adopting  as  policy  of  the  City  that 
the  public  interest  requires  that  uniform  items  should  be 
purchased,  leased  or  otherwise  acquired  by  the  City  and  supplied 
to  those  employees  of  the  Municipal  Railway  who  are  required 
to  wear  uniforms,  the  particular  items  and  frequency  of 
replacement  to  be  determined  by  this  Commission,  and  further 
finding  that  the  furnishing  of  such  uniform  items  does  not 
constitute  additional  compensation  nor  a  part  of  the  rate  of 
pay  of  said  employees. 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Greenberg,  Stack 

Abstaining-Commissioner  White 
Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0766— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  a  supplemental 
appropriation  of  funds  in  the  amount  of  $170,000,  to  cover 
the  cost  of  uniforms  for  the  platform  personnel  of  the 
Municipal  Railway  in  accordance  with  the  Rules  and  Regulations 
of  the  Municipal  Railway  as  approved  by  Public  Utilities 
Commission  Resolution  No.    66-0764,  adopted  September  20,  1966. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 

—RESOLUTION  NO.  66-0749-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  available  in  payment  of  claims  against  the  Municipal 
Railway: 


Claimant 

Non-litigated  Settlements 
TC  Florida  M.  Smith 


Date  of  Accident 
March  30,  1966 


Settlement 
$1, 500. 00 


Litigated  Settlements 

MC  Tina  Wine land 

MC  Charles  Delee,  also  known  as 
Charles  P.  Delee 

SC  Belva  Petty 

MC  Catherine  Gardner 


May  28,  1964  5,750.00 

October  18,  1964  1,500.00 

February  10,  1964  1,000.00 

April  20,  1965  900.00 


Appropriation  No.  6.735.804.000 


$10,650.00 
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Commissioner  Stack  was  excused  from  the  meeting  at  3:4-5  P«m 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0767— 

WHEREAS,  The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  has  successfully  conducted  Neighbor- 
hood Youth  Corps  Projects  since  the  Summer  of  1965;  and 

WHEREAS,  Departments  under  the  jurisdiction  of  the 
Public  Utilities  Commission  still  have  several  thousand  acres 
of  land  in  watersheds,  airport,  rights-of-way,  reservoir 
sites,  valve  lots  and  appurtenant  facilities  locations;  which 
lands  are  in  need  of  fire  protection,  road  and  trail  main- 
tenance ,  drainage  improvements ,  brush  and  debris  removal , 
planting  and  landscaping  for  soil  erosion  control  and  beauti- 
fication,  which  work  is  not  other  contemplated  under  present 
budget  restrictions,  all  of  which  would  be  an  improvement  to 
the  departments  under  the  Public  Utilities  Commission,  and 
definitely  in  the  public  interest;  now,  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  does  hereby  direct  the 
General  Manager  of  Public  Utilities  to  prepare  supplemental 
agreements  with  the  Neighborhood  Youth  Corps,  Department  of 
Labor,  for  the  extension  of  the  existing  program  employing 
out-of-school  enrollees  to  provide  useful  employment  to  youths 
from  impoverished  areas  to  a  total  enrollment  of  180,  using 
funds  previously  budgeted  by  the  City  for  the  current  project, 
with  the  extended  agreements  to  terminate  March  31 »  1967  >  and 
be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  request 
the  Board  of  Supervisors  to  authorize  the  preparation  of 
supplemental  agreements  to  the  Neighborhood  Youth  Corps 
Project,  with  the  understanding  that  the  City's  contribution 
will  be  limited  to  the  funds  previously  budgeted  for  the 
current  project. 
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In  reference  to  Resolution  No.  66-0761,  authorizing  the  General 
Manager  of  Public  Utilities  to  enter  into  negotiations  with  the 
Port  Authority  for  the  establishment  of  a  temporary  downtown 
heliport  immediately  north  of  the  Ferry  Building,  Mr,  Carr  said 
there  were  representatives  of  the  Chamber  of  Commerce  in  the 
audience.     He  then  went  on  to  outline  briefly  the  discussions 
that  had  been  carried  on  for  the  past  two  years  on  the  subject. 

For  discussion  purposes  Commissioner  Greenberg  moved  adoption 
and  Commissioner  White  seconded. 

Edward  G.  Bruske,  Manager,  Economic  Development,  Chamber  of 
Commerce,  was  then  granted  privilege  of  the  floor. 

Mr.  Bruske  stated  that  last  May  the  Chamber  of  Commerce  working 
with  Cyril  Magnin,  the  President  of  both  the  Chamber  and  the 
Port  Authority,  were  aiding  in  the  search  for  a  temporary  heliport. 
Subsequently  in  a  letter  dated  June  14-,  1966,  from  Cyril  Magnin 
to  the  Public  Utilities  Commission,  the  Chamber  indicated  it 
looked  to  the  Commission  and  Mr.  Carr  to  furnish  a  heliport. 

At  that  time  pier  50  had  been  suggested.    Mr.  Bruske  said  that  it 
was  important  to  seek  a  temporary  heliport  site  closer  to  downtown. 
This  site  is  now  available  immediately  north  of  the  Ferry  Building. 
The  Chamber  encourages  Mr.  Carr  and  the  Commission  to  go  ahead 
and  establish  a  temporary  heliport  at  this  site,  according  to  Mr. 
Bruske . 

The  Chamber  of  Commerce  would  be  glad  to  work  with  the  Commission 
to  establish  a  permanent  downtown  heliport  after  the  end  of  the 
three-year  period  proposed  for  the  temporary  heliport,  concluded 
Bruske . 

Mr.  Jack  Cohen,  President  of  Gray  Lines  and  President,  Transpor- 
tation Committee,  Chamber  of  Commerce,  then  spoke.    He  said  that 
the  Chamber  always  felt  the  need  for  a  heliport — the  closer  to 
our  central  business  activities  the  better. 

He  expressed  the  thought  that  the  report  submitted  and  the  recom- 
mendations of  Mr.  Carr  and  staff  met  with  the  approval  of  everyone. 

Mr.  Cohen  informed  the  Commission  the  site  proposed  was  acceptable 
and  promised  the  support  of  his  committee  and  the  Chamber  of 
Commerce  in  the  search  for  a  permanent  site. 

The  Commission  expressed  its  thanks  to  the  two  representatives  of 
the  Chamber  of  Commerce. 

Commissioner  Rousseau  said  he  thought  the  temporary  site  would 
prove  beneficial  to  San  Francisco. 

Commissioner  Stack  expressed  his  pleasure  with  the  selection  of 
the  site.    He  th^n  pointed  out  its  advantages  as  a  permanent 
site — close  to  downtown,  approach  over  water,  etc.,  and  urged 
that  it  not  be  overlooked  as  a  site  for  a  permanent  heliport. 

Commissioner  Greenberg  concurred  and  complimented  Mr.  Carr  and 
his  staff  on  work  well  done. 

Commissioner  White  expressed  his  agreement  and  moved  the  question. 
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On  roll  call  the  Commission  voted  unanimously  to  adopt  the  resol 
ution. 

Commissioner  Stack  then  moved  that  the  General  Manager  of  Public 
Utilities  and  staff  be  directed  to  immediately  engage  in  the 
search  for  a  permanent  heliport  site. 

Commissioner  Greenberg  seconded  the  motion. 

On  roll  call  the  Commission  unanimously' adopted  the  motion. 


The  adoption  of  Municipal  Railway  Rules  and  Regulations  regarding 
terms  and  conditions  of  employment  of  certain  employees  of  the 
Municipal  Railway  engendered  a  long  discussion. 

Mr.  Granville  De  Merritt,  Executive  Secretary,  Civil  Service 
Association  and  Stanley  Neyhart,  Attorney-at-Law,  representing 
the  Civil  Service  Association  were  granted  the  privilege  of  the 
floor. 

Both  Mr.  De  Merritt  and  ^Ir.  Neyhart  expressed  concern  with  the 
term  "exclusive  representation"  used  in  the  rules  and  regulations. 
They  also  were  concerned  with  the  right  of  the  employee  to  seek 
a  representative  of  his  own  choice  in  pursuing  a  grievance. 

The  Commission  then  requested  Mr.  William  F.  Bourne,  Public 
Utilities  Counsel,  to  explain  the  legal  points. 

Mr.  Bourne  said  that  if  everyone  looked  a  bit  more  carefully  at 
the  language  he  would  see  that  it  recites  that  Local  250A  is  being 
recognized  as  the  presently  exclusive  representative  of  the  group. 
This  is  consistent  with  the  Brown  Act. 

There  is  no  intention,  according  to  Bourne, — the  discussions  were 
plain  where  the  rules  and  regulations  were  worked  up  with  Union 
representatives — to  the  effect  that  anybody  who  wanted  to  make 
an  individual  presentation  to  this  Commission  would  not  be  free 
to  do  it.     The  State  law  allows  it.    They  could  be  represented 
by  any  other  organization  of  their  own  choice — if  that  is  what 
they  sought  to  do.     What  might  occur  to  them  otherwise,  if  they 
were  members  of  Local  250A,  is  a  matter  between  them  and  Local 
250A.     This  is  not  the  business  of  this  Commission.  Certainly 
the  advice  of  the  City  Attorney's  Office  would  have  to  be  con- 
sistent with  the  State  law  to  the  effect  that  if  somebody  came  to 
voice  the  individual  right  given  him  by  State  Law  that  right  would 
have  to  be  honored,  according  to  Mr.  Bourne. 

Mr.  Bourne  continued  by  saying  that  all  the  recitation  of  an 
exclusive  right  was  meant  to  do  was  to  indicate  for  present 
purposes— and  in  view  of  the  consent  election  that  was  held — that 
there  is  now  a  group  union  representative. 

Mr.  Neyhart  then  asked  if  it  were  possible  for  one  class  of  Muni 
employees — accountants,  for  example — to  select  the  Civil  Service 
Association  by  majority  vote  as  its  exclusive  representative.  He 
also  asked  for  definition  of  "related  classes." 

Mr.  Bourne  replied  that  the  term  related  classes  was  restricted  to 
members  of  TWU,  Local  250A.     He  also  advised  that  at  the  present 
time,  in  view  of  the  election,  Local  250A  is  the  only  one  which 
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comes  in  with  group  representation  as  such.     He  then  emphasized 
that  the  very  last  paragraph  of  the  rules  and  regulations  recites 
that  nobody  is  to  be  divested  under  the  terms  of  the  rules  and 
regulations  of  any  right  he  may  have  under  the  law. 

Mr.  Neyhart  then  asked  if  the  Civil  Service  Association  came  with 
a  list  of  its  members  would  it  be  given  a  similar  agreement. 

Mr.  Bourne  pointed  out  that  this  was  a  policy  determination  not  a 
legal  problem. 

Mr.  Neyhart  asked  that  language  be  included  stating  that  any 
employee  could  be  represented  by  a  representative  of  his  own 
choosing. 

Commissioner  White  pointed  out  that  Local  250A  was  being  recog- 
nized as  the  spokesman  on  behalf  of  its  own  members.     If  an 
employee  is  not  a  member  he  can  proceed  in  any  manner  he  sees  fit 

Mr.  Neyhart  called  attention  to  the  second  paragraph  on  Page  2 
"that  it  will  be  given  exclusive  representation  of  its  members" 
and  to  language  on  Page  9  which  states  "...the  aggrieved  employee, 
either  orally  or  in  writing,  personally  or  through  the  Union,  may 
present  a  grievance..."    Mr.  Neyhart  asked  why  there  was  reluc- 
tance in  stating  he  may  present  it  through  a.representative  of  his 
own  choosing. 

Mr.  Bourne  said  that  this  was  an  understanding  reached  with  the 
Transport  Workers  Union  who  so  far  as  presently  ascertained  are 
the  only  union  representatives  group-wise  on  the  Muni  Railway 
property.     None  of  the  rights  mentioned  by  Mr.  Neyhart  could  be 
taken  away  from  anyone.     However  this  is  a  series  of  understandin 
reduced  to  rules  between  the  Union  and  the  Public  Utilities 
Commission  as  a  governing  body. 

Commissioner  Stack  stated  that  if  there  was  no  objection  the 
language  should  be  clarified  so  that  it  emphasizes  the  individual 
rights.     Such  language  would  not  take  anything  away  from  the  TWU. 
Commissioner  Stack  expressed  his  thought  that  clarification  of 
language  when  applicable  to  a  layman  is  a  help  not  a  hinderance. 
He  said  such  clarification,  in  his  opinion,  would  also  help  the 
TWU,  its  members,  and  non-members. 

Commissioner  White  stated  there  was  nothing  in  the  rules  to 
prevent  Mr.  Neyhart  from  writing  out  an  opinion  and  circulating 
among  every  employee  in  City  Government. 

Again  Neyhart  asked  why  there  was  such  a  reluctance  to  put  in 
writing  "personally,  or  through  a  representative  of  his  own 
choice . " 

Commissioner  Stack  then  asked  would  such  language  restrict  the 
aggrieved  employee  from  hiring  an  attorney. 

Mr.  Neyhart  said  that  he  understood,  as  Commissioner  White 
pointed  out,  of  course  it  could  not.     But  the  point  is  the  Com- 
mission is  putting  out  a  document  which  says  he  does  not  have  the 
right,  said  Mr.  Neyhart. 

Irwin  Leff ,  Attorney-at-Law,  representing  TWU  Local  250A,  charged 
that  Mr.  Neyhart  was  trying  to  read  something  into  the  agreement 
that  was  not  there.     He  pointed  out  language  carefully  written 
out  in  reference  to  grievance  procedure  on  Page  IB.     He  declared 
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that  the  rights  of  an  individual  that  has  a  grievance  are  not 
denied  anywhere  in  the  agreement. 

Commissioner  Stack  asked  if  there  would  be  any  reluctance  to 
include  those  words  in  the  agreement. 

Mr,  Leff  pointed  out  to  the  Commission  that  this  language  was  the 
result  of  five  months'  work,  several  meetings  with  the  Public 
Utilities  Commission  negotiating  team,  meetings  with  Mr.  Carr,  the 
Mayor  and  the  City  Attorney,  Controller  and  Civil  Service  Commis- 
sion staff.     He  urged  that  the  Commission  not  upset  the  careful 
study  by  all.     He  then  stated  that  no  one  is  going  to  deny  any 
rights,  that  no  one  is  going  to  be  misled. 

Mr.  Leff  then  suggested  that  employees  of  the  Muni  who  were  con- 
cerned- -over  95%  being  members  of  the  TWU — were  not  being  led 
astray  by  the  document  before  the  Commission.    He  said  he  thought 
the  problem  was  Mr.  Neyhart's  concern  over  the  welfare  of  his  own 
organization. 

Commissioner  Stack  said  that  this  was  the  first  time  this  matter 
had  been  discussed  by  the  Public  Utilities  Commission.     He  stated 
he  was  only  interested,  as  a  lawyer,  over  the  language  involved 
as  expressed  by  Mr.  Neyhart. 

Mr.  Neyhart  alleged  that  he  was  sort  of  an  innocent  soul  having 
heard  just  today  of  the  proposed  rules  and  regulations.     All  he 
was  asking  was  that  the  Civil  Service  Association  not  be  misled, 
that  the  Association  be  assured  it  can  represent  its  members. 
Mr.  Neyhart  asked  if  since  all  seemed  to  be  in  agreement,  why  the 
reluctance  to  put  in  writing  the  following  "Nothing  in  this  rule 
is,  ill-tended  to  preclude  the  rights  of  public  employees  employed 
by  the  Municipal  Railway  to  be  represented  by  employee  organiza- 
tions of  their  own  choosing." 

Mr.  Edward  Coleman,  President,  TWU  Local  250A,  then  informed  the 
Commission  that  many  hours  had  been  spent  in  arriving  at  this 
agreement.     He  said  he  thought  it  was  fair  and  equitable. 

He  pointed  out  that  the  Civil  Service  Association  has  rules. 
These  rules  are  based  on  law.     They  do  not  give  everybody  a  copy 
of  the  rules  or  state  the  basic  law  in  the  rules. 

Mr.  Coleman  alleged  that  the  agreement  was  not  an  attempt  to 
endanger  anybody.     He  said  nothing  is  being  hidden.     His  member- 
ship agreed  unanimously  to  accept  the  terms  and  conditions  at 
their  last  meeting. 

He  advised  the  Commission  that  if  the  rules  were  not  adopted 
today  there  would  be  an  uprising.     His  membership  charged  him 
with  obtaining  these  revisions  in  working  conditions  or  else. 
This  is  the  same  advice  given  to  the  Mayor,  Mr.  Carr  and  Mr. 
Finn,  stated  Coleman.     Furthermore  it  will  prove  beneficial  not 
only  to  the  members  of  Local  25>OA,  but  to  the  Public  Utilities 
Commission  and  the  City  as  well,  according  to  Coleman. 

CoT.rr.issioner  White  then  observed  that  as  a  labor  man  he  would 
ad/ise  Mr.  Neyhart  and  the  people  he  works  for  to  fight  this  out 
in  their  own  backyard.     The  place  for  this  to  be  decided  was 
between  the  labor  organizations  involved — in  the  San  Francisco 
Labor  Council. 
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Commissioner  White  then  said  he  did  not  wish  it  to  be  implied  that 
there  had  been  anything  secretive  or  any  hidden  motives  in  dis- 
cussing this  agreement. 

Commissioner  Greenberg  then  asked  Mr.  Bourne  if  the  agreement  as 
drawn  was  legally  correct  and  the  Commission  was  well  protected 
in  approving  it. 

Mr.  Bourne  stated  that  the  City  Attorney* s  office  did  feel  it  was 
legally  correct  and  the  Commission  protected.     He  then  pointed 
out  that  it  was  he,  City  Attorney  Thomas  M.  O'Connor  and  Deputy 
City  Attorney  McMorris  M.  Dow  that  finally  worked  up  the  language. 

Commissioner  Greenberg  concluded  that  Mr.  Bourne  approved  the 
language  as  drawn  and  written.     He  then  asked  Mr.  Carr  if  he  (Mr. 
Carr)  was  satisfied. 

Replying,  Mr.  Carr  told  the  Commission  that  the  proposal  before 
them  was  the  result  of  five  months  of  conversation.     The  negoti- 
ating committee,  headed  by  Mr.  Finn,  consisting  of  Mr.  McRobbie, 
Mr.  Anderson,  Mr.  Mason  and  Mr.  Dow,  worked  closely  under  his 
direction.     He  informed  the  Commission  that  the  final  wording 
that  was  drafted  was  the  result  of  the  counsel  of  not  one  attorney 
but  three — Thomas  M.  O'Connor,  City  Attorney,  William  F.  Bourne, 
Public  Utilities  Counsel  and  McMorris  M.  Dow,  Deputy  City  Attorney. 

Relative  to  the  wording  suggested  by  Mr.  Neyhart,  there  were 
dozens  of  drafts,  some  containing  similar  wording.     Out  of  all 
this  give  and  take,  out  of  all  these  hours  of  work,  the  final 
hours  under  the  personal  guidance  of  Mayor  Shelley,  it  was  finally 
agreed  that  this  represented  the  consensus  of  the  entire  group 
and  that  no  rights  were  taken  away,  said  Mr.  Carr. 

Mr.  Neyhart  then  asked  Mr.  Carr  for  a  definition  of  the  words 
"exclusive  representation." 

Mr.  Carr  answered  saying  he  would  be  glad  to  give  a  definition 
in  writing  after  consultation  with  Messrs.  O'Connor,  Bourne  and 
Dow. 

Granville  DeMerritt  then  stated  that  the  discussion  had  cleared 
the  air.     He  asked  that  the  record  show  that  the  Civil  Service 
Association  has  throughout  the  years  enjoyed  excellent  relations 
with  organized  labor  in  San  Francisco  and  with  the  Public  Utilities 
Commission  and  its  staff. 

Commissioner  Rousseau  asked  Mr.  Bourne  if  the  rules  as  proposed 
would  deprive  anyone  of  his  rights  and  if  the  Commission  was 
within  its  legal  rights  to  adopt  or  reject  the  proposed  rules. 

Mr.  Bourne  replied  that  no  one  was  being  deprived  of  his  legal 
rights  and  that  the  Commission  under  Charter  Section  19  had  the 
right  to  prescribe  rules  and  regulations  for  the  conduct  of  its 
affairs . 

Commissioner  Rousseau  then  asked  if  the  point  brought  up  by  Mr. 
Neyhart  was  covered. 

In  the  opinion  of  the  City  Attorney,   it  was  according  to  Mr. 
Bourne. 
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Commissioner  Stack  then  asked  for  the  status  of  the  Charter 
Amendments  proposed  by  the  Commission  re  the  establishement 
of  a  three-man  hearing  board. 

Nr.  Carr  said  the  Board  of  Supervisors  tabled  the  Commission's 
measure  in  favor  of  a  similar  one  from  Civil  Service. 

Commissioner  Stack  then  asked  if  the  proposed  Charter  Amendments 
were  passed  would  it  have  any  effect  on  proposed  rules  before 
the  Commission. 

Mr.  Bourne  and  Mr.  Carr  told  the  Commission  that  if  a  change 
were  made  in  Charter  Section  154-  that  some  changes  in  the  pro- 
posed rules  might  have  to  be  made. 

Commissioner  Greenberg  moved  the  question. 

Vote:  Ayes:     Rousseau,  Greenberg,  Stack 

Passed:  White 
Absent:  Lapin 

Commissioner  White  in  explaining  his  reasons  for  passing  stated 
that  because  of  his  labor  experience,  at  the  request  of' Mayor 
Shelley  he  had  sat  in  on  some  of  the  discussions.     As  a  result, 
he  said,  he  felt  he  should  pass. 


The  Commission,  considering  Resolution  No.  66-0765  requesting 
the  Board  of  Supervisors  to  make  a  legislative  finding  that 
the  provision  of  uniforms  by  the  Public  Utilities  Commission  for 
certain  employees  of  the  Municipal  Railway  does  not  constitute 
additional  compensation,  asked  Mr.  Bourne  for  an  explanation. 

Mr.  Bourne  said  the  matter  of  uniforms  presented  a  basic  question 
as  to  whether  this  type  of  benefit  would  constitute  additional 
compensation. 

According  to  Mr.  Bourne  the  Charter  provides  that  compensation 
provided  under  the  Charter  shall  be  full  payment  for  all  services 
rendered.     The  City  Attorney  was  asked  for  an  opinion  on  uniforms 
among  the  other  points  involved.     In  the  City  Attorney's  opinion 
the  conclusion  was  reached  that  if  City  were  to  adjust  its 
concept  so  as  to  make  uniforms  being  supplied  by  the  City  owned 
or  leased  and  if  the  Board  of  Supervisors  made  a  legislative 
finding  and  determination  that  this  did  not  constitute  additional 
compensation  then  uniforms  could  be  supplied. 

Continuing,  Bourne  said  that  by  virtue  of  Charter  Section  151.3 
parity  pay  is  established  for  Municipal  Railway  platform  employ- 
ees by  the  average  paid  by  the  two  highes  companies  in  cities  of 
500,000  or  more  who  employ  at  least  400.  If  the  Board  of  Super- 
visors gives  that  as  they  have  done  then  City  is  at  the  limit  of 
compensation  allowed  by  law — if  one  attempts  to  give  the  employees 
more  one  is  in  the  field  of  prohibited  compensation. 

In  the  opinion  of  the  City  Attorney,  if  the  Board  of  Supervisors 
accepted  the  concept  of  city-owned  or  leased  uniforms  and  found 
that  it  is  not  compensation,  then  uniforms  could  be  provided 
-according  to  Mr.  Bourne. 
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Commissioner  Stack  moved  and  Commissioner  Greenberg  seconded. 


In  reference  to  Resolution  No.  66-0766  Supplemental  Appropriation 
in  the  amount  of  $170,000  for  the  purchase  or  lease  by  City  of 
uniforms  to  be  provided  for  certain  employees  of  the  Municipal 
Railway,  Commissioner  Greenberg  moved,  Commissioner  Stack -seconded. 


Appearing  as  a  supplemental  item,  Resolution  No.  66-0767  requesting 
the  Board  of  Supervisors  to  extend  the  Neighborhood  Youth  Corps 
program  through  March  31 »  1967  was  approved  by  the  affirmative 
vote  of  Commissioners  Rousseau,  White  and  Greenberg. 

Commissioner  Stack  was  excused  from  the  meeting  before  the  vote. 
Commissioner  Lapin  was  absent. 

Mr.  Finn  read  a  letter  dated  September  20,  1966,  from  Mayor  Shelley 
requesting  that  the  program  be  continued. 

Communications : 
None 

General  Managerrof  Public  Utilities  Calendar  Items : 
None 


Roll  Call: 

All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 


Vote: 


Ayes:     Rousseau,  Greenberg,  Stack 
Passed:  White 
Absent.:  Lapin 


Vote: 


Ayes:     Rousseau,  Greenberg,  Stack 
Passed:  White 
Absent:  Lapin 
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VICE  PRESIDENT 


PRESIDENT 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SAN   FRANCISCO,  CALIFORNIA  94102 


JOHN  F.  SHELLEY,  mayor 


287   CITY  HALL 


558-4987 


JAMES  K.  CARR 


STUART  N.  GREENBERG 
THOS.  F.  STACK 
RAYMOND  H.  LAPIN 


September  20,  1966 


GENERAL  MANAGER 
OF 

PUBLIC  UTILITIES 


JAMES  J.  FINN 

SECRETARY  AND 
ASSISTANT  GENERAL  MANAGER 


San  Francisco  International  Airport 
Temporary  Downtown  Heliport  


Honorable  Oliver  M.  Rousseau,  President 
Honorable  Thomas  P.  White,  Vice  President 
Honorable  Stuart  N.  Greenberg,  Commissioner 
Honorable  Thomas  F.  Stack,  Commissioner 
Honorable  Raymond  H.  Lapin,  Commissioner 

Gentlemen: 

This  letter  is  to  request  your  authorization 
to  proceed  immediately  in  final  negotiations  with 
the  San  Francisco  Port  Authority  to  establish  a  temp- 
orary downtown  heliport  on  the  wharf  at  the  north  side 
of  the  Ferry  Building  requiring  an  investment  in 
airport  funds  of  $128,000. 

For  many  months  the  members  of  this  Commission 
and  Mayor  John  F.  Shelley  have  periodically  urged  the 
Commission  staff  to  resolve  the  problems  relating  to 
a  temporary  downtown  heliport. 

On  September  8,  1966,  the  Federal  Aviation 
Agency  informed  me  that  the  Ferry  Building  Site  "is 
acceptable  from  an  airspace  utilization  standpoint" 
under  certain  conditions.     Those  conditions  are  listed 
in  the  attached  copy  of  the  FAA  letter. 

You  will  recall  that  engineering  criteria  for 
structural  strength  and  the  condition  of  the  wharf 
resulted  in  preliminary  estimates  a  few  months  ago  for 
a  temporary  heliport  in  excess  of  $4-00, 000.  This 
Commission  then  authorized  further  study  which  was  done 
by  the  J.  H.  Pomeroy  Company.     The  report  by  that 
Company,  "Interior  Heliport  Wharf  Survey"  dated 
August  1966  shows  that  the  area  can  be  made  safe  for 
use  of  the  Sikorsky  S-61  helicopters  for  $120,000. 


MUNICIPAL  RAILWAY 
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The  Utilities  Engineering  Bureau  in  a  further  review 
reports  a  shift  in  location  of  4-0  feet  shoreward  will 
result  in  a  saving  of  $11,000.     Thus,  it  is  now 
estimated  that  the  cost  of  making  the  landing  area 
safe  with  the  other  required  features  for  operation, 
including  a  $20,000  operations  "building,  will  bring 
the  total  to  $128,000. 

Under  the  provisions  of  Section  121  of  the  City 
Charter  I  recommend  construction  as  soon  as  negotiations 
can  be  completed  with  the  Port  Authority  and  funds  can 
be  appropriated  for  the  temporary  downtown  heliport  at 
the  Ferry  Building  location  with  an  estimated  total 
cost  of  $128,000.     The  heliport  would  be  located  at  that 
point,  the  Port  Authority  willing,  for  a  three-year 
period. 

No  difficulty  is  expected  in  reaching  a  satis- 
factory agreement  with  the  Port  Authority  as  we  have 
had  excellent  cooperation  in  trying  to  find  an  answer 
to  the  heliport  problem  from  Cyril  Magnin,  President 
of  the  Authority,  and  other  members  of  that  Agency. 

The  heliport  can  be  financed  from  Airport  rev- 
enues without  becoming  a  direct  burden  on  the  taxpayers. 
The  cost  will  be  reimbursed  in  part  by  the  collection 
of  landing  fees  and  rental  of  the  operations  building. 

This  proposed  "airport  funds"  financing  is 
justified  in  light  of  the  Commission's  utility 
responsibility  to  assist  other  governmental  agencies 
and  private  industry  as  far  as  practicable  to  furnish 
rapid  air  transportation  from  origin  to  destination. 
The  International  Airport  is  merely  an  elaborate  trans- 
fer point  in  the  total  transportation  system.     It  is 
not  the  ultimate  destination  as  far  as  San  Francisco  is 
concerned. 

There  is  an  obvious  need  to  make  it  possible  for 
the  traveler  in  a  hurry  to  get  to  the  downtown  business 
area  by  the  most  rapid,  modern  modes  of  transportation. 
San  Francisco  is  the  northern  termini  of  the  most 
heavily  travelled  air  route  in  the  world  —  San  Francisco 
Los  Angeles.     It  doesn't  make  sense  to  develop  a  system 
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at  great  expense  so  people  can  fly  from  Los  Angeles 
to  San  Francisco  in  45  minutes  and  then  deny  them  the 
opportunity  if  they  are  willing  to  pay  for  it,  to 
transfer  to  an  equally  modern  method  of  getting  to  their 
ultimate  destination.     The  Ferry  Building  heliport 
will  help  this  Commission  properly  discharge  its  utility 
responsibility  in  this  regard. 

The  San  Francisco  Public  Utilities  Commission  is 
in  essence  San  Francisco's  Transportation  Commission 
both  for  transportation  on  the  ground  and  in  the  air. 

The  site  on  the  wharf  north  of  the  Ferry  Building 
will  be  readily  accessible  to  the  people  who  we  believe 
will  use  the  service  the  most,  particularly  those  who 
fly  here  to  do  business  in  the  Financial  District. 

The  average  trip  time  from  the  Ferry  Building 
heliport  site  to  California  and  Montgomery  Streets, 
based  on  actual  travel  surveys  has  been  found  to  be 
as  follows: 

8:50  a.m.        4:00  p.m.  5:00  p.m.        6:00  p.m. 

5  minutes        6  minutes  4  minutea        3  minutes 

The  average  trip  time  to  the  heliport  from  other 
areas  in  the  Central  Business  District  should  not  be 
much  greater. 

In  addition  to  relatively  good  accessibility  the 
Ferry  Building  heliport  location  has  distinct  advantages 
from  the  standpoint  of  safety,  noise  and  a  dramatic, 
scenic  entrance  to  the  City.     The  proposed  over-the-water 
approach  is  certainly  more  desirable  than  other  flight 
patterns  that  have  been  considered. 

A  short  time  ago  you  asked  that  the  staff  consider 
the  possibility  of  a  temporary  heliport  at  Pier  46  B. 
That  has  been  done.     The  Pier  46  B  site  is  not  as  suit- 
able as  the  Ferry  Building  Site  in  the  judgement  of  the 
Utilities  Engineering  Bureau  after  consultation  with  the 
FAA  and  the  helicopter  operators. 
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I  shall  not  burden  you  with  a  review  of  this 
Commission's  efforts  to  find  an  operable  downtown  heli- 
port site  to  meet  the  City's  immediate  needs.  Suffice 
it  to  say  that  since  July  1964- ,  Mayor  Shelley  has  been 
Pressing  us  to  find  an  answer.     We  have  almost  solved 
the  problem  on  two  or  three  occasions. 

It  should  be  remembered,  however,  that  this 
Commission  alone  has  not  the  right  in  our  form  of 
government  to  dictate  the  location  and  nature  of  the 
heliport.    Many  others  are  involved.     I  believe,  however, 
that  a  temporary  heliport  at  the  Ferry  Building  for  a 
three  year  period  now  has    the  approval  of  almost  all 
groups  and  individuals  who  have  a  legitimate  interest 
in  its  location  and  operation. 

Therefore,  I  earnestly  request  your  approval  of 
my  recommendation  which  is  strongly  supported  by  George 
F.  Hansem,  General  Manager  of  the  San  Francisco  Inter- 
national Airport,  Oral  L.  Moore  on  behalf  of  the  Utilities 
Engineering  Bureau  and  William  J.  Dwyer,  Director  of  the 
Bureau  of  Accounts. 

One  final  statement  —  when  this  proposed  temporary 
heliport  is  in  operation,  then  we  must  proceed  immediately 
to  locate  and  build  a  permanent  downtown  heliport  so 
San  Francisco  never  again  falls  behind  in  this  segment 
of  the  vitally  important  air  transportation  industry* 


Very  truly  yours, 


James  K.  Carr 

General  Manager 

of  Public  Utilities 


Attach 


FEDERAL  AVIATION  AGENCY 


SAN  FRANCISCO  AREA  OFFICE 
831  Mitten  Road 
Burlingame,  California  94010 
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Mr.  James  K.  Carr,  General  Manager 
Public  Utilities  Commission 
City  and  County  of  San  Francisco 
Room  287,  City  Hall 
San  Francisco,  California 

Dear  Mr,  Carr: 

Your  proposal  to  construct  the  City  of  San  Francisco  Heliport  on  the  wharf 
just  north  of  the  Ferry  Building  is  acceptable  from  an  airspace  utilization 
standpoint  under  conditions  as  follows: 

1*    Approach  and  departure  paths  for  all  operations  are  restricted 
to  an  approximate  90°  arc  over  San  Francisco  Bay  between  Pier  1 
and  the  proposed  BART  ventilation  shaft. 

2.    No  structures  or  obstacles  will  protrude  through  the  8  to  1 
approach -departure  slope  within  the  aforementioned  90*  arc. 
Certain  obstructions,  which  have  been  recognized,  are  discussed 
in  the  following  paragraphs: 


a.  The  abandoned  ramp  hoist  and  adjoining  cluster  of  piles 
located  at  the  west  end  of  ferry  slip  A  projects  into  the 
8  to  1  slope  approximately  five  feet.    These  obstructions 
must  be  lowered  or  removed. 

b.  The  barbed  wire  on  top  of  the  existing  3*  chain  link  fence 
in  the  8  to  1  approach -departure  path  must  be  removed.  It 
is  recommended  that  the  new  3*  fence,  as  proposed,  be  placed 
at  the  location  of  the  old  wood  fence  in  lieu  of  the  location 
shown  on  your  drawing,  if  feasible. 

c.  The  Tiburon  Ferry  Service,  operated  by  Harbor  Tours  Inc., 
is  now  using  slip  1  for  its  docking  operations.  Four 
temporary  flood  lights,  mounted  on  10'  wooden  standards, 
are  obstructions  to  the  proposed  Heliport.    The  ferry 
itself  may  exceed  the  8  to  1  slope  standard. 

d.  BART  contractors  are  now  operating  immediately  adjacent  to  or 
within  the  approach -departure  area  with  construction  equipment 
exceeding  100'  in  height.    Special  consideration  needs  to  be 
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given  to  this  activity.    Prior  to  the  commissioning  of 
the  Heliport,  it  is  requested  that  notice  be  given  on 
this  equipment  in  accordance  with  Federal  Aviation  Agency 
Regulations,  Part  77. 


The  design  stresses  to  be  used  in  reconditioning  the  existing  decking  for 
the  Sikorsky  S-61  helicopter  are  consistent  with  FAA  design  criteria  and 
loading  calculations  furnished  by  the  Sikorsky  Company.    Use  of  the  heliport 
facility  by  other  types  of  heavy  helicopter  equipment  should  be  determined 
by  an  analysis  of  the  landing  gear  design  and  loading  to  insure  that  the 
unit  stresses  on  the  decking  do  not  exceed  those  used  for  the  S-61  equipment. 

The  approach-departure  path  recommended  will  reduce  the  noise  factor  to 
office  residents  in  the  Ferry  Building  area  as  much  as  possible;  however, 
there  will  be  some  increase  in  the  noise  level  with  the  S-61  equipment 
over  that  associated  with  the  S-62,  which  originally  operated  from  the 
same  location.    The  noise  level  as  computed  from  the  Bolt,  Branek  &  Newman 
Report  "Land  Use  Planning  Relating  to  Aircraft  Noise"  would  appear  to  be  in 
a  category  where  some  individual  complaints  could  be  expected. 

If  additional  details  are  desired  regarding  any  of  the  points  raised  above, 
we  will  be  pleased  to  discuss  them  further. 


Sincerely  yours, 


Donald  E.  Pearson 
^Ciing  Arcs  rienager 
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Office  of  the  Mayor 

SAN  FRANCISCO 


JOHN   F.  SHELLEY 


September  20,  1966 


Mr.  James  K.  Carr 

General  Manager,  Put) lie  Utilities 

287  City  Hall 

San  Francisco,  California 

Dear  Mr.  Carr: 

As  you  are  aware,  during  last  summer  we  had  two 
Neighborhood  Youth  Corps  Programs  in  action,  one  adminis- 
tered through  the  Mayor Ts  Office  and  the  other  through 
the  Public  Utilities  Commission. 

Both  programs  were  very  successful  and  it  was  my 
desire  to  continue  them  throughout  the  year,  but  the 
Federal  Government  has  informed  me  that  the  funds  allo- 
cated to  the  Mayor Ts  office  were  for  in-school  enrollees 
only  and  could  not  be  used  for  an  out-of-school  program. 
However,  the  money  allocated  to  the  Public  Utilities 
Commission  can  be  used  for  such  a  program,  and  it  is  my 
urgent  desire  that  this  program  be  continued. 

I  therefore  request  that  the  Public  Utilities 
Commission  approve  an  extension  of  the  Neighborhood 
Youth  Program  for  180  enrollees  through  March  31,  1967. 
It  is  my  understanding  that  this  program  can  be  carried 
out  without  the  appropriation  of  any  additional  funds. 

With  every  best  wish,  I  am 


Sincerely  yours, 


F'°  rXERO  XFRO  I  vrDn 
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Office  of 

General  Manager 
of  Public  Utilities 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


September  22,  1966 


The  Honorable  Board  of  Supervisors 
Room  235 
City  Hall 

San  Francisco,  California 
Gentlemen: 

Transmitted  herewith  is  Public  Utilities  Commission  Resolution 
No,  66-0765  requesting  the  Board  of  Supervisors  to  enact  an 
ordinance  adopting  a  city  policy  that  certain  uniform  items 
used  by  Municipal  Railway  employees  should  be  purchased  and 
owned  by  the  City  for  use  of  such  employees  in  order  to  improve 
the  appearance  of  such  employees,  attract  additional  riders,  and 
to  aid  in  recruitment  of  new  employees.     The  proposed  ordinance 
also  empowers  the  Purchaser  to  purchase  or  lease  such  uniforms, 
and  contains  related  provisions. 

This  request  is  in  accordance  with  the  discussions  which  have 
taken  place  between  representatives  of  the  Transport  Workers 
Union,  the  General  Manager  of  Public  Utilities,  the  Mayor, 
City  Attorney,  Controller  and  General  Manager  of  Personnel, 
Following  these  discussions  on  September  20,  1966,  the  Public 
Utilities  Commission  adopted  rules  and  regulations  regarding 
terms  and  conditions  of  employment  governing  certain  employees 
of  the  Municipal  Railway.     Under  one  of  the  terms  of  such  rules 
and  regulations,  a  new  uniform  per  year  to  each  employee  who  has 
more  than  one  year  of  service  will  be  furnished  by  City.  This 
uniform  will  consist  of  one  pair  of    trousers,  one  jacket,  two 
shirts,  one  cap  and  one  tie  to  be  replaced  as  needed  but  not 
oftener  than  once  a  year.     Uniform  standards  are  to  be  pre- 
scribed by  the  Commission, 

Enclosed  for  your  information  is  a  copy  of  City  Attorney's  Opinion 
No.  66-9,  dated  June  22,  1966?  entitled:     "Legality  of  Written 
Agreement  Between  City  and  Union  Regarding  Wages  and  Working 
Conditions  of  Platform  Employees  of  Municipal  Railways,"  which 


-2- 


The  Honorable  Board  of  Supervisors 


September  22,  1966 


states  in  part  that  a  legislative  policy  favoring  ownership 

of  such  uniforms  by  the  City  is  required  to  support  the  legality 

of  city  purchasing  and  furnishing  such  uniforms. 

Enclosed  also  is  a  copy  of  a  memorandum  dated  September  16, 
1966  from  James  K.  Carr,  General  Manager,  to  the  members  of 
the  Public  Utilities  Commission  on  the  subject:  "Municipal 
Railway  —  Rules  and  Regulations  regarding  working  conditions." 
This  memorandum  summarizes  the  conferences  held  with  the  Transport 
Workers  Union  and  recommends  adoption  of  the  proposed  rules  and 
regulations.     A  copy  of  said  rules  and  regulations  as  adopted  by 
the  Public  Utilities  Commission  under  Resolution  No.  66-0764 
is  enclosed. 

Three  copies  of  a  proposed  ordinance  entitled,  "Amending 
Administrative  Code  by  Adding  Sections  21.'l-0,  21.41,  21.42, 
21.43,  21.44  and  21.45  to  Chapter  21,  Relating  to  Purchasing 
and  Owning  or  Leasing  Municipal  Railway  Uniforms"  is  also 
enclosed. 

In  this  matter,  time  is  of  the  essence  and  you  are  respectfully 
requested  to  place  the  proposed  ordinance  before  your  Honorable 
Board  at  their  meeting  of  September  26,  1966. 


Very  truly  yours, 


James  J.  Finn 
Secretary  and  Assistant 
General  Manager,  Administrative 


JJF:DW 
Ends . 


) 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  l-fcft "0765  


WHEREAS,  About  55  per  cent  of  the  transit  operators 
serving  cities  in  the  United  States  with  a  population  of  more 
than  500,000  provide  some  form  of  uniform  allowance  to  their 
employees;  and 

WHEREAS,  The  City  and  County  of  San  Francisco  has  had 
a  policy  of  owning  certain  equipment  which  is  provided  to  the  men 
involved  on  the  Municipal  Railway  during  their  employment,  con- 
sisting of  rainwear  for  collectors  and  inspectors,  cap  numbers, 
rule  books  and  ticket  punches;  and 

WHEREAS,   In  the  interest  of  improving  the  appearance  of 
the  uniformed  personnel  of  the  Municipal  Railway,  improving 
employee  morale,  aiding  in  recruitment  of  qualified  personnel, 
and  attracting  additional  riders;   now,  therefore,  be  it 

RESOLVED,  That  the  Board  of  Supervisors  be  requested  to 
enact  an  ordinance  adopting  as  a  policy  of  the  City  that  the 
public  interest  requires  that  uniform  items  should  be  purchased, 
leased  or  otherwise  acquired  by  the  City  and  supplied  to  those 
employees  of  the  Municipal  Railway  who  are  required  to  wear 
uniforms,  the  particular  items  and  frequency  of  replacement  to 
be  determined  by  this  Commission,  and  further  finding  that  the 
furnishing  of  such  uniform  items  does  not*  constitute  additional 
compensation  nor  a  part  of  the  rate  of  pay  of  said  employees. 


I  hereby  certify  that  the  foregomg  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of. 


m 

OPINION  NO.  66-9 
June  22,  1966 


SUBJECT:     LEGALITY  C?  WRITTEN  AGREEMENT  BETWEEN  CITY  AND  UNION 
REGARDING  WAGES  AND  WORKING  CONDITIONS  OF  PLATFORM 
EMPLOYEES  OF  MUNICIPAL  RAILWAY 

Dear  Sir: 


Your  request  for  an  opinion  is  as  follows: 

REQUEST 

"Representatives  of  the  Municipal  Railway  Carmen's 
Union,  Local  250,  TWU,  have  requested  the  execution  of 
an  agreement  between  the  Union  and  the  Public  Utilities 
Commission  covering  the  terms  and  conditions  of  employment. 
A  copy  of  the  proposed  written  agreement  submitted  by  the 
Union  is  transmitted  to  you  herewith. 

"Your  opinion  :1s  requested  on  a  formal  basis  as  to 
whether  or  not  it  is  legally  permissible  to  enter  into 
such  a  written  agreement  with  the  Union  and  also  as  to 
the  legality  of  each  of  the  13  sections  as  outlined.  .  .  ." 

Each  of  the  thirteen  sections  of  the  union  proposal, 
as  submitted  with  your  request,  will  be  taken  up  separately. 

OPINION 


Preliminarily,  certain  legislation  bears  on  the  problems 
posed  by  your  request.     In  1961,  state  legislation  was  adopted  for 

the  following  purpose: 

".  .  .  to  promote  the  improvement  of  personnel  management 
and  employer- employee  relations  within  the  various  public 
agencies  in  the  State  of  California  by  providing  a  uniform 
basis  for  recognizing  the  right  of  public  employees  to 
join  organizations  of  their  own  choice  and  be  represented 
by  such  organizations  in  their  employment  relationships 
with  public  agencies,"      (Gov.  Code  §3500,  in  part.) 

Under  that  legislation,  a  "city  and  county"  is  a  public 
agency;  and  "public  employee"  means  any  person  employed  by  any 
public  agency  except  those  elected  by  popular  vote  or  appointed 
by  the  Governor  (Gov.  Code  §3501). 

Public  employees  are  given  the  right  to  form,  join,  and 
participate  in  the  activities  of  employee  organizations  of  their 
own  choosing  for  the  purpose  of  representation  on  all  matters  of 
employer- employee  relations,  or  to  refuse  to  join  or  participate 
in  the  activities  of  employee  organizations  in  their  employment 
relations  with  the  public  agency  (Gov.  Code  53502). 
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The  policy  purpose  exemplified  by  this  legislation  is 
not  innovation  in  San  Francisco.  For  many  years  employees  of 
the  City  and  County  of  San  Francisco  have  been  members  of  union 
groups,  and  union  representatives  have  been  spokesmen  for  their 
city- employee  members  in  all  phases  of  employment  relationships 
with  our  local  government. 

Employee  organizations  are  given  the  right  to  represent 
their  members  in  their  employment  relations  with  public  agencies, 
but  the  legislation  does  not  prohibit  any  employee  from  appearing 
in  his  own  behalf  in  his  employment  relations  with  the  public 
agency  (Gov.  Code  §3503). 

The  scope  of  representation  includes  all  matters  relating 
to  employment  conditions  and  employer- employee  relations,  including 
but  not  limited  to,  wages,  hours,  and  other  terms  and  conditions 
of  employment  (Gov!  Code  §3504). 

The  governing  body  of  a  public  agency,  or  legally 
designated  officers,  beards  or  commissions  shall 

".   .   .  meet  and  confer  with  representatives  of  employee 
organizations  upon  request,  and  shall  consider  as  fully 
as  it  deems  reasonable  such  presentations  as  are  made 
by  the  employee  organization  on  behalf  of  its  members 
prior  to  arriving  at  a  determination  of  policy  or  course 
of  action."      (Gov.  Code  5!; 505.) 

Continued  application  of  local  charter  provisions, 

rdinances,  and  rules  is  clearly  intended  by  the  following 
language: 

"Nothing  contained  herein  shall  be  deemed  to  supersede 
the  provisions  of  existing  state  law  and  the  charters, 
ordinances  and  rules  of  local  public  agencies  which 
establish  and  regulate  a  merit  or  civil  service  system 
or  which  provide  for  other  methods  of  administering 
employer-employee  relations.     This  chapter  is  intended, 
instead,  to  strengthen  merit,  civil  service  and  other 
methods  of  administering  employer- employee  relations 
through  the  establishment  of  uniform  and  orderly  methods 
of  communication  between  emplo37ees  and  the  public 
agencies  by  which  they  are  employed."      (Gov.  Code  S3500, 
in  part. ) 

In  -  brought  by  an  individual  fireman  and  a 

fireman rs  organization  to  determine  the  rights  and  obligations 
of  firemen,  their  '. realization,  and  a  city  in  view  of  Labor 
Code  sections  1950  et  seq.  ,  conferring  on  firemen  the  right 
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to  self- organization  and  preventing  cities  from  prohibiting 
firemen  from  joining  labor  organizations,  it  was  held  that  labor 
relations  are  of  the  same  statewide  concern  as  workmen's  compen- 
sation, liability  of  municipalities  for  tort,  perfecting  and 
filing  of  claims,  and  the  requirement  to  subscribe  to  loyalty 
oaths,  all  of  which  have  been  held  to  be  governed  by  general  law 
in  contravention  of  local  regulation  by  chartered  cities 
(Professional  Fire  Fighters yXnc«  v.  City  of  Los  Angeles  (1953) 
60  Cal.   (2)  276,  295). 

Thus,  in  discussing  the  legal  implications  of  the 
thirteen  points  the  1961  legislation  must  be  construed  with 
the  charter  and  ordinances  of  San  Francisco.      The  Legislature 
has  not  attempted  to  interfere  with  the  operation  of  local 
ordinances,  charter  provisions  or  other  regulations,  as  pointed 
out  above.      Therefore,  it  is  clear  that  the  fixing  of  salaries 
of  municipal  employees  remains  a  matter  of  local  or  municipal 
concern,  and  not  a  matter  of  statewide  interest  (In  re  Dodge 
(1902)  135  Cal.  513;    Adams  v.  Wolff  (1948)  84  Cal.  App.  (2)  435; 
and  City  Attorney  Opinion  No.   1533  of  April  18,  1961). 

The  first  section  of  the  proposed  agreement  reads  as 

follows : 

'I .     Recognition  and  Collective  Bargaining 

The  Public  Utilities  Commission  recognizes  the 
Municipal  Cameras  Union,  Local  250,  Transport  Workers' 
Union  of  America ,  AFL-CIO,  as  the  exclusive  bargaining 
representative  and  the  exclusive  representative  for  the 
presenting  and  processing  of  employee  grievances  for  all 
the  hourly  paid  operating  employees  working  on  the  Municipal 
Railway. 

The  Commission  agrees  that  it  will  enter  into  collective 
bargaining  negotiations  with  the  Union  as  to  those  terms  and 
conditions  of  employment  not  already  established  by  law,  and 
will  embody  such  ngreed  upon  terms  and  conditions  of  employ- 
ment into  a  written  agreement,  which,   to  the  extent  permitted 
by  law,  shall  be  binding  on  the  Commission  and  on  the  Union 
for  a  period  of  one  year,  unless  otherwise  mutually  agreed 
by  the  parties.'5 

By  virtue  of  the  1961  legislation  discussed  above, 
plcyee  organizations  have  the  right  to  represent  their  members. 
2  1951  legislation  does  not  provide  for  exclusive  representation 
of  all  employees  by  one  organization.     The  way  is  open  for  more 
than  one  employee  organization  to  represent  its  members,  and  the 
right  of  an  employee  to  belong  to  no" such  organization  and  to 
represent    himself  is  expressly  reserved.     However,  the  Commission 
is  certainly  free  to  recognize  and  treat  Local  250,  TWU,  as  the 
basic  employee  organization  with  presently  exclusive  authority  for 
group  representation. 
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The  Commission  cannot  agree  to  "bargain"  or  to  enter 
into,  "collective  bargaining  negotiations."      It  has  long  been 
the  law  of  California  that  the  terms  and  conditions  of  municipal 
employment  are  set  by  legislation  and  not  by  contract,  (Nutter 
y/ Santa  Monica,  74  Cal.  App.  (2)  292;  City  of  Los  Angeles"  v. 
Los  Angeles  Etc.  Council,  94  Cal.  App.  (2)  36;  Newmarker  v.  Regei 
of  U.cV,  160  Cal.  App.  (2)  640.)  r  Government  Code  §3500  et  seq. 
do  not  employ  the  terms  "bargain,"  "negotiate, "  or  "collective 
bargaining"  at  any  point.      Those  sections  speak  only  in  terms 
of  representation.      Not  heretofore  referred  to  expressly  is 
Government  Cede  Section  3509,  which  provides: 

"The  enactment  of  this  chapter  shall  not  be 
construed  as  making  the  provisions  of  Section  923 
of  the  Labor  Cede  applicable  to  public  employees." 

Labor  Code  Sect5.cn  923  provides  as  follows: 

"In  the  interpretation  and  application  of  this 
chapter,  the  public  policy  of  this  State  is  declared 
as  follows : 

"Negotiation  of  terms  and  conditions  of  labor 
should  result  from  voluntary  agreement  between  employer 
and  employees.      Governmental  authority  has  permitted 
and  encouraged  employers  to  organize  in  the  corporate 
and  other  forms  of  capital  control.      In  dealing  with 
such  employers,  the  individual  unorganized  worker  is 
helpless  to  exercise  actual  liberty  of  contract  and 
to  protect  his  freedom  of  labor,  and  thereby  to  obtain 
acceptable  ten      and  conditions  of  employment.  Therefore 
it  is  necescary  that  the  individual  workman  have  full 
freedom  of  association,  self-organization,  and  designation 
of  representatives  of  his  own  choosing,  to  negotiate  the 
terms  and  conditions  of  his  employment,  and  that  he  shall 
be  free  from  the  interference,  restraint,  or  coercion  of 
employers  ::  ".  ":.  z  -   -  or  t.  ~v:  agents,  in  the  designation 
of  such  representatives  or  in  self-organization  or  in 
other  concerted  activities  for  the  purpose  of  collective 
bargaining  or  other  mutual  aid  or  protection." 


Governing      Code  Section  3509  in  excluding  application 
of  Labor  Code  Section  923  to  public  employees  follows  a  number 
of  judicial  interpretations  to  the  same  effect.       In  Nutter  v. 
Santa  Monica  (1946)  74  Cal.  App.   (2)  292,  an  action  was  brought 

nion  of  municipal  bus  drivers  to  obtain  a  mandatory 
injunction  requiring  the  defendant  city  and  its  officers  to 
recognize  the  union  and  certain  individual  plaintiffs  as  the 
bargaining  agents  of  the  bus  operators  and  requiring  the  city 
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to  bargain  collectively  to  the  end  that  a  voluntary  agreement 
could  be  reached,  on  the  theory  that  such  a  legal  duty  rested 
on  the  city  by  virtue  of  Labor  Code  section  923,  among  others. 
The  court  held  that  due  to  certain  obvious  differences  between 
public  and  private  employment  that  the  legislative  policy 
expressed  in  Labor  Code  section  S23  did  not  apply  to  public 
employment,  stating,  in  part: 

"In  declaring  the  policy  of  the  state  as  found  in 
the  Labor  Cede  sections,  the  Legislature  affirmed  a 
natural  right  on  the  part  of  labor  in  private  industry 
to  enjoy  freedom  of  contract  and  it  outlawed  the  type 
of  contract  which  deprives  workmen  of  the  right  of  free 
collective  bargaining.       It  is  not,  however,  an  accepted 
practice  for  public  bodies  to  enter  into  contracts  with 
the  employees  of  publicly  owned  operations  with  respect 
to  matters  which  are  usually  embraced  in  labor  contracts 
in  private  industry.      Those  who  enter  public  employment 
do  not  thereby  acquire  the  right  to  arrange,  by  negotia- 
tion and  contract,  terms  and  conditions  of  employment 
which  are  defined  by  law  or,  under  established  systems, 
are  subject  to  regulation  by  governmental  bodies." 
(P.  298.) 

*n  City  of  Los  Angeles  v.  Los  Angeles  Etc.  Council 
(1949)  94  Cal.  App.  {T)  36,  the"  granting  of  a  preliminary 
injunction  against  striking  and  picketing  by  city  employees 
was  affirmed,  the  court  holding  that  the  employer-employee 
relationship  in  the  city's  service  is  governed  by  statutory 
law  and  administrative  regulation,  and  that  it  was  not  fixed, 
either  in  whole  or  in  part,  by  contract,  as    in  the  field  of 
private  industry.       :..c  to  the  proposition  that  the  state  policy 
expressed  in  Labor  Code  section  923  did  not  apply  to  public 
employment,  the  court  followed  the  Nutter  case.    More  recently 
Newmarker  v.  Regents  of  ILC.   (1958)  IGTTCal.  App.   (2)  640,  647, 
a  ..so  followed  Nutter  oh  this  point. 

The  fact  that  the  union's  demand  for  collective  bar- 
gaining negotiations  is  limited  to  those  terms  and  conditions 
of  employment  not  already  established  by  law  does  not  change 
the  result,  for  this  point  was  disposed  of  in  Nutter,  at  pages 
301  and  302,  in  the  following  words: 

"It  was  argued  to  the  learned  trial  judge,  apparently 
with  success,  tnat  the  Legislature  intended  to  require  the 
state  and  munic  .palities  to  contract  for  terms  and  con- 
ditions of  .  merit  at  least  as  to  matters  not  covered 
by  the  laws  of  the  state  or  the  charters  or  ordinances  of 
counties  and  cities.      If  there  is  any  such  undefined 
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territory,  the  Legislature  has  made  no  attempt  to 
identify  it,  and  we  cannot.     If  section  923  [Labor 
Code]  should  be  construed  to  mean  merely  that  terms  and 
conditions  of  employment  must  be  fixed  by  contract 
in  all  respects  in  which  they  are  not  fixed  by  law, 
it  would  be  illogical  and  meaningless,  for  the  state 
and  municipalities  would  retain  the  power  to  cover 
the  entire  field  of  employment  by  broadening  the 
base  of  legislation  governing  the  same  so  as  to 
leave  none  of  the  terms  and  conditions  of  employment 
unprovided  for," 

Collective  bargaining  between  public  entities  and  public 
employees  on  wages  and  working  conditions  has  been  authorized  by 
specific  statute  in  some  instances  (see  Los  Angeles  M.T,A,  v. 
Brotherhood,  of  Railway  Trainmen    (1960)  54  Cal.  f2)  684  and  State 
of ^California  y.  Taylor  (1957)  353  U.S.  553,  1  L„ed.  (2)  1034, 
"for  example),  but  nc  "such  statute  applies  to  employees  of  the 
City  and  County  of  San  Francisco, 

The  second  section  of  the  proposed  agreement  reads  as 

follows : 

"ll.      Management  Rights 

The  Union  recognizes  the  Commission's  right  to 
exercise  all  normally  accepted  management  prerogatives, 
including  the  right  to  fix  operating  and  personnel 
schedules,  determine  work  loads,  arrange  transfers, 
order  new  work  assignments  and  issue  any  other  directive 
intended  to  carry  cut  its  managerial  responsf-bility  to 
operate  the  Municipal  Railway  safely,  efficiently  and 
economically. 

The  Commission  recognizes  that  in  the  exercise 
of  its  rights  and  prerogatives  to  manage  the  transit 
properties,  as  set  forth  in  this  section,  individual 
employees  and/or  the  Union  may  consider  themselves 
to  be  aggrieved.      The  Commission  recognizes  the 
right  of  the  employees  and/or  the  Union  to  raise 
such  grievances  through  the  grievance  procedure  set 
forth  in  Section  7x11  below." 

Relative  to  the  first  paragraph,  the  municipal  railway 
is  a  department  v.r.d-r  the  jurisdiction  of  the  Public  Utilities 
Commission  (Charter  section  122).      The  Commission  has  charge 
of  the  construction j  management,  supervision,  maintenance, 
extension,  operation  and  control  of  the  municipal  railway  and 
certain  other  utilities  (Charter  section  121).     It  has  powers 
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delegated  to  it  by  the  people  commensurate  with  its  duties. 
Except  as  limited  by  other  charter  provisions,  the  commission 
has  the  sole  and  exclusive  "control"  and  "management"  of  the 
municipal  railway  (Kann  v.  City  and  County  of  San  Francisco 
(1934)'l39  Cal.  App.  &52).       It  is  not  a  matter  of  "rights"" 
and  "prerogatives,"  but  a  matter  of  law. 

As  to  the  second  paragraph,  the  matter  of  grievances 
and  grievance  procedure  will  be  discussed  with  respect  to  the 
twelfth  section  of  the  union  demand. 

The  third,  section  of  the  proposed  agreement  reads  as 

follows : 
"III.      Employee  Rights 

1.  Before  an  employee  is  disciplined,  or 
otherwise  held  accountable,  as  a  result  of  a 
passenger  service  report,  he  shall  have  the  right 
to  a  hearing,  and  the  right  to  face  his  accusers. 
The  employee  may  be  accompanied  by  his  Union 
representative  at  such  a  hearing. 

2.  An  employee  involved  in  an  accident  shall 
have  the  right  to  an  oral  hearing  before  an  Accident 
Preview  Board.      The  employee  may  be  accompanied  by 
his  Union  representative  at  such  a  hearing. 

3.  No  employee  shall  be  charged  for  losses  of 
his  change  fund  resulting  from  proven  petty  theft, 
robbery  or  other  crime,  or  resulting  from  a  situation 
where  no  action  of  the  employee  contributed  to  the 
loss.  11 


Relative  to  the  first  paragraph  of  this  section,  the 
charter  governs  in  matters  of  discipline,  as  set  forth  in  Charter 
Section  154.       Thereunder,  the  employee  is  entitled  to  full 
hearing,  including  confrontation  by  witnesses  against  him.  Under 
the  last  paragraph  thereof,  the  appointing  officer  may,  for  dis- 
ciplinary purposes,  suspend  a  subordinate  for  a  period  not 
exceeding  thirty  days.       If  the  suspension  is  for  more  than 
five  days,  the  employee  may  request  and  is  entitled  to  a  hearing. 
Thus,  the  charter  has  conferred  on  the  appointing  officer  (the 
General  Manager  cf  K'.blic  Utilities,  in  the  case  of  the  municipal 
railway  (Charter  sec,  20)),  the  power  to  suspend  for  disciplinary 
purposes,  any  subordinate  for  a  period  of  up  to  five  days  without 
a  hearing.      This  power  so  conferred  may  not  be  delegated,  nor 
may  it  be  bartered' away  (Hackler  v.  Ward  (1951)  105  Cal.  App.  (2) 
615;  Patten  v.  Cal.  State"  Personnel  Eoafd  (1951)  106  Cal.  App.  (2) 
168  (stating,  at  page  I75~:     "The  statutory  provisions  controlling 
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the  terms  and  conditions  of  civil  service  employment  cannot 
be  circumvented  by  purported  contracts  in  conflict  therewith."); 
State  v.  City  of  Seattle  (Wash'n  -  1963)  379  P.  (2)  925;  and 
4'  HcQuillin/KunfcI-al  Corporat ions ,  3rd  Ed.,  §12.233,  p.  252 
et  seq.). 

However,  it  would  appear  that  some  departmental 
policy  could  legally  be  framed  by  joint  understanding  of  the 
Commission  and  the  General  Manager  of  Public  Utilities  whereby 
discipline  would  not  be  administered  solely  upon  the  basis  of  a 
passenger  service  report,  oral  or  written,  without  the  employee 
being  allowed,  in  seme  form,  what  would  amount  to  cross- 
examination  of  the  accuser. 

As  to  the  second  paragraph,  insofar  as  an  accident 
review  hearing  is  not  of  a  disciplinary  nature,  it  could  be 
made  the  subject  of  a  Public  Utilities  Commission  rule,  adopted 
pursuant  to  Charter  section  19(a),  conferring  on  each  commission 
appointed  by  the  mayor  certain  powers  and  duties  including  the 
prescribing  of  reasonable  rules  and  regulations  not  inconsistent 
with  the  charter  for  the  conduct  and  government  of  its  officers 
and  employees. 

As^  to  the  third  paragraph,  there  would  be  no  legal 
bar  to  reimbursing  an  employee  for  losses  of  city  funds  in 
his  possession  cue  to  larceny  or  theft  not  the  result  of  the 
use  of  force,  such  as  by  sneak  thievery  or  pocket  picking. 
The  true  difficulty  in  such  instance  would  be  one  of  proof 
that  the  change  is  no  longer  in  the  possession  of  the  employee 

:ause  of  such  action.      The  resolution  of  the  problems  of 
proof  is  within  the  discretion  of  the  Public  Utilities  Com- 
mission and  could  be  made  the  subject  of  a  Charter  section 
19(a)  rule. 

The  fourth  section  of  the  proposed  agreement  reads  as 

follows : 

Discipline 

Management  shall  have  the  right  to  determine 
disciplinary  action  for  infractions  of  rules.  Manage- 
ment agrees  that  in  imposing  discipline  it  will  act  in 
a  fair  and  equitable  manner  and  any  punishment  will  be 
related  to  ";he  offense  committed.       The  Commission 
recognize:-  the  rights  of  employees  and/or  the  Union, 
who  may  consi  ler  themselves  aggrieved  by  any  discipline 
imposed,  to  raise  such  grievance  through  the  grievance 
procedure  set  forth  in  Section  XII  below. " 
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As  previous  I}7  indicated,  the  matter  of  employee 
discipline  is  governed  by  the  charter  and  would  be  handled 
as  discussed  under  "III.     Employee  Rights,"  hereinabove.  The 
"grievance  procedure"  facet  of  this  point  will  be  covered  in 
the  discussion  of  the  twelfth  item  of  the  union  demand. 


The  fifth  section  of  the  proposed  agreement  reads  as 

follows : 

"V.  Uniforms 

Operating  employees  are  required  to  wear  the 
prescribed  uniform  of  the  Municipal  Railway  while 
on  duty.      The  Commission  shall  supply  two  uniforms 
to  each  employee  who  reaches  the  status  of  a  regular 
employee.      Thereafter,  each  regular  employee  will 
be  supplied  with  replacements  for  items  of  the  uni- 
forms wearing  out,  but  not  more  than  two  shirts,  one 
pair  of  trousers,  one  jackets  one  cap  and  one  tie  per 
year. " 


Section  150  of  the  Charter  provides 

"The  salary,  wage  or  other  compensation  fixed 
for  each  officer  and  employee  in,  or  as  provided  by 
this  charter,  shall  be  in  full  compensation  for  all 
services  rendered,  .... 

"No  officer  or  employee  shall  be  paid  for  a  greater 
time  than  that  covered  by  his  actual  service;   .   .   .  ." 

Monetary  or  other  incidental  benefits  granted  to  employees 
in  excess  of  their  regularly  fixed  salary,  in  instances  where  the 
said  salary  is  the  maximum  allowed  by  controlling  law,  constitute 
"additional  compensation"  in  violation  of  charter  provisions 
establishing  maximum  salary. 

Employee  benefits  in  the  nature  of  "additional  compensa- 
tion" have  been  all       i  only  under  specific  charter  authority, 
such  as:     reimbursement  for  the  cost  of  repairing  or  replacing 
uniforms  damaged  in  the  line  of  duty  and  without  fault  of  the 
officer  or  employee  (Section  151.6,  Charter);  sick-leave  benefits 
with  full  salary  up  to  six  months  (Section  153,  Charter);  vaca- 
tion leave  with  pay  (Sections  151.4  to  151.5,  Charter);  paid 
holidays  (Section  151.3(f),  Charter);  additional  pay  for  platform 
employees  when  acting  as  instructors  (Section  141.3(d),  Charter); 
and  one  year  disability  leave  with  full  pay  for  firemen  and 
policemen  injured  in  the  line  of  duty  (Section  172,  Charter). 


XEHO 


XERO 

copy 


l  XERO 

!  COPY 


OPINION  NO.  66 
June  22,  1966 
Page  10 


A  number  of  prior  opinions  of  this  office  have  dealt 
with  the  question  of  the  legal  position  of  the  City  and  County- 
regarding  the  furnishing  of  uniforms  or  uniform  allowances, 
and  have  held  that: 

Uniform  allowance  for  Library  Watchmen  violates 
Section  151  of  the  Charter  (Opinion  1259,  May  22,  1958);  and 
see  Opinions  No.  945  (Hay  9,  1955),  No.  761  (December  12,  1953) 
and  No.  289  (March  27,  1929).      Other  opinions  on  monetary  or 
other  incidental  benefits  include  Opinion  No.  1096  of  July  16, 
1956,  holding  that  compensation  to  members  of  the  Public 
Utilities  Commission  in  addition  to  benefits  provided  by  the 
Workmen's  Compensation  Act  is  restricted  by  Section  120  of  the 
Charter;  Opinion  No.  1326  of  February  17,  1959,  holding  that 
insurance  payments  for  loss  of  personal  effects  and  damage  to 
clothing  of  Municipal  Railway  emploj^ees  in  cases  of  robbery  or 
acts  of  assault  were  "additional  compensation"  in  violation  of 
Section  150  of  the  Charter  (prior  to  amendment  adding  Section 
151.6  to  the  Charter),  and  Opinion  No.  1533  of  April  18,  1961, 
holding  that  reimbursement  for  damages  to  or  destruction  of 
uniforms  occurring  in  the  line  of  duty  constituted  "additional 
compensation"  (also  prior  to  the  amendment  adding  Section  151.6 
to  the  Charter) . 

However,  research  discloses  no  case  law  on  the  precise 
subject  of  whether  employer- supplied  uniforms  would  necessarily 
constitute  "additional  compensation" if  a  policy  plan  in  such 
direction  were  now  adopted,  by  the  city.      As  one  possible 
approach,  it  would  seem  that  if  the  city  adopted  a  policy  of 
city  ownership  of  the  uniforms  of  employees  required  to  be 
uniformed  while  on  duty,  and  of  issuance  thereof  to  employees 
for  use  only  while  so  employed,  such  could  be  done  without 
invading  the  prohibited  field  of  "additional  compensation." 

Such  process  would  require  the  budgeting  and  appro- 
priation of  funds ?  a  function  of  the  Board  of  Supervisors.  It 
would  seem  that  if  the  Board  would  legislatively  determine  that 
the  best  interests  of  the  city  made  city  ownership  and  issuance 
of  such  uniforms    a   desirable  policy,  and  if  the  Board  also  were 
to  legislatively  declare  that  the  employee's  use  of  a  city-owned 
uniform  was  not  to  be  considered  as    additional  compensation," 
then  the  fact  of  such  use  of  a  city  uniform  would  not  bring 
into  existence  a  prohibited  excess  in  compensation. 

The  sixth  section  of  the  proposed  agreement  reads  as 

follows: 
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VI.      Definition  of  Working  Time 

For  the  purposes  of  computing  pay  and  overtime, 
all  time  spent  by  employees  on  the  job  or  under  the 
control  of  the  Commission  shall  be  considered  work- 
ing time.      Working  time  shall  include,  among  other 
categories,  the  following: 

report  time; 
standby  time; 

all  time  lost  by  an  employee  when  requested  to 
act  as  a  witness  or  perform  other  duties  in  the 
interest  of  management  at  management's  request; 
time  spent  in  attendance  before  an  accident  review 
board; 

time  spent  by  a  permanent  employee  in  breaking- in 
on  any  unfamiliar  equipment; 

time  spent  in  filling  out  accident  reports,  which 
shall  be  considered  to  be  30  minutes  for  each 


report. 


92 


Applicable  to  the  several  items  included  in  this  section, 
as  well  as  to  the  introductory  paragraph,  is  the  language  of 
Charter  Section  150  that:     "No  officer  or  employee  shall  be  paid 
for  a  greater  time  than  that  covered  by  his  actual  service/' 
The  word  "service"  is  modified  by  an  adjective,  "actual,"  which 
means  "real,"  as  opposed  to  "potential,  possible,  theoretical, 
hypothetical  or  nominal"  (Webster's  New  International  Dictionary, 
Second  Edition;    Mason  v.  Hart  (1956)  140  Cai.  App.  (2)  349). 
The  several  items  listed  would  seem  to  be  proper  subjects  for 
rule-making  under  Charter  Section  19(a),  within  the  foregoing 
charter  limitation.       It  should  also  be  noted  that  the  issues 
created  by  item  VI  could  also  involve  the  necessity  for  action 
by  the  Board  of  Supervisors  in  its  adoption  of  wage  legislation. 

The  seventh  section  of  the  proposed  agreement  reads  as 

follows : 

VII.    Reporting  for  Work 

When  an  employee  on  the  extra  board  is  required 
to  report  for  work  in  order  to  be  available  at  the 
convenience  of  management,  or  a  regular  or  extra 
employee  is  required  to  report  for  work,  and,  through 
no  fault  of  the  employee,  the  work  is  not  available, 
the  employee  will  be  assured  a  minimum  of  eight 
hours  of  work  on  the  day  he  is  required  to  report.  " 
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The  portion  of  Charter  Section  150  quoted  in  discussing 
item  VI  has  application  here.      The  service  to  be  performed  must 
be  "actual85.      Applicable  also  is  Gowenlocl:  y.  Turner  (1954)  42 
Cal.  (2)  296,  holding  that  Charter  Sections  i"23  and  15 1 . 3 ,  con- 
strued in  the  light  of  Section  150,  did  not  guarantee  an  8-hour 
workday  for  platform  men.      The  decision,  it  should  be  noted, 
does  not  construe  the  charter  as  preventing  or  prohibiting  a 
guaranteed  minimum  of  eight  hours  work  a  day,  as  long  as  the 
activity  of  the  men  involved  during  the  eight  hour  period  is 
"actual  service"  within  the  meaning  of  Charter  Section  150. 
Other  than  the  dictionary  definition  previously  set  out,  no 
cogent  authorities  defining  "actual  service,"  have  been  found, 
and  it  is  certain  that  a  management  determination  of  whether  a 
given  activity  constitutes  "actual  service,"  as  long  as  it  is 
not  a  mere  subterfuge  or  "make- work"  activity,  would  be  given 
great  weight  by  the  courts. 

The  eighth  section  of  the  proposed  agreement  reads  as 

follows : 

VlII.    Working  Rules 

1.  Management  agrees  that  all  working  rules 
will  be  published  and  made  available  to  all  employees 
and  the  Union.     The  parties  agree  that  a  joint  Union- 
Management  sub-committee  will  be  set  up  to  discuss 
the  existing  working  rules.     If  the  Union  considers 
that  it  or  its  members  are  aggrieved  by  any  of  the 
existing  working  rules,  it  may  appeal  against  the 
rule  under  the  grievance  procedure  set  forth  in 
Section  XII  below. 

2.  Any  new  working  rules,  or  changes  in 
existing  working  rules,  will  be  given  to  the  Union 
not  less  than  30  days  before  the  date  that  they  go 
into  effect.     If  the  Union  considers  that  it  or  its 
members  are  aggrieved  by  a  new  or  changed  working 
rule,  it  may  appeal  against  the  rule  under  the 
grievance  procedure  set  forth  in  Section  XII  below. 

3.  Running  ahead  of  schedule:     the  first  time 
that  an  employee  is  found  running  ahead  of  schedule, 
he  will  be  warned.       If  the  employee  is  found  run- 
ning ahead  of  schedule  a  second  time  within  30  days 
of  his  first  offense,  he  may,  at  the  discretion  of 
management,  be  reprimanded. 
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4.    Continual  running  ahead  of  schedule, 
drinking,  mishandling  of  fares  and  oversleeping 
may  be  grounds  for  suspension,  and,  if  appropriate, 
dismissal.      Employees  considering  themselves 
aggrieved  by  a  suspension  or  dismissal  -.May  appeal 
this  action  by  the  provisions  of  the  law,  if  appli- 
cable, or  under  the  grievance  procedure  set  forth 
in  Section  XII  below. " 

Relative  to  the  first  two  paragraphs,  the  matter  of 
grievance  procedure  will  be  discussed  with  reference  to  the 
union's  twelfth  demand.      I  have  previously  referred  to  the 
Commission's  rule-making  power  under  Charter  Section  19(a), 
as  well  as  to  Government  Code  Sections  35C0,  et  seq. ,  relating 
to  employee  organisations  representing  employees  and  the  duty 
of  the  governing  body  or  legally  designated  officers,  boards 
or  commissions  to  meet  and  confer  with  such  organizations,  and 
to  consider  as  fully  as  it  deems  reasonable  such  presentations 
as  are  made  prior  to  arriving  at  a  determination  of  policy  or 
course  of  action.     The  suggestion  of  a  joint  union-management 
committee  to  discuss  existing  working  rules  is  in  harmony  with 
the  apparent  purpose  of  the  state  legislation  as  well  as  that 
of  the  charter  in  establishing  basic  relationships  between  the 
city  and  its  employees. 

As  to  paragraphs  three  and  four,  these  are  matters 
within  the  charter-conferred  discretion  of  the  appointing 
officer  (Charter  Section  154),  and  have  been  previously  covered 
under  the  discussion  relating  to  item  III.     The  Commission 
itself  cannot  withdraw  the  powers  conferred  by  the  charter 
on  the  appointing  officer,  but,  as  stated  in  the  treatment 
of  item  III,  it  would  appear  that  some  departmental  policy 
could  legally  be  framed  by  joint  understanding  of  the  Com- 
mission and  the  General  Manager  of  Public  Utilities  relative 
to  uniformity  of  treatment  of  employees  against  whom  disci- 
plinary action  is  taken. 

The  ninth  section  of  the  proposed  agreement  reads  as 

follows : 

MIX.       Scheduling  Procedure 

1.     Not  later  than  30  days  prior  to  a  sign-up, 
the  Union  will  be  supplied  with  copies  of  all  runs 
and  lines  with  an  indication  of  those  runs  or  lines 
which  have  been  changed  since  the  last  sign-up,  and 
the  manner  in  which  they  have  been  changed.  Any 
changes  in  runs  or  lines  between  sign-ups  will  be 
given  to  the  Union  not  less  than  30  days  before  the 
change  goes  into  effect. 
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2.  When,  in  the  opinion  of  the  Union,  any  run 

or  line  will  adversely  affect  the  safety  of  operations 
or  the  health  of  employees,  the  Union  will  request  a 
meeting  with  management  to  present  its  views.  No 
change  in  runs  or  lines  shall  be  made,  when  safety 
or  health  is  raised,  until  such  discussions  are  held. 

3.  Schedules  shall  be  posted  not  less  than  15 
days  before  sign- up. 

4.  All  work  considered  platform  work  shall  be 
posted  for  sign-up." 


The  subject  matter  here  is  legally  proper  for  discussion 
between  union  and  management, and  the  resolution  of  differences 
through  adoption  of  Commission  rules. 


The  tenth  section  of  the  proposed  agreement  reads  as 

follows : 


ii 


X.     Terms  and  Conditions  of  Employment 
Covered  by  Existing  Laws  

The  Commission  and  the  Union  agree  that  they 
will  confer  from  time  to  time  as  to  the  effect  of 
the  Charter  of  the  City  and  County  and  other  laws 
on  the  terms  and  conditions  of  employment  of 
Municipal  Railway  employees,  The  parties  agree, 
that,  where  relevant they  will  take  joint  action 
to  make  their  joint  views  as  to  such  laws  known  to 
the  appropriate  legislative  bodies." 

The  elements  of  this  section  could  be  legally  included 
in  the  union-management  discussions  and  rules  could  be  legally 
adopted  covering  the  subject  matter. 

The  eleventh  section  of  the  proposed  agreement  reads  as 

follows : 

"xi.     Establishment  of  Special  Benefit  Trust  Fund 

1.     The  Union  and  the  Commission  agree  to 
establish  the  San  Francisco  -  TWU  Carmen  Special 
Benefit  Trust  Fund  to  be  administered  jointly  by 
representatives  designated  by  the  Commission  and 
by  representatives  designated  by  the  Union. 
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2.  The  Trust  Fund  shall  provide  such  benefits 
as  the  parties  agree  upon  which  are  not  already- 
provided  by,  or  covered  by,  exist in  3. 

3.  The  Commission  shall  pay  to  the  Trust  Fund 
the  sum  of  13.3  cents  for  each  pay  hour  credited 

in  the  month  to  each  employee  covered  by  this  agree- 
ment, less  the  cost  of  recognizing  Washington's 
Birthday  as  a  holiday  for  these  eniDloyees  in  1966  and 
1967. 

4.  This  payment  to  the  Trust  reflects  the  fact 
that  a  similar  payment  is  made  to  a  jointly  administered 
trust  by  the  Manhattan  and  Bronx  Surface  Transit 
Operating  Authority,  whose  operator  hourly  rate  is 
currently  by  law  the  basis  for  the  carman  rate  on 

the  Municipal  Railway.       In  addition  to  the  hourly 
rate,  as  part  of  regular  remuneration,  MABSTOA  pays 
on  behalf  of  each  operator  13.3  cents  per  pay  hour, 
less  the  cost  of  recognizing  Washington's  Birthday 
as  a  holiday  in  1966  and  1967,  to  the  TWU  -  MABSTOA 
Trust.      The  payment  provided  in  paragraph  3  of  this 
section  represents  said  cents  per  pay  hour  which  would 
otherwise  be  added  to  the  hourly  operator  rate." 

Charter  Section    151.3  (paragraphs  (b)  and  (c))  sets 
out  a  formula  by  which  the  Board  of  Supervisors  establishes  a 
wage  schedule  for  each  class  of  platform  employees.  Under 
that  formula,  the  Board  shall  first  receive  from  the  Civil 
Service  Commission  a  certification  of  the  average  of  the  two 
highest  "wage  schedules"  of  transit  systems  in  the  United  States 
operating  in  cities  of  at  least  500,000  population,  which  systems 
each  employ  not  less  than  400  platform  employees.  Thereafter, 
the  Board  shall  fix  a  "wage  schedule"  for  platform  employees 
"which  shall  be  not  in  excess  of  the  average  of  the  two  highest 
wage  schedules  so  certified  by  the  civil  service  commission". 
Currently,  Municipal  Railway  platform  employees  receive  salary 
fixed  in  the  manner  just  described. 

Paragraph  (g)  of  section  151.3  reads  as  follows: 

"The  terms  wage  schedule  and  wage  schedules 
wherever  used  in  this  section  are  hereby  defined 
and  intended  to  include  only  the  maximum  rate  of 
pay  provided  in  each  such  wage  schedule,  but  shall 
not  include  other  financial  or  nonfinancial  benefits 
or  conditions  of  employment." 

It  seems  clear  that  payments  into  a  trust  fund  would 
constitute  "other  financial  or  nonfinancial  benefits  or  condi- 
tions of  employment,"  and  not  the  "maximum  rate  of  pay"  provided 
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in  each  such  "wage  schedule,"  within  the  meaning  of  Charter 
Section  151.3.  To  accomplish  this  particular  demand  would 
require  a  charter  amendment. 

The  twelfth  section  of  the  proposed  agreement  reads 
as  follows: 

'XII,     Grievance  Procedure 

A.  A  grievance'  is  defined  to  be  a  comDlaint  on  the 
part  of  any  employee  or  the  Union  that  there  has 
been,  on  the  part  of  management,  non-compliance 
with,  or  a  misinterpretation  or  misapplication  of, 
this  agreement  or  of  any  working  condition,  rule 
or  resolution  of  the  Commission  affecting  its 
employees,  or  that  an  employee  has  been  disciplined 
without  good  cause,  or  that  a  disciplinary  penalty 
is  not  fair  and  equitable  or  related  to  the  offense 
committed. 

B.  Grievances  shall  be  processed  and  settled  in  the 
following  manner: 

Step  1 

Any  employee,  either  orally  or  in  writing,  personally, 
or  through  the  Union,  may  present  a  grievance  to  his 
immediate  superior  at  any  time  within  five  (5)  days 
after  the  occurrence  of  the  event  complained  of.  A 
representative  of  the  Union  shall  be  permitted  to  be 
present  at  this  discussion.      The  superior  to  whom 
the  employee  makes  his  complaint  shall  communicate 
his  decision  to  the  employee  and  to  the  Union  within 
forty-eight  (48)  hours  after  receiving  the  complaint. 

Step  2 

The  employee  or  the  Union  may  appeal  from  the  decision 
at  Step  1  within  three  (3)  days  after  the  Step  1 
decision.      This  appeal  shall  be  in  t7riting  and  shall 
be  made  to  the  operating  head  of  the  unit,  section  or 
division  in  which  the  grievance  arose,  or  to  such  other 
member  of  the  supervisory  staff  as  shall  have  been 
previously  designated  to  hold  Step  2  hearings  for  the 
particular  unit,  section  or  division.      The  aggrieved 
employee  shall  be  given  an  opportunity  to  attend  the 
hearing  and  may  be  heard  personally  or  through  the 
designated  representative  of  the  Union.  Within 
three  (3)  days  after  the  hearing  a  copy  of  the  written 
decision  shall  be  sent  to  the  employee  and  to  the 
Union.     Group  grievances  shall  he  initiated  at  Step  2. 
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Step  3 

At  any  time  within  ten  (10)  days  after  the  Step  2  decision, 
the  aggrieved  employee  or  the  Union  may  appeal  in  writing 
therefrom  to  the  General  Manager.      The  General  Manager  or 
his  duly  designated  representative  shall  conduct  a  hearing 
on  the  grievance  within  five  (5)  days  after  receipt  of  the 
appeal,  and  the  employee  and  the  Union  shall  be  given  notice 
thereof  and  shall  be  given  the  opportunity  to  be  heard. 
Within  eight  (8)  days  after  the  close  of  the  hearing,  the 
General  Manager  or  his  duly  authorized  representative  shall 
file  bis  written  decision  and  shall  deliver  a  cop}'  thereof 
to  the  aggrieved  employee  and  to  the  Union. 

Step  4 

The  Union  may,  at  any  time  within  seven  (7)  days  after  the 
mailing  of  the  Step  3  decision,  appeal  from  such  decision 
to  the  impartial  arbitrator  by  filing  written  notice  of  the 
appeal  with  the  General  Manager  and  the  impartial  arbitrator. 
The  impartial  arbitrator  shall  conduct  a  hearing  on  the 
grievance  or  grievances  submitted  to  him  within  ten  (10) 
days  after  their  receipt  by  him.      At  the  request  of  the 
impartial  arbitrator,  such  witnesses,  records  and  other 
documentary  evidence,  as  may  be  required,  shall  be  pro- 
duced.     The  impartial  arbitrator  shall  mail  a  copy  of 
his  decision  to  the  General  Manager,  to  the  grievant  and 
to  the  Union  within  five  (5)  days  after  the  close  of  the 
hearing  before  him,      The  determination  of  the  impartial 
arbitrator  upon  matters  within  his  jurisdiction  shall  be 
final  and  binding  upon  the  grievant,  upon  the  Union  and 
upon  the  emiployer. 

In  computing  the  time  within  which  any  action  must  be 
taken  under  the  foregoing  grievance  procedure,  Saturdays, 
Sundays  and  holidays  shall  not  be  counted.     A  grievance 
may  be  denied  at  any  level  because  of  failure  to  adhere 
to  the  time  limitations.     For  good  cause  shown,  the  time 
limitations  may  be  waived  and  the  impartial  arbitrator 
shall  have  the  power  to  excuse  failure  to  comply  with 
time  limitations. 

C.     Nothing  contained  in  this  agreement  shall  be  construed  to 
deny  to  any  employee  his  rights  under  the  law  or  under 
applicable  civil  service  rules  and  regulations,  except 
only  that  an  employee,  individually  or  through  the  Union, 
who  submits  a  disciplinary  grievance  to  the  impartial 
arbitrator,  shall  be  deemed  conclusively  to  accept  the 
decision  of  the  impartial  arbitrator  as  final  and  binding 
and  not  subject  to  court  review  except  only  to  the  extent 
that  any  arbitration  award  may  be  subject  to  such  review. 
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D.    The  parties  shall  endeavor  to  agree  upon  an  impartial 
arbitrator  to  serve  for  an  agreed  on  period  of  time. 
Should  the  parties  fail  to  reach  such  agreement  within 
twenty  (20)  days  after  the  date  of  this  agreement ,  then, 
upon  the  written  request  of  either  party,  the  American 
Arbitration  Association  shall  have  the  authority  to 
appoint  an  impartial  arbitrator  pursuant  to  its  rules, 
who  shall  serve  for  the  period  of  this  agreement.  The 
cost  of  the  office  of  the  impartial  arbitrator  shall 
be  shared  equally  by  the  parties." 


Insofar  as  "grievance"  includes  disciplinary  matters, 
Charter  Section  154  covers  the  subject  and  has  been  discussed 
previously  under  items  III  and  VIII.  Those  discussions  are 
equally  applicable  to  the  instant  item. 

Insofar  as  arbitration  of  differences  is  concerned, 
municipal  corporations  have  the  power  generally  to  agree  to  submit 
to  arbitration  any  controversy  which  might  be    the  subject  of  a 
civil  action  against  it  (Gary  v.  Long  (1919)  101  Cal.  443). 
However,  any  agreement  to  arbitrate  in  the  area  under  discussion 
would  have  to  be  a  part  of  a  contract  governing  working  conditions, 
which  I  have  hereinabove  pointed  out,  is  a  matter  of  legislation 
and  not  contract  (31  A.L.R.   (2)  1172-1174),      There  is  no  legal 
bar,  however,  to  establishing ,  under  the  Public  Utilities  Commission, 
a  form  of  grievance  procedure  with  possibly    the  last  step  being  an 
appeal  to  the  Public  Utilities  Commission  for  a  ruling. 

The  thirteenth  section  of  the  proposed  agreement  reads 
as  follows : 

"XIII.     Saving  Clause 

It  is  agreed  by  the  Union  and  the  Commission  that 
should  any  individual  provision  of  chis  agreement  be 
invalid  because  of  conflict  with  any  law,  the  remainder 
of  the  agreement  is  separable  and  shall  continue  in 
full  force  and  effect.       It  is  agreed  that  if  any  pro- 
vision of  this  agreement  is  held  to  be  invalid,  the 
parties  shall  meet  immediately  to  negotiate  as  to  the 
subject  matter  of  the  provision  held  to  be  invalid.  " 


This  standard  severability  clause  can  have  no  application 
in  the  absence  of  a  contract. 
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CONCLUSIONS 


The  foregoing  has  been  largely  a  general  treatment  of 
the  issues  involved,  without  attempt  to  pinpoint  the  detail  or 
the  various  legal  ramifications  of  certain  of  the  viewpoints 
expressed.     Where  necessary,  the  precise  detail  can  be  analyzed 
at  appropriate  times. 

With  the  realization  that  you  may  be  assisted  by  a 
concise  digest  of  my  views  regarding  each  of  Local  250 's  thirteen 
items,  as  such  views  are  discussed  in  the  foregoing,  you  are 
briefly  advised  as  follows: 


Item 


Opinion 


I. 

(Recognition 
and  Collective 
Bargaining) 

II. 

(Management 
Rights) 


III. 

(Employee 
Rights) 


IV. 

(Discipline) 
V. 

(Uniforms) 


The  Commission  may  not  legally  enter  into 
a 

the  Union. 


"collective  bargaining  contract"  with 


As  matter  o 
ment  autho 


law 


the  Commission  has  manage- 
over  the  Municipal  Railway, 


and  may  adopt  rules  covering  "grievances 
and  "grievance  procedures. " 


Employee  is  already  fully  protected  by 
hearing  requirement,  if  more  than  a  5-day 
suspension  procedure;     and  in  the  5-day 
suspension  instance,  the  Commission  and 
the  General  Manager  may  formulate  pro- 
tective policy.     Commission  rules  may  be 
adopted  to  handle  the  accident  and  theft  issues „ 


Discipline  to  be  handled  as  indicated  in 
III,  above.       Commission  may  adopt  rules 
regarding  "grievances"  and  "grievance 
procedures . 


City,  with  final  action  required  by  Board 
of  Supervisors,  may  adopt  policy  of  owning 
all  uniforms  and  issuing  them  for  use  of 
employees  only  while  so  employed. 
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Item 


Opinion 


VI. 

(Definition  of 
Working  Time) 


VII. 

(Reporting  for 
Work) 


VIII. 

(Working  Rules) 


■  V 


(Scheduling 
Procedure 


Properly  within  rule-making  power  of  Commission, 
but  certain  issues  could  need  action  by  Board  of 
Supervisors  in  wage  legislation. 


Controlling  local  law  requires  that  "actual 
service"  would  have  to  be  rendered  before  the 


employee  may  be  paid  salary. 


Rule-making  by  the  Commission  could  handle 

V  '  a  -1  1 


two  paragraphs. 


s  to  last  two  naragrarl-i  , 


policy  could  be  reached  by  joint  action  of  Con 
mission  and  General  Manager  of  Public  Utilities. 


P.ule-making  by  the  Commission  could  take  care  of 
these  matters. 


(Terms  and 
Conditions  of 
Employment 
Covered  by 
Existing  Laws) 

(Establishment 
of  Special 
Benefit  Trust 
Fund) 

XII. 

(Grievance 
Procedure) 


XIII. 

(Saving  Clause) 


Rule-making  by  the  Commission  could  take  care  of 
these  matters. 


Accomplishment  of  this  demand  would  require 
charter  amendment. 


As  necessary  to  give  employees  protection  not 
presently  afforded  by  Charter  Section  154  in 
disciplinary  matters,  rule-making  and  policy- 
making would  be  legally  proper. 
In  non-disciplinary  mattars,  rule-making  by 
the  Commission  would  be  legally  proper. 


Not  applicable. 


Q  ._   ... 
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You  are  advised  accordingly. 

Respectfully  submitted 


THOMAS  M«  O'CONNOR 
City  Attorney 


To:    Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 
287  City  Hall 

San  Francisco,  California  S4102 


MEMORANDUM 

September  16,  1966 

TO:  Members  of  Public  Utilities  Commission 

Commissioner  Oliver  M.  Rousseau,  President 
Commissioner  Thomas  P.  White,  Vice  President 
Commissioner  Stuart  N.  Greenberg 
Commissioner  Thos,  F.  Stack 
Commissioner  Raymond  H.  Lapin 

FROM:         James  K.  Carr 

SUBJECT:    Municipal  Railway  —  Rules  and  Regulations 
regarding  working  conditions 

This  memorandum  is  a  report  to  you  on  recent  conferences 
with  the  Transport  Workers  Union.    Mayor  John  F.  Shelley  partici- 
pated in  some  of  the  recent  meetings.    The  conferences  involved 
terms  and  conditions  of  employment  for  certain  employees  of  the 
Municipal  Railway. 

I  respectfully  request  that  you  adopt  the  proposed 
rules  and  regulations  as  contained  in  the  attached  agreement, 
and  take  the  other  actions  necessary  under  the  provisions  of 
the  City  Charter  to  effectuate  the  agreement. 

A  series  of  meetings  have  been  held,  beginning  in 
May,  1966,  between  representatives  of  the  Transport  Workers 
Union,  Local  250A,  and  a  discussion  team  representing  the 
General  Manager  of  Public  Utilities. 
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In  recent  weeks  Edward  Coleman,  President,  Local 
250A,  Transport  Workers  Union*  William  Johnson,  Secretary- 
Treasurer;  and  Attorney  Irwin  Leff  have  represented  the  Union. 

A  Committee  composed  of  James  J,  Finn,  Assistant 
General  Manager  of  Public  Utilities;  William  McRobbie,  Director 
of  Personnel  and  Safety;  Vernon  W.  Anderson,  Municipal  Railway 
General  Manager;  Wesley  Mason,  Superintendent  of  Transportation, 
Municipal  Railway;  and  McMorris  Dow,  Deputy  City  Attorney, 
represented  me  in  the  initial  discussions. 

These  meetings  culminated  on  July  28,  1966,  when  an 
accord  on  the  proposed  rules  and  regulations,  which  I  am  willing 
to  recommend  to  you,  was  reached. 

It  is  estimated  that  the  original  proposal  of  the 
Union,  including  a  demand  for  a  special  benefit  trust  fund, 
would  have  resulted  in  an  estimated  annual  increased  operating 
cost  to  the  Municipal  Railway  of  $880,000. 

As  revised  after  discussion  with  Union  representatives, 
the  annual  increased  cost  of  the  proposal  is  estimated  to  be 
$230,000.    Both  figures  are  based  on  current  wage  rates  and 
costs,  without  allowance  for  escalation  or  inflation. 

Starting  September  2,  1966,  Mayor  Shelley  held  a 
series  of  meetings  involving  Mathew  Guinan,  International 
President,  Transport  Workers  Union;  William  Grogan,  International 
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Vice  President;  Messrs.  Coleman,  Johnson,  and  Attorneys  Jay 
Darwin  and  Irwin  Leff e 

Nathan  B.  Cooper,  City  Controller;  George  Grubb, 
General  Manager  of  Personnel;  City  Attorney  Thomas  M.  O'Connor; 
William  F.  Bourne,  Utilities  Counsel,  Mr.  Finn,  Mr.  Dow  and 
I  represented  the  Public  Utilities  Commission. 

Commissioner  Thomas  P.  White  was  present  at  the 
September  2,  1966  meeting,  at  the  Mayor's  request  but  was 
not  involved  in  the  others  that  followed. 

On  Wednesday  afternoon,  September  14,  1966,  Mayor 
Shelley  and  Mr.  Grogan  announced  that  they  had  reached  a 
common  understanding  on  proposed  rules  and  regulations  to 
be  submitted  to  the  Public  Utilities  Commission,  with  the 
joint  recommendation  of  Union  representatives  and  the  General 
Manager  of  Public  Utilities  for  adoption. 

This  is  the  first  time,  to  my  knowledge,  that  Government 
Code  provisions  authorizing  periodic  meetings  and  conferences 
with  employee  representatives  for  the  formulation  of  rules  and 
regulations  relating  to  employment  conditions  and  employer- 
employee  relations  have  been  undertaken  by  the  San  Francisco 
Public  Utilities  Commission. 

In  my  opinion  the  availability  of  this  avenue  of 
communication  will  lead  to  improved  employee  morale. 


» 
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The  proposed  rules  and  regulations,  eleven  in  number* 

are  entitled  as  follows: 

I,    Relationship  Between  Parties* 

II.    Employee  Rights* 

III.  Discipline. 

IV.    Uniforms o 

V.    Definition  of  Working  Time* 

VI.    Reporting  for  Work. 

VII.    Working  Rules. 

VIII.    Scheduling  Procedure. 

IX.    Conferences  Re  Terms  and  Conditions  of  Employment 
Covered  by  Existing  Laws. 

X.     Special  Benefit  Trust  Fund. 

XI.    Authorized  Grievance  Procedure. 

The  major  item  is  No.  IV,  Uniforms,  which  involves  the 
greatest  cost  to  the  City.    This  calls  for  one  uniform  after  one 
year  of  service  and  thereafter  replacement  for  worn  out  uniform 
items,  not  to  exceed  one  uniform  per  year.    The  cost  of  supplying 
uniforms  is  estimated  at  $170,000  per  year. 

City  Attorney  Thomas  M.  O'Connor  advised  me  in  Opinion 
No.  66-9,  dated  June  22,  1966,  that  if  the  City  adopted  a 
policy  of  city  ownership  of  uniforms  of  employees  required  to  be 


) 


) 
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uniformed  while  on  duty,  and  of  issuance  thereof  to  employees 
for  use  only  while  so  employed,  that  such  furnishing  of 
uniforms  would  not  constitute  a  prohibited  excess  over  the 
legally  established  rate  of  compensation. 

Before  funds  can  be  appropriated  for  uniforms,  approval 
by  Mayor  Shelley,  the  City  Controller  and  the  Board  of  Supervisors 
will  be  required;  but  the  other  items,  according  to  the  City 
Controller,  will  not  require  any  adjustment  of  the  budget  by  the 
Board  of  Supervisors. 

The  City  lias  for  many  years  owned  certain  items  of 
equipment  that  are  issued  to  carmen  for  use  on  the  job,  such  as 
rainwear  for  inspectors  and  collectors,  ticket  punches,  cap 
numbers  and  rule  books. 

Approximately  55  percent  of  the  transit  companies 
serving  U.S.  cities  with  a  population  of  more  than  500,000 
provide  some  form  of  uniform  allowance. 

In  light  of  the  situations  in  other  cities,  I  believe 
my  recommendations  regarding  uniforms  are  reasonable.  The 
ten  other  items  amount  to  approximately  $60,000  additional 
cost  per  year  and  cover  such  things  as  definition  of  working 
time,  report  time,  discipline,  and  grievance  procedures. 

Outlined  in  Paragraph  XI,  "Authorized  Grievance 
Procedure",  is  also  an  innovation.    The  intent  of  this  paragraph 
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Memorandum  to  Public  Utilities 

Commission  6  September  16,  1966 

is  to  supplement  charter  provisions  relative  to  employee 
disciplinary  and  dismissal  proceedings.     It  provides  an 
avenue  for  discussion  and  resolution  of  group  grievances  as 
distinguished  from  disciplinary  and  other  individual  problems. 

The  use  of  an  impartial  arbitrator  with  no  particular 
ties  to  city  government,  employees,  or  employee  organizations, 
should  go  a  long  way  toward  improving  employee  relations  and 
will  be  of  great  assistance  to  management  in  resolving  difficult 
issues. 

In  my  opinion  some  of  the  items  raised  by  the  Transport 
Workers  Union  should  have  been  changed  earlier  in  the  interest 
of  efficient  and  equitable  management 0    Good  personnel  procedures 
are  basic  to  good  municipal  government. 

The  more  costly  uniform  request  is  one  that  is  now 
being,  and  has  been,  faced  in  many  governmental  agencies.  It 
is  time  we  meet  the  questions  fairly  and  openly  as  it  relates 
to  the  City's  transit  workers. 

These  new  rules  and  recommendations,  if  approved  by 
you,  will  contribute  to  a  new  and  better  municipal  transit 
service  which  I  know  is  the  goal  of  this  Commission,, 

*-         James  K.  Carr 
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MEMORANDUM  OF  AGREEMENT 


WHEREAS  the  General  Manager  of  Public  Utilities  and  the  Transport 
Workers'  Union,  Local  250A,  AFL-CIO,  have  met  and  conferred 
as  to  certain  terms  and  conditions  of  employment  not  already 
established  by  law  for  members  of  Local  250A  employed  on  the 
Municipal  Railway,  and 

WHEREAS  as  a  result  of  the  conferences  held,  agreement  has  been 
reached  on  rules  and  regulations  which  will  contribute  to 
the  morale  and  efficiency  and  well-being  of  certain  of  the 
employees  of  the  Municipal  Railway,  now  therefore, 

IT  IS  HEREBY  AGREED  by  and  between  the  General  Manager  of  Public 
Utilities  and  Local  250A  that  the  following  rules  and  regula- 
tions will  be  jointly  recommended  to  the  Public  Utilities 
Commission  for  adoption: 


(Sections  I  -  XI) 


Dated:    SEPTEMBER  14,  1966 

Transport  Workers'  Union, 
Local  250A 


Edward  Coleman,  President 


<^ James  K.  Carr,  General  Manager 


of  Public  Utilities 


"•'iliiam  Johnson,  Financial 
Secretary-Treasurer 


William  Grogan,  International 
Vice  President,  Transport 
Workers  Union  of  America 


0 
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I.  RELATIONSHIP  BETWEEN  THE  PARTIES 

The  Public  Utilities  Coirmission  agrees  that  it  will 
recognize  and  treat  the  Transport  Workers'  Union,  Local  250A, 
AFL-CIO  as  the  basic  employee  organization  with  presently  exclusive 
authority  for  group  representation  for  platform  employees  and  bus 
and  coach  operators,  and  employees  in  related  classifications  and 
as  the  exclusive  representative  for  the  presenting  and  processing 
of  employee  grievances  of  its  members. 

The  Commission  has  the  right  to  exercise  all  its  normal 
accepted  prerogatives,  including  the  right  to  fix  operating  and 
personnel  schedules,  determine  work  loads,  arrange  transfers,  order 
new  work  assignments  and  issue  any  other  directive  intended  to 
carry  out  its  responsibility  to  operate  the  Municipal  Railway  safely, 
efficiently  and  economically. 

II.  EMPLOYEE  RIGHTS 

1*    Before  an  employee  is  suspended  as  a  result  of  a 
passenger  service  report,  he  shall  have  the  right  to  be  heard, 
and  the  right  to  face  his  accusers  or  witnesses.     Before  an 
employee  is  otherwise  held  accountable  as  a  result  of  a  passenger 
service  report,  he  shall  have  the  right  to  be  heard.     The  employee 
may  be  accompanied  by  his  Union  representative  at  the  hearings 
referred  to  above.    Any  record  entry  relating  to  a  passenger 
service  report  shall  include  the  employee's  reaction  thereto  and 
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whether  the  passenger  service  report  is  corroborated  or  otherwise 
independently  proven. 

2.  An  employee  involved  in  an  accident  shall  have  the 
right  to  an  oral  hearing  before  a  three-man  Accident  Review  Board 
which  the  Commission  agrees  to  establish  immediately.    The  employ 
may  be  accompanied  by  his  Union  representative  at  such  a  hearing. 

3.  No  employee  shall  be  charged  for  losses  of  his  chan 
fund  resulting  from  petty  theft,  robbery  or  other  crime,  as  prove 
by  the  employee,  or  resulting  from  a  situation  where  it  is  proven 
by  the  employee  that  no  action  of  the  employee  contributed  to  the: 
loss* 

III.  DISCIPLINE 

The  Commission  agrees  that  in  imposing  discipline  the 
General  Manager  of  Public  Utilities  will  continue  to  act  in  a  fai 
and  equitable  manner  and  any  punishment  will  be  related  to  the 
offense  committed  with  due  regard  for  the  employee's  past  record. 
The  Commission  recognizes  the  rights  of  employees  and/or  the 
Union,  who  may  consider  themselves  aggrieved  by  any  discipline 
proposed,  to  raise  such  grievance  through  the  authorized  grievaiic 
procedure. 


IV.  UNIFORMS 

Uniformed  employees  are  required  to  wear  the  prescribed 
uniform  of  the  Municipal  Railway  while  on  duty.     New  employees 
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shall  furnish  their  initial  uniform.    After  one  year  of  service, 
the  Commission  shall  supply  a  uniform  to  each  employee.  Employees 
with  more  than  one  year  of  service  as  of  the  date  of  this  rule 
shall  be  entitled  to  a  uniform  immediately.    The  uniform  shall 
consist  of  a  jacket,  trousers,  cap,  two  shirts,  and  a  tie  of  a 
standard  to  be  prescribed  by  the  Commission.    Thereafter,  each 
employee  will  be  supplied  with  replacements  for  items  of  the  uni- 
form wearing  out,  but  not  more  than  one  pair  of  trousers,  one 
jacket,  two  shirts,  one  cap,  and  one  tie  per  year. 


uniform  in  a  clean  and  presentable  condition  and  maintaining  a  neat 
appearance  while  on  duty.    The  General  Manager  of  the  Municipal 
Railway  shall  have  the  right  to  prescribe  the  parts  of  the  uniform 
to  be  worn  under  various  conditions  of  service. 

The  above  shall  become  effective  when  funds  become  legally 

available. 

V.     DEFINITION  OF  WORKING  TIMS 

For  the  purpose  of  computing  pay  and  overtime,  time  spent 
by  employees  on  the  job  or  under  the  control  of  the  Commission  shall 
be  considered  working  time.    Working  time  shall  include  the  following: 

1  -  time  as  platform  men,  operating  a  coach  or  bus, 
or  collection  work; 


Each  employee  shall  be  responsible  for  maintaining  the 


2  - 


time  on  report; 


3  - 


fill  in  time; 
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4  -  time  spent  by  an  employee  when  requested  by  a  duly 

authorized  Commission  representative  to  act  as  a 
witness  or  perform  similar  duties  in  the  interest 
of  the  City  and  County  of  San  Francisco; 

5  -  time  spent  by  a  permanent  employee  in  breaking- in 

on  any  unfamiliar  equipment;  such  training  time 
shall  be  paid  only  once  for  each  type  of  equipment. 
The  maximum  training  pay  time  shall  not  exceed  24 
hours,  except  that  in  a  move  from  motor  coach  to 
trolley  coach  or  vice-versa  or  to  a  cable  car 
conductor,  shall  not  exceed  10  hours; 

6  -  time  spent  in  filling  out  accident  reports,  which 

shall  be  considered  to  be  15  minutes  for  each  report 
if  said  report  cannot  be  completed  in  the  employee's 
regular  work  day; 

7  -  time  spent  in  performing  other  ducies  at  the  request 

of  a  duly  authorized  Commission  representative, 

VI.    REPORTING  FOR  WORK 

When  an  employee  on  the  extra  board  is  required  to  report 
for  work  in  order  to  be  available  at  the  convenience  of  the  Commis- 
sion, or  a  regular  or  extra  employee  is  required  to  report  for  work, 
and,  through  no  fault  of  the  employee,  the  work  is  not  available,  the 
employee  will  be  assured  a  minimum  of  four  hours  of  work  on  the  day 
he  is  required  to  report. 

5 


) 


) 


VII.  WORKING  RULES 

The  Commission  agrees  that  all  working  rules  will  be 
published  and  made  available  to  all  employees  and  the  Union.  Any 
new  working  rules,  or  changes  in  existing  working  rules,  will  be 
given  to  the  Union  not  less  than  30  days  before  the  General 
Manager  of  Public  Utilities  submits  the  suggested  rule  or  rule 
change  to  the  Public  Utilities  Commission.    If  the  Union  considers 
that  it  or  its  members  are  aggrieved  by  an  existing,  a  new  or 
changed  working  rule,  it  may  appeal  against  the  rule  under  the 
authorized  grievance  procedure 0 

VIII,  SCHEDULING  PROCEDURE 

Not  less  than  10  days  prior  to  the  date  set  for  cotnmenc- 
ing  a  sign-up,  the  Union  will  be  supplied  with  copies  of  all 
schedules  which  have  not  previously  been  in  effect.    Copies  will 
be  simultaneously  posted  at  the  divisions  affected.     If  schedules 
are  posted  on  Saturday  or  Sunday,  Monday  will  be  counted  as  the 
first  day. 

Not  less  than  one  day  prior  to  the  furnishing  and  post- 
ing of  such  schedules,  a  meeting  will  be  haid  between  authorized 
representatives  of  the  Union  and  the  Traffic  Superintendent  and 
Schedule  Supervisor,  or  their  representatives,  to  review  all  sub- 
stantial changes  in  the  schedules  involved. 

Any  objection  to  such  schedules  shall  be  submitted  to 
the  General  Manager  of  the  Municipal  Railway  by  the  Union  not  less 
than  4  days  before  the  date  set  for  starting  a  sign-up. 
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If  the  Union  alleges  that  changes  in  the  schedule  adversely 
affect  the  safety  or  the  health  of  the  employees  and/or  the  safety 
of  passengers  or  the  public,  the  Union  may  raise  such  grievances 
through  the  authorized  grievance  procedure;  but  the  schedule  shall 
be  put  into  effect  if  a  final  decision  is  not  reached  prior  to  the 
effective  date  of  the  schedule.    If  it  is  determined  that  health  or 
safety  is  adversely  affected  by  the  run,  it  will  be  changed  as  socn 
as  possible  after  such  a  decision  is  reached. 

Required  emergency  adjustments  in  schedules  between  sign- 
ups shall  be  effected  as  required  and  will  be  discussed  between 
the  Union  and  the  Traffic  Superintendent  not  less  than  48  hours 
before  the  adjustment  is  put  into  effect.    When  any  run  is  adjusted 
by  more  than  30  minutes,  or  if  the  operator  on  the  run  objects  to 
the  adjustment,  a  line  sign-up  shall  be  conducted.    This  paragraph 
shall  not  apply  to  runs  where  possible  changes  are  indicated  at 
sign-up  time. 

IX.     CONFERENCES  RE  TERMS  AND  CONDITIONS  OF  EMPLOYMENT 
COVERED  BY  EXISTING  LAWS 

The  Commission  and  the  Union  agree  that  the  General 
Manager  of  Public  Utilities  or  his  duly  designated  representa- 
tive will  confer  from  time  to  time  and  not  less  than  once  each 
year,  as  to  the  effect  of  the  Charter  of  the  City  and  County  and 
other  laws  on  the  terms  and  conditions  of  employment  of  Municipal 
Railway  employees.    The  parties  agree  that,  where  relevant,  and 
after  any  other  consultation  the  Commission  deems  necessary,  the 
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Commission  and  the  Union  shall  consider  taking  joint  action  to 
make  their  joint  views  as  to  such  laws  known  to  the  Mayor,  and  to 
appropriate  legislative  and/or  executive  bodies. 

X.     SPECIAL  BENEFIT  TRUST  FUND 


Committee  shall  be  established  to  study  the  proposal  put  forth 
by  the  Union  for  the  establishment  of  a  Special  Benefit  Trust 
Fund,    The  Committee  shall  consist  of  three  representatives  of 
the  Union  and  three  representatives  designated  by  the  Commission. 


heretofore  submitted  and  further  details  as  to  the  operation  of  a 
Trust  Fund  and  shall  consider  the  legal  and  fiscal  issues  involved. 
The  special  committee  shall  submit  its  report  to  the  Union  and  the 
Commission  not  later  than  90  days  from  the  date  of  this  resolution. 

*The  City  Attorney  has  expressed  the  opinion  that 
such  a  Trust  Fund  cannot  be  established  except  by 
Charter  Amendment. 

XI.    AUTHORIZED  GRIEVANCE  PROCEDURE 

A.      A  "grievance"  is  defined  to  be  a  complaint  on  the  part  of 
any  employee  or  the  Union  that  there  has  been,  on  the  part 
of  the  General  Manager  of  Public  Utilities  or  any  of  his 
duly  authorized  subordinates,  noncompliance  with,  or  a 


The  Commission  and  the  Union  agree  that  a  special 


The  special  Committee  shall  study  the  Union' 


s  proposal 
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misinterpretation  or  misapplication  of  any  working  condi- 
tion, rule  or  resolution  of  the  Commission,  which  is  within 
its  proper  jurisdiction,  affecting  its  employees,  or  that  an 
employee  has  been  recommended  for  discipline  without  good 
cause,  or  that  a  disciplinary  penalty  proposed  before  invoca- 
tion of  the  grievance  procedure  is  not  fair  and  equitable  or 
related  to  the  offense  committed,  with  due  regard  to  the 
employee's  record, 

B#      Grievances  shall  be  processed  and  settled  in  the  following 
manner: 

Step  1 

The  aggrieved  employee  (hereinafter  referred  to  as 
"grievant") ,  either  orally  or  in    writing,  personally,  or 
through  the  Union,  may  present  a  grievance  to  his  Division 
Superintendent  at  any  time  within  three  (3)  days  after 
notice  of  a  proposed  disciplinary  action  or,  in  the  case 
of  noncompliance  with,  or  a  misinterpretation  or  misappli- 
cation of  any  working  condition,  rule  or  resolution  of  the 
Commission  affecting  its  employees,  within  three  (3)  days 
of  the  occurrence  of  such  event „    A  representative  of  the 
Union  shall  be  permitted  to  be  present  at  this  discussion. 
The  Division  Superintendent  to  whom  the  grievant  makes  this 
complaint  shall  communicate  his  decision  to  the  grievant 
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and  to  the  Union,  if  a  representative  of  the  Union  was 
present,  within  two  days  after  receiving  the  complaint. 

Step  2 

The  grievant  or  the  Union  may  appeal  from  the  decision 
at  Step  1  within  three  (3)  days  after  the  Step  1  decision. 
This  appeal  shall  be  in  writing  and  shall  be  made  to  the 
Transportation  Superintendent,  who  shall  set  a  hearing  on 
the  appeal  within  three  (3)  days  of  its  receipt.  The 
grievant  shall  be  given  notice  thereof  and  an  opportimity 
to  attend  the  hearing  and  may  be  heard  personally  or 
through  the  designated  representative  of  the  Union.  Within 
three  (3)  days  after  the  hearing  a  copy  of  the  written  decision 
shall  be  sent  to  the  grievant  and  to  the  Union.  Grievances 
raised  by  the  Union  shall  be  initiated  at  Step  2,  within  the 
same  time  limits  as  prescribed  for  Step  1. 

Step  3 

At  any  time  within  five  (5)  days  after  the  Step  2 
decision,  the  grievant  or  the  Union  may  appeal  in  writing 
therefrom  to  the  General  Manager  of  the  Railway.    The  said 
General  Manager  or  his  duly  designated  representative  shall 
conduct  a  hearing  on  the  grievance  within  five  (5)  days  after 
receipt  of  the  appeal,  and  the  grievant  and  the  Union  shall 
be  given  notice  thereof  and  an  opportunity  to  be  heard. 
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Within  seven  (7)  days  after  the  close  of  the  hearing,  the 
said  General  Manager  shall  file  his  written  decision  and 
deliver  a  copy  thereof  to  the  grievant  and  to  the  Union. 

Where  the  grievance  is  directed  against  a  proposed 
disciplinary  dismissal,  the  grievance  shall  be  initiated 
at  Step  3,  and  must  be  raised  within  4  days  of  mailing  to 
the  grievant* s  last  known  address  the  notice  of  intention 
to  file  charges  for  dismissal. 

Step  4 

The  Union  or  the  grievant  may,  at  any  time  within 
seven  (7)  days  after  the  mailing  of  the  Step  3  decision, 
appeal  from  such  decision  to  the  impartial  hearing  officer 
by  filing  written  notice  of  the  appeal  with  the  General 
Manager  of  the  Railway  and  impartial  hearing  officer  except 
where  the  appeal  is  from  a  proposed  disciplinary  dismissal, 
in  which  event  the  appeal  must  be  initiated  within  one  (1) 
day  of  the  Step  3  decision.    The  impartial  hearing  officer 
shall  conduct  a  hearing  on  the  grievance  or  grievances 
submitted  to  him  within  ten  (10)  days  after  their  receipt 
by  him,  except  when  the  grievance  involves  a  proposed 
disciplinary  dismissal,  or  involves  the  adverse  effect  of 
a  schedule  on  the  health  or  safety  of  employees,  in  which 
event  the  hearing  shall  begin  within  two  (2)  days.    At  the 
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request  of  the  impartial  hearing  officer,  such  witnesses, 
records  and  other  documentary  evidence,  as  may  be  required, 
shall  be  produced.    The  impartial  hearing  officer  shall 
mail  a  copy  of  his  report  to  the  General  Manager  of  Public 
Utilities,  the  General  Manager  of  the  Railway,  the  grievant, 
and  to  the  Union  within  five  (5)  days  after  the  close  of  the 
hearing,  except  when  the  grievance  involves  a  proposed 
disciplinary  dismissal,  or  involves  the  adverse  effect  of  a 
schedule  on  the  health  or  safety  of  employees,  in  which  ever, 
the  report  shall  be  rendered  within  one  (1)  day  after  the 
close  of  the  hearing. 

The  report  shall  contain  a  factual  summary  of  the 
grievance  or  grievances,  the  evidence,  and  a  recommended 
decision.    The  General  Manager  of  Public  Utilities  shall 
exercise  his  discretion  in  accepting,  modifying  or  rejecting 
the  recommended  decision. 

In  computing  the  time  within  which  any  action  must  be 
taken  under  the  foregoing  procedure,  Saturdays,  Sundays, 
and  holidays  shall  not  be  counted.    A  grievance  may  be 
denied  at  any  level  because  of  failure  to  adhere  to  the 
time  limitations. 

By  stipulation  of  the  grievant  or  the  Union  and  the 
General  Manager  of  the  Railway,  the  time  limitations  may 
be  waived.  The  impartial  hearing  officer  shall  have  the 
power  to  excuse  failure  to  comply  with  time  limitations. 
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By  stipulation  of  the  grievant  or  the  Union  and  the 
General  Manager  of  the  Railway  any  of  the  foregoing  steps 
may  be  bypassed,  and  the  matter  carried  to  the  next  higher 
step  within  the  time  limits  for  the  appeal  to  the  bypassed 
step. 

be 

Nothing  contained  in  this  procedure  sha 11  ^  c  ens  true d  to  deny 
to  any  employee  his  rights  under  the  law  or  under  applicable 
civil  service  rules,  regulations  and  practices,  or  to  diminish 
the  powers  and  duties  of  the  General  Manager  of  Public  Utilities, 
as  prescribed  in  the  Charter  of  the  City  and  County  of  San 
Francisco, 

The  General  Manager  of  Public  Utilities  and  the  Union  shall 
endeavor  to  agree  upon  an  impartial  hearing  officer  to  serve 
for  an  agreed  period  of  time.     Should  these  parties  fail  to 
reach  such  agreement  within  twenty  (20)  days  after  the 
adoption  of  these  rules,  then,  upon  the  written  request  of 
either  party,  the  American  Arbitration  Association  shall 
have  the  authority  to  appoint  an  impartial  hearing  officer 
pursuant  to  its  rules,  who  shall  serve  for  an  agreed  period 
of  time.    The  cost  of  the  services  of  the  impartial  hearing 
officer  shall  be  shared  equally  by  the  Union  and  the  Commis- 
sion, except  that  if  the  grievant  reaches  Step  4  without  Union 
participation,  the  cost  shall  be  shared  by  the  grievant  and 
the  Commission,,    In  the  event  the  grievant  does  not  desire  to 
share  in  the  cost  of  the  impartial  hearing  officer,  Step  4  shall 
be  bypassed. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

66-0764 

RESOLUTION  No  


WHEREAS ,  Pursuant  to  Charter  sec.  19(a)  this 
Commission  has  power  to  prescribe  rules  and  regulations  for  the 
conduct  and  government  of  its  officers  and  employees;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  and 
his  staff  have  held  a  series  of  conferences  with  representatives 
of  the  Transport  Workers'  Union  of  America,  Local  250A,  relative 
to  adoption  of  such  rules  and  regulations;  and 

WHEREAS,  The  General  Manager  of  Public  Utilities  and 
representatives  of  the  Transport  Workers'  Union  of  America, 
Local  250A,  have  joined  in  recommending  for  adoption  by  this 
Commission  a  series  of  eleven  rules  applicable  to  platform 
employees,  bus  and  coach  operators  and  employees  in  related 
classifications  of  the  Municipal  Railway;  and 

WHEREAS,  It  is  the  opinion  of  this  Commission  that  adop- 
tion of  the'  said  rules  will  stimulate  employee  recruitment  and 
contribute  to  a  better  municipal  transit  system  through  improved 
employee  morale;  now,   therefore,  be  it 

RESOLVED,  That  those  certain  rules  recommended  for 
»^r>pt-;ion  jointly  by  the  General  Manager  of  Public  Utilities  and 
the  Transport  Workers'  Union  of  America,  Local  250A,  and  on  file 
in  the  office  of  the  Secretary  are  adopted  as  the  rules  of  this 
Commission. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissi 

t  September  20,  1966 

at  its  meeting  of   z  ' 


Secretafx  atid  Assistant  C/en/ral  Manager 


AMENDING  ADMINISTRATIVE  CODE  BY  ADDING  SECTIONS  21.4-0,  21.41, 
21.4-2,  21.4-5,  21.4-4-  AND  21.4-5  TO  CHAPTER  21,  RELATING  TO  PURCHAS- 
ING AND  OWNING  OR  LEASING  MUNICIPAL  RAIL JAY  UNIFORMS. 


Be  it  ordained  by  the  People  of  the  City  and  County  of  San 
Francisco : 

Section  1.     Chapter  21  of  the  San  Francisco  Administrative 
Code  is  amended  by  the  addition  thereto  of  the  following: 

Sec.  21.40.     Finding:     Municipal  Railway  uniforms  should  be 
supplied  and  owned  by  city.  The  board  of  supervisors  declares  and 
finds  that  for  many  years  city  has  purchased  and  owned  rainwear, 
ticket  punches,  cap  numbers,  and  rule  books  which  are  issued  to 
and  used  by  employees  of  the  municipal  railway  as  needed  during 
their  employment  and  that  to  improve  the  appearance  of  employees 
of  the  municipal  railway  required  to  wear  uniforms,  to  attract 
additional  riders,  and  to  aid  in  recruitment  of  new  employees, 
city  should  purchase  and  own  or  lease  uniform  items  to  be  fur- 
nished to  employees  of  the  municipal  railway  with  more  than  one 
year  of  service  and  that  for  city  to  purchase  uniform  items  for 
the  use  of  said  employees  is  not  intended  to  constitute  additional 
compensation  nor  a  part  of  the  rate  of  pay  of  said  employees. 

Sec.  21.4-1.     Uniform  items  enumerated.  The  particular  uniform 
items  to  be  owned  or  leased  by  city  consist  of  a  jacket,  trousers, 
cap,  two  shirts  and  a  tie  and  replacements  for  such  items  as  they 
wear  out,  but  not  more  than  one  pair  of  trousers,  one  jacket,  two 
shirts,  one  cap,  and  one  tie  shall  be  acquired  in  any  given  twelve 
month  period  by  city  for  the  use  of  any  one  employee.  Uniform 
items  shall  not  be  purchased  by  city  for  the  use  of  any  employee 
prior  to  completion  of  one  year's  service  since  appointed,  or,  in 
the  case  of  a  new  appointment  of  a  former  employee,   since  last 
appointed. 

Sec.  21.4-2    Uniforms  under  term  award  contracts.     The  pur- 
chaser shall  have  the  power  to  enter  into  a  term  award  contract  to 


supply  uniform  items  or  to  supply  such  items  by  lease  or  rental 
for  the  use  of  employees  of  the  municipal  railway  required  by  the 
public  utilities  commission  to  wear  uniforms  while  on  duty. 

Sec.  21.43.     Uniform  specifications.     Specifications  for 
uniform  items  shall  be  prepared  by  the  general  manager  of  public 
utilities,  in  consultation  with  the  purchaser,  but  such  specifica- 
tions must  not  be  so  narrowly  drawn  as  to  prevent  or  unreasonably 
inhibit  competitive  bidding. 

Sec.  21. 44.     Uniform  supply  records.  For  each  employee  of 
the  municipal  railway  required  to  wear  a  uniform  the  general 
manager  of  the  municipal  railway  shall  maintain  a  record  of  uni- 
form items  supplied  for  not  less  than  one  year  following  the  date 
the  successful  bidder  delivered  uniform  items  to  each  such 
employee . 

Sec.  21.45.     Termination  or  change  of  employment:     return  of 
uniforms.     Upon  termination  of  employment  or  upon  change  to  a 
position  which  does  not  require  wearing  of  uniforms,   each  employee 
having  in  his  possession  uniform  items  owned  or  leased  by  city 
must  deliver  such  items,  in  good  condition^     reasonable  wear  and 
tear  excepted  and  which  are  less  than  one  year  old,  to  such  loca- 
tion as  may  be  designated  by  the  general  manager  of  the  municipal 
railway  or  pay  for  uniform  items  not  so  delivered  at  the  rate  of 
sixty  per  cent  of  city's  purchase  price  where  less  than  three 
months  have  elapsed  between  delivery  by  the  successful  bidder  and 
the  date  of  termination  or  change;   forty  per  cent  of  city's  pur- 
chase price  where  more  than  three  but  less  than  six  months  have 
so  elapsed;  twenty  per  cent  where  more  than  six  but  less  than  nine 
months  have  so  elapsed;   and  ten  per  cent  where  more  than  nine  but 
Inr.f.  than  twelve  months  have  so  elapsed. 
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September  20,  1966 


TO:  MR.  J  MAES  K.  CARR 

General  Manager  of  Public  Utilities 


FROM:  V.  W.  ANDERSON 

General  Manager 

San  Francisco  Municipal  Railway 


SUBJECT: 
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PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS 


June 
July 
August 


1966 
12,616,700 
12,089,750 
12,724,344 


1965 
12, 149,047 
11,834,454 
11,895,250 


Difference 
+  467,653 
+  255,276 
+  829,094 


+  3.S5* 
+  2.16 
+  6.97 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American  Transit 
Association . 

June  1966:    Average- -Cities  over  500,000 
population 

Average- -All  City  Transit  Systems 


+  0.13 

+  0.46 


PASSENGER  REVENUE 


June 
July 
August 


1966 
1,749,636 
1 ,720,599 
1,813, 069 (T) 


1965 
1,671,764 
1,673,084 
1,694,932 


Difference 
+  77,872 
+  47,515 
+  118,137 


+  4.66* 
+  2.84 
+  6.97 


(T)  Tentative 

*  15 <f  riders  increased  over  last  year  while  student  riders  decreased. 

This  accounts  for  the  greater  percentage  increase  in  Passenger  Revenue 
over  Revenue  Passengers . 
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REVENUE  AND  EXPENDITURES : 

Adult  fare  passenger  revenue  for  the  first  two  months  of  this  fiscal  year  was 
4.29%  more  than  for  the  corresponding  period  last  year.    Total  revenue  for  the 
period  from  July  1  through  August  31,  1966  was  $310,599  more  than  the  budget 
estimate,  and  the  total  expenditures  during  that  period  were  approximately 
$61,998  less  than  the  budget  estimate. 

NEW  TRANSIT  SERVICE: 

On  authorization  of  the  Public  Utilities  Commission,  service  on  two  new  transit 
lines  was  inaugurated  September  6,  1966. 

Line  #54  operates  from  approximately  6:30  a.m.  until  5:10  p.m.,  Mondays  through 
Fridays,  holidays  excepted,  between  Cortland  §  Bayshore  and  Third  §  Jerrold,  to 
serve  the  Produce  Market  area.    Additionally,  Line  #25-Owl  coaches  operate  via 
Jerrold  §  Toland  to  accommodate  employees  going  to  the  Produce  Market  in  the 
early  morning  hours . 

Line  #84  operates  in  ^Shoppers'  Shuttle'1  service  between  approximately  11:30  a.m. 
and  1:30  p.m.,  Mondays  through  Fridays,  holidays  excepted,  between  Folsom  § 
Hawthorne  and  a  loop  via  Market,  Eddy  and  Mason  to  Market. 

Both  new  lines  are  on  a  trial  basis  for  six  months. 


SPECIAL  SERVICE: 

Special  schedules  vero  prepared  to  provide  service  to  Candlestick  Park  for  the 
Jehovah's  Witnesses  Convention  from  August  3  to  August  7,  inclusive. 

Special  schedules  were  also  prepared  to  provide  service  to  Candlestick  Park  for 
the  Beetles'  program  on  August  29. 

The  established  30<f  rate  of  fare  applied  to  both. 
SCHOOL  SCHEDULES: 

The  :'Fallf   signup  became  effective  September  4,  1966  to  change  from  the  ''Vacation'' 
schedules  which  had  been  in  effect  during  the  summer  months  to  "School1,  schedules. 
Arrangements  were  completed  to  furnish  60  chartered  coaches  for  the  San  Francisco 
Unified  School  District  whereas  previous  schedules  had  required  47  coaches. 
Changes  were  also  made  on  Line  #2  during  the  afternoon  peak  period  to  improve  the 
distribution  of  Fort  Miley  and  48th  £  Point  Lcbos  service. 

TRAFFIC  DELAYS- -UTILITY  RELOCATION: 


Certain  utilities  are  currently  being  relocated  prior  to  construction  of  the 
Rapid  Transit  subway.    As  traffic  lanes  are  temporarily  closed  for  these  projects, 
delay  to  traffic  does  occur. 
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TRAFFIC  DELAYS— UTILITY  RELOCATION  (Continued) 

The  Police  Department  is  cooperating  in  assigning  officers  to  assist  in  the 
movement  of  traffic. 

One  of  the  streets  involved  is  Post--west  of  Montgomery.    The  Shoppers'  Shuttle 
bus  stop  on  Post  at  Montgomery  has  temporarily  been  moved  to  a  point  on  Post, 
west  of  Kearny. 

STRAND  ALAPMS  AND  AUTOMATIC  POWER  CUTOFF: 

Two  additional  strand  alarm  units  have  been  installed  on  the  cable  car  system. 
One  of  the  new  alarms  is  located  at  the  turntable  at  Beach  §  Hyde  and  the  other 
at  the  turntable  at  Bay  5  Taylor.    A  new  control  panel  has  been  installed  to 
replace  the  existing  panel.    A  relay  has  been  ordered  which  will  be  installed 
as  soon  as  received  to  work  in  conjunction  with  the  strand  alarm  control  panel 
to  automatically  stop  the  motors  for  propulsion  machinery  when  a  strand  alarm  is 
actuated.     Investigation  is  now  being  made  of  a  proposal  to  install  an  additional 
strand,  alarm  at  Powell  §  Ellis  Streets  on  the  inbound  track  and  also  an  additional 
alarm  at  Powell  §  Geary  Streets  on  the  outbound  track. 

NEW  SIGN  AT  CABLE  CAR  BARN : 

A  new  8;  x  4f  maroon  and  gold  sign  has  been  installed  in  the  upper  Cable  Car  Yard 
in  the  smokestack  area.    The  sign  reads  "Cable  Car  Barn:!  and  also  includes  the 
words  ''Public  Utilities  Commission"  and  the  Municipal  Railway  insignia.    The  sign 
is  visible  for  a  considerable  distance  on  Washington  Street. 

In  addition,  the  wording  on  the  sign  at  the  entrance  to  the  plant  on  Mason  Street 
was  changed  to  read  "Cable  Car  Bam'1  instead  of  r'Cable  Machinery  Powerhouse'  . 
The  latter  sign  also  has  the  Public  Utilities  Commission  designation  and  the 
Municipal  Railway  insignia. 

I NTE R I OR  P AI NT I NG - - MUN I C I  PAL  RAILWAY  GENERAL  OFFICE  BUILDING: 

Rooms  229,  231,  253  and  235  have  been  completely  repainted.    The  Gilley  Room 
for  Presidio  Division  operators  in  this  building  is  also  being  repainted. 

EXTERIOR  PAINTING: 

Work  has  commenced  on  Municipal  Railway  Contract  506  for  the  sandblasting  and 
repainting  of  the  Turk  $  Fillmore  Substation  and  for  the  Municipal  Railway 
General  Office  Building  at  Geary  £  Presidio. 
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MOTOR  COACH  RADIATOR  CLEANER: 


The  Equipment  Department  has  developed  a  radiator  cleaning  tank  and  solution 
circulating  system  to  clean  the  inside  and  outside  of  motor  coach  radiators.  With 
the  limited  manpower  available,  about  10  radiators  are  being  cleaned  per  week. 

TROLLEY  COACH  TEST  HEATER: 

A  test  model  trolley  coach  electric  heater  was  received  from  the  ILG  Company 
on  September  1,  1966  and  it  is  now  being  modified  to  fit  a  Municipal  Railway 
trolley  coach.    When  this  work  is  completed,  the  heater  will  be  installed  on  a 
trolley  coach  to  test  its  performance. 

PLATFORM  MANPOWER: 

The  most  recent  weekly  report  indicates  a  shortage  of  51  platform  employees. 
MUNI  MAN  OF  THE  MONTH: 

Operator  Deeman  Alford,  Cap  Mo.  1917,  became  the  182nd  Muni  Man  of  the  Month  at 
ceremonies  conducted  at  Ocean  Division,  August  26,  1956.    Mr.  Alford  had  been 
runner-up  10  times  previously. 

Mr.  Thomas  P.  White,  Vice  President,  Public  Utilities  Commission,  and 

Mr.  James  K.  Carr,  General  Manager  of  Public  Utilities,  participated  in  making 

the  award. 


Makbhall  County 

Public  Health  Nursing  Service 

*MON«  7»a-0«S»  COURT  MOUSK 
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TRANSIT  BRIEFS  „ 


SAN  DIEGO,  CALIFORNIA  -  The  non-profit  corporation  created  by  recent  vote  of  the 
people  of" the  city  of  San  Diego  is  expected  to  take  over  San  Diego  Transit  System 
in  October  or  November  of  this  year.    The  exact  date  depends  upon  approval  of  the 
$3.5  million  federal  grant  reouested  by  the  corporation.     The  purchase  price  of 
the  San  Diego  Transit  operation  was  negotiated  at  approximately  $4  million.  In 
addition  it  is  planned  to  take  over  the  San  Diego  Economy  Line,  purchase  15  new 
coaches  and  modernize  some  of  the  buildings.     The  federal  grant  is  expected  to  pay 
two  thirds  of  the  cost.    The  balance  is  secured  by  a  maximum  of  10  cents  per  hundred 
tax  levy  voted  at  the  election.     The  Coronado  ^erry  will  continue  to  be  operated  by 
the  Haugh  interests  until  completion  of  the  bridge  which  is  scheduled  for  1909. 

BURLINCAME ,  CALIFORNIA  -  The  San  Mateo-Burlingame  Transit  Company  will  be  the  first 
tenant  in  Burlingame's  new  Anza  Airport  Industrial  Subdivision.    The  company,  recently 
purchased  by  Bernard  Calkins  of  Houston,  Texas,  will  occupy  a  portion  of  the  first 
40  acres,  of  155  acres  of  reclaimed  tidelands,  for  local  headquarters  and  maintenance 
facilities. 

OAKLAND,  CALIFORNIA  -  Directors  of  the  Alameda-Contra  Costa  Transit  District  had 
estimated  a  tax  increase  of  4.3  cents  for  this  fiscal  year.     However,  an  upsurge  in 
riding  and  a  cut  in  Bay  Bridge  bus  tolls  has  made  it  possible  to  limit  the  tax  increase 
to  3.5  cents.     This  amount  was  required  to  balance  a  revised  budget  of  $17,434,200. 
It  was  noted  that  riding  was  up  5.2  percent  in  July  as  compared  to  a  year  ago,  with  one 
les  working  day.    The  increase  was  required  by  the  district's  labor  bill  which  is  up 
6.5  percent  over  the  last  fiscal  year. 

NEW  YORK  -  The  year- long  test  of  two-way  radios  on  a  part  of  the  Interborough  Rapid 
Transit  system  has  proven  successful  and  should  be  expanded  throughout  the  subway  as 
rapidly  as  possible,  according  to  John  J.  Gilhooley,  New  York  City  Transit  Authority 
Commissioner.     In  an  interview  recently  he  said  that  he  favors  completing  the  project, 
which  is  estimated  to  cost  12  million  dollars,  in  two  or  three  years  instead  of  the 
five  to  eight  years  as  originally  planned. 

TOLEDO,  OHIO  -  "Trolley  power"  was  discontinued  here  recently  by  the  Toledo  Tdison 
Company  with  the  flick  of  a  direct  current  switch.     Electric  trolleys  were  developed 
in  the  late  1800 's  and  in  1889  replaced  horse-drawn  cars  on  Toledo  linesi 

NEW  YORK  -  Faster  transit  could  add  billions  to  the  economy  in  the  years  ahead.  City 
after  city,  and  region  after  region,  are  involved  in  direct  spending  for  sneedy  moving 
of  ever  larger  crowds  in  metropolitan  areas.     Beyond  this,  supplying  the  eauipment  <"or 
all  the  new  commuter  transit  systems  and  the  short  run  shuttles  between  cities  will 
boost  the  sales  of  a  dozen  or  more  industries,  add  to  job  totals  and  increase  corporate 
profits . 

SACRAMENTO,  CALIFORNIA  -  There  will  now  be  a  "sniff  test"  to  determine  dicsel  exhaust 
odor  standard.     The  State  Board  of  Public  Health  lias  adopted  a  standard  of  'objection- 
able" diesel  exhaust  odors  based  on  the  reaction  of  the  human  nose.     Ratings  would  be 
from  "none"  to  "very  strong,"  with  each  intensity  assigned  a  numerical  value  of  zero 
to  five  and  would  be  determined  by  a  panel  of  ten  or  more  persons.     The  Board  determined 
that  although  this  method  is  not  precise  it  is  the  best  available  under  the  circumstances. 
The  new  standard  will  not  preclude  development  and  use  of  a  more  scientific  method  at 
some  future  date.    The  Motor  Vehicle  Pollution  Control  Board  has  set  up  an  advisory 
committee  made  up  of  diesel  manufacture,  netroleum,  automotive  and  air  pollution 
representatives  to  advise  the  staff  in  preparing  best  procedures  and  criteria  to  meet 
State  standards. 

ALAMEDA,  CALIFORNIA  -  Under  a  contract  with  Radio  Cornoration  of  America,  nnd  with  the 
aid  of  a  Federal  fund  grant  which  will  meet  approximately  one  half  of  the  estimated 
$269,000  total  costs,  300  coaches  are  being  equinped  with  two-way  radio  communications. 
The  installation  will  also  require  a  new  base  transmitter  station,  and  central  dispatch. 
Completion  of  the  system  will  permit  two-way  radio-"honc  conversations  between  a 
central  dispatcher  and  one  operator,  a  group  of  operators,  or  all  operators.     The-  new 
network  is  expected  to  deter  holdups  and  vandalism  and  be  of  service  in  emergencies. 

SEATTLE ,  WASHINGTON  -  With  the  objective  of  obtaining  an  exclusive  ' buslane'    on  area 
freeways,  the  Seattle  Transit  System  is  planning  a  radically  new  'streamlined"  high- 
speed bus  service  into  and  through  downtown  Seattle.     Use  of  the  freewny's  exclusive  bus 
lane  would  be  unique  in  the  nation,  and  produce  substantial  savings  in  commuter  time. 
The  plan  has  yet  to  receive  the  approval  of  the  State  Highway  Commission.     Its  development 
is  being  closely  watched  throughout  the  country,  for  nossible  wider  adoption  if  successful . 


August,  1966 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

September  27,  1966 
Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  F.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J,  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Utilities  Engineering 
Personnel  &  Safety 


Public  Service 


Accounts 


66-525 


Call  to  Order. 

Present:        Commissioners  Oliver  M.  Rousseau,  Thos.  F.  Stack, 
Raymond  H.  Lapin 

Absent:  Commissioners  Thomas  P.  White,  Stuart  N.  Greenberg 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Lapin,  the  minutes  of  the  regular  meeting  of  the  Commission 
held  September  6,   1966,  were  approved.     Approval  of  the  minutes 
of  the  regular  meetings  of  September  13  and  September  20,  1966, 
was  put  over  one  week. 

Vote:  Ayes-Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioners  White,  Greenberg 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Lapin,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioner  White,  Greenberg 


—RESOLUTION  NO.  66-0768— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No.  401 — Electrical  Utilities  and  230KV 
towers  at  Moccasin  and  Tower  No.  596-N. 


—RESOLUTION  NO.  66-0769— 

RESOLVED,  That  this  Commission  hereby  awards  to  L.  C. 
Smith,  465  Concar  Drive,  San  Mateo,  California,  as  the  lowest 
regular  bidder.  Airport  Department  Contract  No.  464,  Relocation 
of  Taxiway  "R"  at  San  Francisco  International  Airport,   in  the 
amount  of  $106,151.50?  and  all  other  bids  for  the  above-described 
work  are  hereby  rejected;  and,  be  it  further 

RESOLVED,  That  the  technical  defect  of  non-execution 
of  the  affidavit,  which  affidavit  subsequently  has  been 
executed,  is  hereby  waived. 


— RESOLUTION  NO.  66-0770— 

WHEREAS,  By  the  terms  of  Airport  Department  Contract 
No.  401,  alterations  to  Buildings  for  Construction  and 
Maintenance  Base  -  Plot  17,  at  San  Francisco  International 
Airport,  the  Contractor,  A.  M.  Hardy  and  Company  was  to  have 
completed  all  work  on  or  before  June  10,   1966;  and 

WHEREAS,  The  Contractor  required  84  calendar  days  to 
process  and  perform  additional  work  authorized  by  the  Commission; 
and 
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WHEREAS ,   "...changes  in  the  work  ordered  by  the  contracting 
officer,  board  or  commission  insofar  as  they  necessarily  require 
additional  time  in  which  to    complete  the  entire  work;..."  is  an 
unavoidable  delay  as  defined  in  File  No.  13456,  Ordinance  No.  9484, 
Section  6.3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors 
January  16,  1956;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension  of 
84  calendar  days  to  September  2,  1966,  for  which  liquidated  damages 
are  hereby  waived;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being  satis- 
factorily completed  in  accordance  with  the  contract  documents  and 
approves  Certificate  of  Acceptance  and  Authorization  for  Final  Pay- 
ment in  the  amount  of  $14,369.57. 


— RESOLUTION  NO.   66-0771 — 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

Airport  Department  Contract  No.  452 — Apron  Pavement  for  Cargo  Build- 
ing No.  5A  at  San  Francisco  International  Airport,  to  The  Lowrie 
Paving  Company,  Inc.,  in  the  amount  of  $216,497.25; 

San  Francisco  Water  Department  Contract  No.  1260 — Construction  of 
Irrigation  Systems  at  Merced  Manor,  Stanford  Heights,  and  University 
Mound  Reservoirs,  to  A  &  J  Shooter,  Inc.  of  Marin,  on  the  lump  sum 
basis,  in  net  amount  of  $30,452.00; 

San  Francisco  Water  Department  Contract  No.  1269 — Laying  of  6-Inch 
Cast  Iron  Main  in  Mississippi  Street  North  of  25th  Street,  to 
McGuire  &  Hester,  in  the  net  amount  of  $4,101.75;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 


— RESOLUTION  NO.   66-0772  — 

RESOLVED,  That  this  Commission  hereby  approves  the  preliminary 
drawings,  identified  as  Exhibit  "A",  submitted  by  Airborne  Freight 
Corporation,    hereby  said  Corporation,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  new  shipping  and  office 
facilities  and  do  all  other  necessary  and  related  work  on  Plot  10A 
at  San  Francisco  International  Airport;  said  preliminary  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  and  subject 
to  notations  marked  thereon. 


— RESOLUTION  NO.   66-0773  — 

RESOLVED,  That  this  Commission  hereby  approves  the  specifica- 
tions and  drawings,  identified  as  Exhibit  "A",  submitted  by  Trans 
World  Airlines,     hereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  modifications  and  do  all 
necessary  and  related  work  in  the  South  Terminal  Building  at  San 
Francisco  International  Airport;  said  specifications  and  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  subject  to 
notations  marked  thereon  and  subject  to  submission  of  additional 
detail  drawings  for  approval  by  the  Utilities  Engineering  Bureau; 
and,  be  it  further 
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RESOLVED,  That  this  Commission  hereby  authorizes  Trans  World 
Airlines  to  proceed  with  the  approved  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts,  and  on  the  job  to  insure  that  its 
contractor  and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City* 
complaint. 


— RESOLUTION  NO.   66-0774 — 

RESOLVED,  That  this  Commission  hereby  approves  the  specifica- 
tions and  drawings,  identified  as  Exhibit  "A",  submitted  by  United 
Air  Lines,  whereby  said  Company  at  its  own  and  sole  expense,  and 
without  rental  credit,  will  construct  expanded  plasma  arc  facilities 
and  do  all  other  necessary  and  related  work  in  Building  No.  84  at 
their  Maintenance  Base  at  San  Francisco  International  Airport;  said 
specifications  and  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  United  Air 
Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts,  and  on  the  job  to  insure  that  its 
contractor  and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy  City' 
complaint. 


— RESOLUTION  NO.   66-0775 — 

RESOLVED,  That  this  Commission  approves  that  certain  form  of 
lease  of  Rooms  15-22  and  16-22  in  Pier  "G"  of  the  San  Francisco 
International  Airport  containing  2037  square  feet  area  of  unenclosed 
space,  copies  of  which  lease  are  on  file  with  Commission's  Secretary, 
the  term  of  which  lease  shall  commence  and  the  effective  date  shall 
be  when  said  rooms  are  available  for  occupancy  and  the  successful 
bidder  for  award  of  this  lease  has  been  notified  in  writing  thereof 
by  the  General  Manager  of  the  Airport,  and  shall  continue  until 
August  31,  1969,  and  the  Lessee  of  said  rooms  shall  have  three  (3) 
options  to  extend  said  term,  each  of  the  first  two  (2)  extensions 
to  be  for  periods  of  five   (5)  years  and  the  third  extension  being 
for  a  period  commencing  on  the  day  following  the  last  day  of  the 
second  period  and  continuing  until  August  31,  1983,  each  of  said 
extensions  being  subject  to  the  terms  and  conditions  of  said  lease, 
and  the  rental  for  the  term  commencing  on  said  effective  date  and 
expiring  on  August  31,  1969,  shall  not  be  less  than  Six  Dollars 
($6.00)  per  square  foot  per  annum,  and  the  rentals  for  each  of  said 
extended  rental  periods  shall  be  as  negotiated  by  City  and  Lessee  in 
accordance  with  the  terms  of  said  lease,  and  Lessee  shall  be  allowed 
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a  rental  credit  of  $17,417.47  for  architectural  and  engineering  fees 
and  for  reconstruction,  construction  and  improvements  made  and  to  be 
made  to  the  demised  premises  for  capital  improvements,  title  to  which 
shall  vest  in  City  upon  completion  and  which  shall  adapt  said  premises 
to  Lessee's  requirements  and  for  raising  the  quality  of  the  existing 
premises  to  that  now  provided  by  City  in  the  new  piers  at  the  Airport, 
and  Lessee's  plans  and  specifications  shall  be  subject  to  prior 
approval  of  this  Commission  and  Lessee's  work  done  shall  be  in  accor- 
dance with  the  terms  and  conditions  of  said  lease,  and  City  shall 
allow  said  rental  credit  to  Lessee  by  an  annual  reduction  of  seventy 
percent  (70%)  of  the  rental  due  City  in  consecutive  annual  rentals 
until  Lessee  has  recouped  said  $17,417.47,  and  Lessee  shall  furnish 
Manager  with  satisfactory  evidence  of  its  total  expenditure  and 
investment  for  said  capital  improvements;  and,  be  it  further 

RESOLVED,  That  the  Director  of  Property  is  requested  to  invite 
bids  for  award  of  said  lease. 


—RESOLUTION  NO.   66-0776  — 

RESOLVED,  That  this  Commission  does  hereby  approve  that  certain 
amendment  dated  July  8,  1966,  to  that  agreement  between  Interstate 
Hosts,  Inc.  and  United  Air  Lines,  Inc.  which  agreement  provides  for 
the  terms  and  conditions  under  which  Interstate  Hosts,  Inc.  shall 
provide  certain  catering  services  to  United  Air  Lines,  Inc.  in  United 
Air  Lines'  Red  Carpet  Room  in  the  Central  Terminal  Building. 


— RESOLUTION  NO.   66-0777 — 

WHEREAS,  The  Airport  Department  of  this  Commission  has  recom- 
mended the  granting  of  a  certain  revocable  permit  for  use  and 
occupancy  of  land  and  property  under  control  of  that  bureau,  as 
hereinafter  set  forth;     therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  does  hereby  approve  the  terms  and  conditions 
of  the  said  revocable  permit  and  authorizes  the  execution  of  the  same 
as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

PERMIT  to  occupy  and  utilize  a  strip  of  land  10  feet  by  84  feet 
at  the  San  Francisco  International  Airport  and  adjacent  to  the 
Company's  Millbrae  Substation  to  install  underground  electric 
facilities  and  maintain  same. 

Fee  of  $50.00. 

********** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
the  following  resolution  was  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioners  White,  Greenberg 


66-529 


— RESOLUTION  NO.   66-0778  — 


RESOLVED,  That  this  Commission  approves  the  following  actions 
relative  to  that  certain  Garage  and  Parking  Lots  Lease  between  St. 
Mary's  Square  Garage,  Inc.  and  City  dated  June  15,  1965: 

a)  Lessee  is  authorized  to  temporarily  discontinue  the 
attendant  parking  service  described  in  Section  23 
of  said  lease. 

b)  Change  the  parking  rates  for  Parking  Lot  No.  2  to  the 
following: 

$0.25  for  first  3  hours  or  fraction  thereof; 
$0.50  over  3  hours  and  including  6  hours; 
$0.75  over  6  hours  and  including  9  hours; 
$1.00  over  9  hours  and  including  24  hours; 

Parking  in  excess  of  twenty-four  (24)  hours  shall  be 
charged  at  the  aforesaid  rates.     The  aforesaid  time 
periods  are  consecutive  hour  periods  and  do  not  include 
in  and  out  privileges. 

******** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin, 
the  following  resolution  orally  approved  by  Commissioners  Rousseau, 
White  and  Lapin  on  September  22,  1966,  was  ratified: 

Vote:  Ayes-Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioners  White,  Greenberg 

—RESOLUTION  NO.   66-0779  — 

WHEREAS,  WESTERN  AIRLINES,  INC.  applied  with  the  CAB,  Docket 
No.  16866,  on  January  17,   1966,  requesting  an  exemption  which  would 
permit  through-plane  and  non-stop  air  service  between  San  Francisco 
and  Minneapolis/St.  Paul;  and 

WHEREAS,  This  Commission  by  Resolution  No.  66-0067,  dated 
January  25,  1966,  authorized  participation  by  the  City  Attorney 
endorsing  and  supporting  the  need  for  said  through-plane  and  non- 
stop service;  and 

WHEREAS,  The  CAB,  on  August  12,  1966,  granted  said  exemption 
to  WESTERN  AIRLINES,  INC    temporarily  and  ordered  a  new  investiga- 
tion under  Docket  No.  17^19  to  determine  future  non-stop  service 
between  Minneapolis/St.  Paul  -  San  Francisco;  and 

WHEREAS,  It  appears  the  Minneapolis/St.  Paul  -  San  Francisco 
traffic  of  approximately  60,000  passengers  annually  justifies  a 
continuance  of  said  non-stop  service;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
hereby  authorized  to  request  the  City  Attorney  to  intervene  and 
fully  participate  in  CAB  Docket  No.  17619,  Twin  Cities-California 
Service  Investigation  case,  and  support  through-plane,  non-stop 
air  service  between  Minneapolis/St.  Paul  and  San  Francisco,  without 
carrier  preference. 

******** 
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On  motion  of  Commissioner  Stack,   seconded  by  Commissioner  Lapin,  the 
following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioners  White,  Greenberg 

— RESOLUTION  NO.   66-0780 — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactorily 
completed;  approves  final  payment  in  the  amount  of  $85,164.09; 
approves  Debit  Modification  of  Contract  in  amount  of  $2,837.50,  in 
favor  of  Hood  Corporation,  under  Water  Department  Contract  No.  1220 — 
Construction  of  78-Inch  Pipeline  from  San  Antonio-Calaveras  Water 
Filtration  Plant  to  Alameda  Creek  Siphon,  and  allow  thirty  five  (35) 
calendar  days  unavoidable  delay  due  to  adverse  weather  conditions . 


— RESOLUTION  NO.   66-0781 — 

RESOLVED,  That  pursuant  to  Section  10.20-7 (c)  of  the  San 
Francisco  Administrative  Code  and  the  applicable  provisions  of  the 
Government  Code,  the  application  of  Myrtle  A.  Cronin  for  leave  to 
present  a  late  claim  against  the  City  and  County  of  San  Francisco 
in  the  amount  of  $353.73  for  personal  injuries  sustained    when  she 
fell  to  the  floor  of  a  Municipal  Railway  bus  which  she  was  a  paying 
passenger  upon  on  or  about  March  25,  1966,  at  or  near  North  Point 
and  Polk  Streets  in  San  Francisco,  California,  is  hereby  granted. 


—RESOLUTION  NO.   66-0782  — 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager  of  the  Municipal  Transit 
System,  the  General  Claims  Agent  thereof  and  the  City  Attorney, 
this  Commission  authorizes  the  City  Attorney  to  sign  on  behalf  of 
the  City  and  County  of  San  Francisco  a  dismissal  with  prejudice  of 
the  Cross-Complaint  of  the  City  and  County  of  San  Francisco  against 
Joseph  E.  Peeters  in  action  No.  548195,  Superior  Court,  San 
Francisco,  California. 


—RESOLUTION  NO.   66-0783  — 

RESOLVED,  That  this  Commission  hereby  authorizes  two  persons, 
as  designated  by  the  General  Manager  of  Public  Utilities,  to  attend 
the  Airport  Operators  Council  annual  conference  to  be  held  in 
Phoenix,  Arizona,  October  10-14,  1966. 


— RESOLUTION  NO.   66-0784 — 

RESOLVED,  That  this  Commission  hereby    approves  the  drawing, 
identified  as  Exhibit  "A",  submitted  by  Hertz  Corporation,  whereby 
said  Corporation,  at  its  own  and  sole  expense  and  without  rental 
credit  will  perform  pavement  construction  and  do  all  other  necessary 
and  related  work  on  Plot  13  at  San  Francisco  International  Airport; 
said  drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau,  subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Hertz 
Corporation  to  proceed  with  said  work;  and,  be  it  further 
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RESOLVED,  That  the  Hertz  Corporation  will  perform  this  work  at 
its  own  and  sole  risk,  subject  to  being  awarded  occupancy  of  the 
space  under  an  appropriate  form  of  agreement;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts,  and  on  the  job  to  insure  that  its  con- 
tractor and  subcontractors  performing  the  above  construction  and  work 
shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the  con- 
struction and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  interference  or 
prevention  is  brought  to  the  attention  of  this  tenant  by  City's 
letter,   it  will  take  immediate  positive  action  to  remedy  City's  com- 
plaint . 

******** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin,  the 
following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  Stack,  Lapin 

Absent-Commissioners  White,  Greenberg 

— RESOLUTION  NO.   66-0785  — 

WHEREAS,  The  Public  Utilities  Commission  under  its  Resolution 
66-0353  adopted  May  3,   1966,  did  approve  among  other  documents   (1)  a 
form  of  Sublease  between  San  Francisco  Airport  Improvement  Corpora- 
tion, as  Sublessor,  and  Pan  American  World  Airways,  Inc.,  as  Sub- 
lessee, and  (2)  a  form  of  Indenture  securing  the  issuance  of 
$1,000,000.00  principal  amount  of  bonds,  designated  as  "San  Francisco 
Airport  Improvement  Corporation  Bonds,  issue  of  1966";  and 

WHEREAS,  The  San  Francisco  Airport  Improvement  Corporation  has 
submitted  a  revised  form  of  Sublease  and  a  revised  form  of  Indenture 
in  place  and  instead  of  the  aforesaid  documents  heretofore  approved 
by  this  Commission;  and 

WHEREAS,  The  revised  form  of  Sublease  and  revised  form  of 
Indenture  in  no  way  materially  affect  the  rights  of  the  City  and 
County  of  San  Francisco  under  the  original  proposal  by  San  Francisco 
Airport  Improvement  Corporation;  therefore 

BE  IT  RESOLVED,  That  this  Commission  approves  the  aforesaid 
documents  in  their  present  form  and  substance,  and  authorizes  the 
President  of  the  Commission  to  execute  and  date  the  Consent  to  Sub- 
lease with  any  changes  therein  which  do  not  change  the  material 
bu]  stance  thereof,  and  the  Secretary  of  the  Commission  is  authorized 
ana  directed  to  attest  same. 

******** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  Lapin,  the 
following  resolution  was  adopted: 

Vote:      Ayes-Commissioners  Rousseau,  Stack,  Lapin 
Absent-Commissioners  White,  Greenberg 
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—RESOLUTION  NO.   66-0768-MR — 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  threof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available 
in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 


Date  of  Accident 


Settlement 


MC  Emanuel  Cobb 

SC  Marie  C.  Spilmer 


June  30,  1966 
March  15,  1966 


$  714.00 
3,000.00 


Litigated  Settlements 

MC  Dennis  Allan  Prince 

MC  Philip  D.  &  Sara  Tomasello 

CC  Ann  O'Connor 

CC  May  lone  Kendall 

MC  Katherine  M.  Harry 


July  10,  1964 
July  16,  1965 
July  18,  1964 
May  26,  1965 
May  10,  1965 


750.00 
5,000.00 
3,000.00 
3,500.00 
1,500.00 


Appropriation  6.735.804.000 


$17,464.00 


******** 


Airport  item  No.  10  -  authorizing  tenant  work,  construction  of  a 
new  lounge  by  the  Pacific  Telephone  and  Telegraph  Company  on  the 
ground  floor  of  the  South  Terminal  Building  -  was  taken  off  calendar 
at  the  request  of  the  Airport  General  Manager,  George  F.  Hansen. 

******** 

Mr.  Hansen  explained  the  change  in  rates  at  Parking  Lot  No.  2  at 
the  San  Francisco  International  Airport,  Resolution  No.  66-0778. 
The  daily  maximum  of  $1.00  is  still  retained.     Mr.  Hansen  said  the 
reason  this  is  recommended  is  there  is  too  great  a  variance  between 
Parking  Lots  No.  1  and  No.  2.     By  keeping  the  maximum  rate  at  $1.00, 
it  keeps  it  in  line  for  the  person  who  desires  inexpensive  parking. 

Mr.  Hansen  stated  that  the  Airport  has  had  sufficient  experience 
since  the  garage  opened  to  know  that  the  proposed  adjustment  in  rates 
should  be  made . 

******** 

Mr.  Finn  briefly  explained  Resolution  No.  66-0785,  Pan  American 
World  Airways  proposed  assignment  of  lease  to  San  Francisco  Airport 
Improvement  Association — approving  revised  forms  of  sublease  and 
indenture.     He  reminded  the  Commission  they  had  approved  this 
arrangement  earlier.     The  amendments  were  changes  brought  about  in 
order  that  Pan  American  might  seek  a  favorable  ruling  from  the 
Internal  Revenue  Service  in  order  to  proceed  with  the  financing  and 
construction  of  their  buildings  at  the  Airport.     The  I.R.S. 
apparently  demands  that  the  maximum  pay-off  term  of  the  bonds  coin- 
cide with  the  life  of  the  lease.     This  change  will  result  in  an 
estimated  increase  of  interest  rate  on  the  bonds  from  4*5%  to  4-3/4%. 

William  F.  Bourne,  Public  Utilities  Counsel,  then  asked  Deputy  City 
Attorney  Jerome  Cohen  to  give  an  explanation  for  the  City  Attorney. 
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Mr.  Cohen  said  if  all  the  options  are  exercised  the  lease  would 
terminate  in  2001.     The  bonds  would  have  matured  in  1996,   five  years 
before  the  maximum  term  of  the  lease.     In  order  to  meet  the  require- 
ments of  the  I.R.S.  and  seek  a  favorable  ruling,  it  became  necessary 
to  review  one  of  the  documents  which  the  Public  Utilities  Commission 
had  previously  approved — the  sublease — where  now  the  pay-off  period 
on  the  bonds  is  extended  to  the  year  2001.     All  schedules  of  rental 
payment  had  to  be  revised  and  the  interest  rate  had  gone  up. 

Mr.  Cohen  stated  this  in  no  way  affects  the  City's  rights  or  obliga- 
tions . 

Commissioner  Stack  asked  if  City's  right  of  reversion  was  affected. 

Mr.  Cohen  replied  in  the  negative,  adding  that  the  changes  do  not 
affect  the  basic  lease. 

Mr.  Finn  assured  the  Commission  that  the  lease  had  more  protection 
built  into  it  as  far  as  City  is  concerned . than  even  the  I.R.S.  asks 
in  most  instances. 

******** 

Communications : 

Mr.  Finn  read  a  letter  dated  September  14,  1966,  from  the  Northern 
California  Outboard  Association,  Inc.,  thanking  the  Commission  for 
keeping  the  high  water  level  at  Lake  Merced  in  order  to  assure  a 
successful  regatta. 

******** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  not  being  present,  Mr.  Finn  said  there  was  nothing  to 
report. 

******** 

Roll  Call: 

Commissioner  Lapin  stated  that  from  his  own  experience  in  business 
the  attendance  at  conferences  was  very  beneficial  in  the  exchange  of 
knowledge  and  helpful  in  making  decisions  re  future  plans.  Because 
they  are  held  in  most  ideal  surroundings — Palm  Springs,  Miami  Beach, 
etc. — there  is  no  reason  not  to  hold  them  in  such  places?  it  costs 
no  more. 

Mr.  Lapin  said  in  his  opinion  these  meetings  are  extremely  important. 
Things  are  changing  much  too  fast — in  airports,  transit  and  all 
kinds  of  urban  problems.     Changes  occur  so  fast  there  is  no  time  to 
keep  up  with  published  material. 

He  urged  that  the  Commission  do  all  possible  to  encourage  good 
attendance  at  these  meetings. 

Commissioner  Stack  commented  on  the  value  received  at  the  Airport 
Operators  Council  briefings  held  at  Douglas  and  Lockheed  in  Los 
Angeles.     San  Francisco,   for  the  first  time  in  memory,  had  seven 
people  in  attendance.     He  heartily  agreed  with  Commissioner  Lapin, 
and  said  in  his  opinion  San  Francisco  was  short-sighted  in  not  send- 
ing more  of  the  Public  Utilities  people  to  this  type  of  conference. 
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Commissioner  Stack,  commenting  on  the  fact  that  Oakland  will  probably 
have  ten  people  and  Los  Angeles  twenty  at  the  Airport  Operators 
Council  meeting  in  Phoenix,  Arizona,  next  month,  urged  that  the 
General  Manager  of  Public  Utilities  investigate  the  possibility  of 
obtaining  additional  funds  to  send  more  than  two  to  Phoenix. 

Commissioner  Rousseau  stated  that  it  was  important  to  have  attendance 
at  these  conferences  because  discussions  bring  out  the  most  modern 
equipment  and  techniques — all  given  free  to  personnel  and  staff  in 
attendance.     He  urged  bringing  the  need  for  sufficient  funds  to  the 
attention  of  the  Board  of  Supervisors . 


Commissioner  Lapin  then  asked  for  a  brief  report  on  the  damage  to 
Pier  "D"  caused  by  aircraft. 

Mr.  Hansen  explained  that  it  was  an  apparent  brake  failure.  The 
Civil  Aeronautics  Board  is  investigating  the  accident.     Mr.  Hansen 
said  he  would  come  before  the  Commission  next  week  with  an  emergency 
request  for  funds  to  repair  Pier  "DM. 

He  also  said  there  was  another  emergency,  the  Pier  "E"  power  trans- 
former burned  out.     Equipment  will  be  rented  from  the  PG&E  as  a 
temporary  measure  and  will  be  in  service  today.     However,  the  Com- 
mission will  have  an  emergency  request  for  funds  for  this  item  next 
week,  according  to  Mr.  Hansen. 


Mr.  Hansen  said  that  there  is  a  good  possibility  that  American  Air- 
lines will  be  picketed  at  3:30  a.m.  tomorrow.     This  will  not  be  as 
serious  in  effect  as  the  previous  labor  dispute  because  Trans  World 
Airlines  and  United  Air  Lines  will  be  able  to  handle  transcontinental 
traffic. 


Mr.  Finn  reminded  the  Commission  of  the  American  Transit  Association 
national  conference  to  be  held  at  the  Hilton  Hotel,  San  Francisco, 
from  October  2  through  6,  1966.     He  invited  all  Commission  members 
to  attend  as  many  sessions  as  possible. 


******** 


******** 


******** 


******** 


THEREUPON  THE  MEETING 
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SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
September  27,  1966 


HIGHLIGHTS 

Federal,  State  and  local  officials  attended  the  dedication 
ceremonies  at  Sunol  Valley  Filtration  Plant, 

1966  Grand  Jury  members  visited  San  Francisco's  water  and 
power  system. 

The  Water  Department  leads  the  way  in  clearing  Market  Street 
facilities  that  would  interfere  with  planned  construction  by  BARTD. 

SUNOL  VALLEY  FILTRATION  PLANT  DEDICATION 

On  September  li+,  Sunol  Valley  Filtration  Plant  was  officially 
dedicated,  with  Stewart  L.  Udall,  Secretary  of  the  Interior, 
Governor  Edmund  G.  Brown  and  Mayor  John  F.  Shelley  as  key  speakers. 
Guests  of  honor  included  public  officials  from  Alameda,  Santa  Clara 
and  San  Mateo  Counties  and  municipalities  within  the  area  served  from 
the  Water  Department  system. 

GRAND  JURY  VISIT 

On  September  8,  members  of  the  1966  Grand  Jury  visited  the 
Alameda  Division  of  the  Water  Department,  making  stops  at  the  new 
Sunol  Valley  water  treatment  plant  now  in  operation,  the  James  H. 
Turner  Dam,  and  the  Sunol  Headquarters.     From  Sunol  they  continued 
to  the  Hetch  Hetchy  Project  in  their  annual  inspection  trip  of  San 
Francisco's  water  and  power  systems. 

B.A.R.T.D. 

To  clear  Market  Street  of  utilities  that  would  interfere  with 
the  planned  construction  by  BARTD  within  the  established  time  table 
would  require  emergency  action  and  the  Department  was  authorized  to 
perform  the  needed  work  with  funds  set  up  by  BARTD.  Department 
personnel  are  making  door-to-door  personal  contact  with  each  customer 
on  Market  Street  affected  by  the  work  in  progress  in  order  to  mini- 
mize the  inconvenience  to  customers  and  to  reduce  the  number  of 
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service  connections  on  Market  Street  where  alternate  locations  are 
available . 

Construction  crews  started  on  the  south  side  of  Market  Street 
at  9th  Street,  working  toward  2nd  Street.    Work  accomplished  through 
September  22  included  1200'   of  pavement  opened  with  trenching,  pipe 
laying  and  backfilling  of  962'  and  repaving  of  851*  . 

The  crossings  at  6th  and  3rd  Streets  will  reauire  closing 
these  cross  streets.     Therefore,  work  at  these  locations  has  been 
scheduled  on  Sundays  to  minimize  interference  with  downtown  traffic. 
The  6th  Street  crossing  work  has  been  scheduled  to  start  at  5>:00  A.M., 
September  25,  with  the  street  returning  to  normal  traffic  by  Monday, 
September  26. 

The  entire  project  is  progressing  ahead  of  schedule  and 
should  be  completed  well  ahead  of  the  time  limit  set  to  avoid  inter- 
ference with  holiday  shopping. 

WATER  QUALITY 

During  the  month  of  August,  a  total  of  19  individual  flushing 
operations  were  carried  out  by  the  Department.     Seven  of  these  were 
to  correct  dirty  water  conditions  and  12  were  regularly  scheduled 
operations  to  prevent  dirty  water  conditions  at  known  trouble 
locations . 

A  total  of  821r,3  million  gallons  of  water  drawn  from 
Calaveras  Reservoir  was  treated  Dy  Sunol  Valley  Filtration  Plant 
during  the  month  of  August. 

All  water  treatment  stations  operated  normally  with  no  prob- 
lems occurring  due  to  water  quality. 
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WATER  CONDITIONS 


GROSS  CONSUMPTION  OF  WATER 


6,5%  More 
25L.2         \l  270,5 


1965 


F 


Million  Gallons  Per  Day  Average 

6.Q%  More 
_  _V_     216. U 

202.7 


1966 


Month  of  August 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 


ON  SEPTEMBER  16 


MIT  LION  GALLONS 


32.5%  Less 


T 

.5,786 

1965 

1966 

16,0%  Less 
20t79U    _>k  _ 


17,1+62 


CALAVERAS 


+    PENINSULA  (combined) 


2ij..8$  Less 
UU,l67  \|/ 


33,2^8 


85^  of 
10-yr. 
Average 
Storage 


1966 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  221,8  MGD  during  August,   and  the  draft  of  Calaveras  water 
through  Sunol  Valley  Filtration  Plant  averaged  26.6  MGD. 
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SERVICE  RENEWALS 

During  the  month  of  August,  a  total  of  752  service  pipes  were 
renewed.     On  August  Jl9  thb.re  wer-3  J+912  uncompleted  renewal  orders 
outstanding. 

FINANCE 

Collections  for  the  month  of  August  1966  from  the  sale  of 
water  totaled  $2,030; 559  which  is  $21,390  greater  than  was  collected 
during  August  a  year  ago, 

Net  paying  sales  of  water  for  the  month  of  August  1966 
totaled  $1,916,010  which  is  $>81|,568  more  than  for  August  of  last  year. 

1961  BOND  FUND  PROJECTS 

Construction  of  Bay  Division  Pipeline  No.  i|,  Section  A,  and 
Alameda  Creek  Siphon  No,  3   is    Q0%  completed. 

Construction  of  San  Antonio  Pumping  Station  and  Sunol  Pumping 
Station  which  started  last  month  is  Q%  completed. 

Construction  of  60"  pipeline  to  San  Antonio  pumps  and  36" 
pipeline  to  Sunol  pumps  is  1L|$  completed. 

Contract  for  construction  of  Crystal  Springs  Bypass  Tunnel 
was  certified  with  a  starting  date  of  September  19. 

PLEASANT ON  INDUSTRIAL  PARK 

A  Professional  Services  Agreement  contract  was  certified  on 
September  8. 

FREEWAYS 

Secretary  of  the  Interior  Stewart  L.  Udall  visited  the 
Peninsula  watershed  to  see  the  proposed  routing  of  Junipero  Serra 
Freeway  south  of  Ralston  Avenue  after  the  dedication  ceremonies  at 
Sunol  Valley  Filtration  Plant, 

A  Professional  Services  Agreement  contract  has  been  executed 
to  employ  Wilsey  and  Ham  to  study  the  location  of  this  freeway  on 
watershed  land  south  of  Ralston  Avenue. 

Construction  work  on  San  Mateo  Creek  bridge  Is  progressing 
and  erosion  control  and  drainage  facilities  are  being  improved  along 
constructed  portions  of  this  freeway. 
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UNITED  CRUSADE 

The  Water  Departments  United  Bay  Area  Crusade  "Advance  Gift" 
solicitation  produced  &2„321c60  from  executive  and  supervisory 
personnel,  representing  l±Q<,$%  of  the  Departments  goal.     The  regular 
campaign  started  on  September  16  with  total  contributions  reported 
on  September  21  of  $3> 036,60,  representing  62,7%  of  the  Departments 
goal.     The  intentions  are  to  complete  this  campaign  by  the  end  of 
September, 
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Call  to  Order. 

Present:        Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack,  Raymond  H.  Lapin 

Absent:  None 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

Approval  of  the  minutes  of  the  regular  meetings  of  the  Commission 
held  September  13,  20  and  27,  1966,  was  put  over. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Capin 
Absent-None 


—RESOLUTION  NO.   66-0786  — 

RESOLVED,  That  this  Commission,  on  the  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General  Manager  of  Hetch 
Hetchy  Project,  and  the  City  Attorney,  hereby  approves  the  collec- 
tions, month  of  August,   1966,  for    damages  which  the  department  has 
against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  and  Power  $  1,316.74 

"        "      thru  Bureau  of  Delinquent  422.98 

Revenue 

$  1,739.72; 

and  hereby  approves  transfer  during  the  month  of  August,  1966,  amount 
$1,749.03,  by  the  Bureau  of  Light,  Heat  and  Power  to  the  Bureau  of 
Delinquent  Revenue  for  collection. 


—RESOLUTION  NO.   66-0787  — 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

Hetch  Hetchy  Water  Supply  Contract  No.  392 — Construction  of  Spillway 
Deflector  Walls,  Access  Shaft  Housing  and  Miscellaneous  Work  at 
0' ShaughneGsy  Dam,  to  the  Thomas  Construction  Company,  in  the  amount 
of  $123,122.50; 

Airport  Department  Contract  No.  387 — Alterations  to  Piers  "C"  and 
"D"  at  the  San  Francisco  International  Airport,  to  Wilner  Construc- 
tion Company,   in  the  amount  of  $135,944.00; 

Airport  Department  Contract  No.  465 — Construction  of  Drainage 
Pumping  Ststion  No.  5  at  San  Francisco  International  Airport,  to 
Dean  C.  Bushier,  Inc.,  in  the  amount  of  $43,835.00;  and,  be  it 
further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 
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— RESOLUTION  NO.   66-0788 — 


RESOLVED,  That  this  Commission  authorizes  one  staff  member  of 
the  Utilities  Engineering  Bureau,  as  designated  by  the  General 
Manager  of  Public  Utilities,  to  proceed  to  Philadelphia,  Pa.,  to 
attend  the  American  Society  of  Civil  Engineers  Transportation  Con- 
ference, October  17-21,  1966. 


— RESOLUTION  NO.   66-0789 — 

WHEREAS,  The  General  Manager  of  the  Airport  Department  of  this 
Commission  has  recommended  the  granting  of  a  certain  revocable 
permit  for  crossing  property  under  control  of  that  department  as 
hereinafter  set  forth; 

THEREFORE,   BE  IT  RESOLVED,  That  the  Public  Utilities  Commission 
of  the  City  and  County  of  San  Francisco  does  hereby  approves  the 
terms  and  conditions  of  the  said  revocable  permit  and  authorizes  the 
execution  of  the  same  as  follows: 

TO:  United  States  Coast  Guard 

PERMIT  FOR:     Constructing  new  underground  electrical  conduits, 
the  use  of  an  existing  City-owned  vacant  underground  conduit,  and 
the  installation  of  necessary  electrical  facilities  therein  for 
the  purpose  of  serving  a  new  160  man  barracks-mess. 

No  fee. 


—RESOLUTION  NO.   66-0790  — 

RESOLVED,  That  this  Commission  approves  plans  and  specifications 
and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  471 — South  Terminal  Baggage  Facilities, 
San  Francisco  International  Airport 

WD  Contract  No.  1279 — Excavation  and  Repaving  for  Water 
Service  Renewals 


—  RESOLUTION  NO.   66-0791  — 

RESOLVED,  That  this  Commission  hereby  awards  to  Wilco  Construc- 
tion Company,  725  Second  Street,  San  Francisco,  California,  as  the 
lowest  regular  and  responsible  bidder,  Airport  Department  Contract 
No.  459,  Add  Operations  Area  Lower  Level  Pier  "FF"  at  the  San 
Francisco  International  Airport  in  the  amount  of  $18,74  3.00;   and  that 
all  other  bids  for  the  above-described  work  are  hereby  rejected;  and, 
be  it  further 

RESOLVED,  That  the  technical  defect  of  execution  of  Form 
X-1523-4-19-60  of  the  Department  of  Public  Works  of  the  City  and 
County  of  San  Francisco  in  lieu  of  page  5  of  the  specifications  for 
"Bond  Accompanying  Bid"  is  hereby  waived. 
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—RESOLUTION  NO.   66-0792  — 


RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  in  amount  of  $500.00,  under 
Airport  Department  Contract  No.  348 — Construction  of  Pier  "FF"  at 
San  Francisco  International  Airport;  contractor,  Col  Wei  Construc- 
tion Company;  to  provide  for  electrical  work  in  connection  with  Load 
Center  16  at  Pier  "FF"  and  various  light  fixtures,  as  set  forth  and 
described  in  Modification  No.  6. 


— RESOLUTION  NO.   66-0793 — 

RESOLVED,  That  the  Director  of  Property  is  hereby  requested  to 
prepare  the  necessary  legislation  for  submittal  to  the  Board  of 
Supervisors  whereby  the  City  will  accept  a  quitclaim  deed  from  the 
Anza  Pacific  Corporation  quitclaiming  all  rights  to  a  roadway  ease- 
ment across  San  Francisco  International  Airport  lands. 


—RESOLUTION  NO.   66-0794  — 

WHEREAS,  On  September  27,  1966,  the  electrical  transformer 
serving  Pier  E  at  San  Francisco  International  Airport,  failed;  and 

WHEREAS,  Due  to  City's  lease  commitments  to  American  Airlines 
and  others,  and  in  order  to  protect  the  interests  of  the  City  and 
County  of  San  Francisco  and  to  protect  life  and  property  at  the  San 
Francisco  International  Airport,  it  is  essential  that  said  service 
be  restored  to  service  at  the  earliest  possible  time;  now,  therefore 
be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.30,  Part  I,  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby 
finds  and  declares  the  existence  of  an  emergency  and  directs  the 
General  Manager  of  Public  Utilities  to  effect  such  necessary  work  in 
the  most  expeditious  manner  to  restore  said  conveyor  system  to 
service;  and,  be  it  further 

RESOLVED,  That  the  Controller  be  and  is  hereby  requested  to 
certify  funds  from  Appropriation  No.  3.727.511.000  in  an  estimated 
amount  of  $3,500.00  to  provide  for  such  emergency  repairs. 


—RESOLUTION  NO.   66-0795  — 

WHEREAS,  On  September  25,  1966,  a  727  aircraft,  operated  by 
Pacific  Air  Lines  struck  and  damaged  Pier  D  at  San  Francisco  Inter- 
national Airport;  and 

WHEREAS,  Due  to  City's  lease  commitments  to  Delta,  National, 
Pacific  Southwest  and  Pacific  Air  Lines,  and  in  order  to  protect  the 
interests  of  the  City  and  County  of  San  Francisco  and  to  protect  life 
and  property  at  the  San  Francisco  International  Airport,  it  is 
essential  that  said  facility  be  restored  to  full  service  at  the 
earliest  possible  time;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  this  Commission  in 
accordance  with  the  provisions  of  Section  6.30,  Part  I,  of  the 
Administrative  Code  of  the  City  and  County  of  San  Francisco,  hereby 
finds  and  declares  the  existence  of  an  emergency  and  directs  the 
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General  Manager  of  Public  Utilities  to  effect  such  necessary  work  in 
the  most  expeditious  manner  to  restore  said  structure  to  service; 
and,  be  it  further 

RESOLVED,  That  the  Controller  be  and  is  hereby  requested  to 
certify  funds  from  Appropriation  No.  6.726.718.000  in  an  estimated 
amount  of  $7,500.00  to  provide  for  such  emergency  repairs. 


— RESOLUTION  NO.   66-0796  — 

RESOLVED,  That  this  Commission  hereby    authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  STATE  OF  CALIFORNIA  DIVISION  OF  HIGHWAYS 

Permit  to  enter  a  portion  of  the  Sunol  Lands  for  the  purpose 
of  constructing  a  lined  drainage  ditch  appurtenant  to  State's  Free- 
way Route  4-ALA-680;  said  portion  being  an  area  approximately  50  by 
75  feet  opposite  Station  60,  Bl  Line  of  said  State  Freeway.  Fee 
waived  in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  66-0797  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  PHILLIPS  PETROLEUM  COMPANY 

Permit  to  use  as  a  driveway,  a  portion  of  the  54"  San  Andreas 
Pipeline  right  of  way  located  on  the  easterly  side  of  Junipero 
Serra  Blvd.  at  Ocean  Avenue,  San  Francisco.     Permittee  to  pay  the 
City  in  advance  a  rental  of  $35.00  per  month. 

Cancelling  that  certain  lease  issued  to  Tidewater  Oil  Company 
by  Resolution  13,170  adopted  February  16,  1953. 


—RESOLUTION  NO.   66-0798  — 

WHEREAS,  The  City  and  County  of  San  Francisco,  a  municipal 
corporation,  by  and  through  its  Public  Utilities  Commission,  leased 
to  HOWARD  C.  HANSEN  and  WILLIAM  GIGER  d.b.a.  HANSEN  &  GIGER  DAIRY 
CO.,  1043  acres  designated  Parcel  I   (558  acres)  and  Parcel  II  (485 
acres)  located  near  Sunol,  California,  for  grazing  purposes  only, 
pursuant  to  Public  Utilities  Commission  Resolution  No.  23943  dated 
May  19,  1964,  for  a  term  of  5  years  commencing  the  1st  day  of 
November,  1964;  and 

WHEREAS,  A  485  acre  portion  of  said  1043  acre  lease,  to  wit, 
Parcel  II,  was  sublet  for  the  remainder  of  the  term  of  said  lease 
to  MAURICE  COFFEY  pursuant  to  Public  Utilities  Commission  REsoluticn 
No.  65-0395  dated  May  25,   1965;  and 

WHEREAS,  Lessee  desires  to  sublet  the  remaining  558  acre 
portion  of  said  1043  acre  lease,  to  wit,  Parcel  I,  for  the  remainder 
of  the  term  of  the  lease  to  HENRY  MOLLER  &  SONS:  and 

WHEREAS,  Said  written  lease,  under  the  terms  thereof  cannot  be 
sublet  without  the  written  consent  of  City,  the  Lessor; 
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NOW,  THEREFORE,  Be  it 


RESOLVED,  That  this  Commission  hereby  consents  to  a  sublease 
of  Parcel  I,  the  558  acre  portion  of  the  1043  acre  grazing  lease 
(designated  therein  as  Parcel  I),  from  HANSEN  &  GIGER  DAIRY  CO., 
Lessee,  to  HENRY  MOLLER  &  SONS,  Sublessee,  for  the  remainder  of 
the  term  of  said  lease  and  under  the  same  terms,  conditions,  con- 
siderations and  covenants  contained  therein,  and  subject,  but  not 
limited  to  the  requirement  that  sublessee  comply  with  the  surety 
bond  and  insurance  requirements  set  forth  in  said  lease. 

******** 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Stack,  the 
following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Lapin 
Absent-None 


—RESOLUTION  NO.   66-0799  — 


RESOLVED,  That  this  Commission  hereby  dispenses  with  City's 
bidding  procedure  for  the  lease  of  space  and  under  the  terms  and 
conditions  hereinafter  specified  hereby  authorizes  and  directs  the 
Manager  of  Utilities  to  negotiate  an  appropriate  lease,  and  to 
execute  an  agreement  to  lease  and  a  lease  in  form  satisfactory  to 
City  and  the  Post  Office  Department,  including  but  not  limited  to 
the  following  basic  terms. 

San  Francisco  International  Airport,  Air  Cargo  Building  #2 

Area  Sq.  Ft.      Annual  Unit    Annual  Rent      Term  of 

Area  Price  Total  Lease 


Room  No.  209        5,489  $  3.00        $  16,467.00        1*$  years  or  less 

Loading  Dock 

No.  209A  1,136  -0-  -0-  Same 

Commencement  of  Term:     When  premises  have  been  vacated 

by  United  Air  Lines  and  when  same 
made  available  to  the  Post  Office 
Department. 


******** 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  Stack, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack, 

Lapin 
Absent-None 


—RESOLUTION  NO.   66-0800  — 


RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.   16,527,   adopted  July  16,   1956,  payment  of 
claims  in  the  amount  of  $807.51,  made  by  the  San  Francisco  Water 
Department,  month  of  August  1966,  per  Revolving  Fund  Voucher  No. 
2586. 
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—RESOLUTION  NO,   66-0801  — 

WHEREAS ,  Edwin  Ver  Linden,  a  permittee  on  that  certain  portion 
of  the  Bay  Division  Pipeline  off  Edgewood  Road  in  Redwood  City,  as 
shown  on  San  Francisco  Water  Department  Drawing  B-2950,  authorized 
by  Public  Utilities  Commission  Resolution  No.  66-0335  adopted 
April  26,  1966,  for  the  purpose  of  grazing  horses  at  an  annual 
rental  of  $50.00;  and 

WHEREAS,  Said  permittee  has  gone  to  some  expense  in  the  fencing 
and  clearing  of  said  parcel  and  has  been  unable  to  obtain  the 
necessary  access  through  an  adjacent  roadway;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  terminates  that  certain 
Water  Department  revocable  permit  authorized  by  Public  Utilities 
Commission  Resolution  No.  66-0335  adopted  April  26,  1966,  to  EDWIN 
VER  LINDEN  and  that  the  deposit  sum  of  $50.00   be   returned  to 
permittee . 


— RESOLUTION  NO.   66-0802  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract  of  Water  Department 
Contract  No.  1210 — Construction  of  San  Antonio  and  Sunol  Pumping 
Stations,  C.  Norman  Peterson  Company,  Contractor,  in  the  amount  of 
$3,235.00,  to  provide  for  furnishing  instrumentation  equipment  for 
recording  flow  through  San  Antonio  pipeline. 


— RESOLUTION  NO.   66-0803  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of  a 
San  Francisco  Water  Department  lease  to  the  United  States  Government 
Post  Office  Department  to  occupy  the  former  San  Francisco  Water 
Department  Corporation  Yard,  located  on  Bryant  Street,  San  Francisco , 
as  shown  on  Water  Department  Drawing  B-2560,  for  a  period  of  four 
(4)  months  commencing  September  21,  1966,  at  a  rental  of  $900  per 
month  with  an  option  to  renew  for  one  (1)  year  under  the  same  terms 
and  conditions. 


— RESOLUTION  NO.   66-0804  — 

RESOLVED,  That  this  Commission  hereby    authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  use  in  conjunction  with  access  to  the  Permittee's 
Gas  Regulation  Station  No.  166A  opposite  Larkspur  Drive,  Millbrae, 
portions  of  the  existing  Water  Department's  service  road,  including 
construction  of  a  turnout  per  Water  Department's  drawing  B-2976. 
Subject  to  a  $50  permit  fee. 


—RESOLUTION  NO.   66-0805  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 
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TO:     HI  -  FIDELITY  T  V  CABLE  SYSTEM  COMPANY 


Permit  to  extend  a  T  V  underground  cable  along  the  easterly 
ridge  line  of  the  Crystal  Springs  Watershed  property  from  the 
Ralston  Avenue  intersection,  State  Highway  Route  92  southerly  to  a 
point  opposite  Club  Drive,  San  Carlos,  a  distance  of  10,800  feet. 
Subject  to  a  permit  fee  in  the  amount  of  $200  plus  an  annual  rental 
of  $250  per  year. 


—RESOLUTION  NO.  66-0806  — 

i        RESOLVED,  That  this  Commission  hereby  accepts  the  work  as 
being  satisfactorily  completed  and  approves  final  payment  in  the 
amount  of  $1,900.00  in  favor  of  the  Pitometer  Associates,  Engineers, 
covering  services  in  connection  with  water  waste  survey  of 
specified  sections  of  the  water  distribution  system. 


—RESOLUTION  NO.  66-0807  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  on  behalf  of  the  Public  Utilities  Com- 
mission of  the  City  and  County  of  San  Francisco  to  execute  that 
certain  San  Mateo  County  Revocable  Permit  covering  the  right  to 
construct  and  maintain  the  Crystal  Springs  Bypass  Tunnel  under 
Parrott  Drive,  Los  Altos  Drive,  Mountain  View  Place  and  certain  San 
Mateo  County  Lands  adjoining  State  Highway  Route  No.  92. 


—RESOLUTION  NO. 66-0808  — 

RESOLVED,  That  the  City  Attorney  is  authorized  to  accept  the 
sum  of  $1,575.00  in  full  settlement  of  the  case  entitled  HChas.  L. 
Harney,  Inc.,  a  corporation,  Plaintiff  and  Cross-Defendant,  vs. 
City  and  County  of  San  Francisco,  a  municipal  corporation,  Defendant 
and  Cross-Complainant,  Municipal  Court  No.  538021";  and,  be  it 
further 

RESOLVED,  That  the  City  Attorney  is  authorized  to  execute  all 
required  releases  and  dismissals  of  the  said  action. 


—RESOLUTION  NO.   66-0809  — 

WHEREAS,  American  Public  Power  Association  is  holding  an 
Accounting  and  Finance  Workshop  in  Philadelphia,  Pennsylvania, 
October  18-21,  1966,  in  which  there  will  be  well  known  authorities 
from  all  parts  of  the  United  States  discussing  the  latest  methods 
in  accounting  and  finance  for  publicly-owned  utilities;  and 

WHEREAS,  The  accounting  and  finance  functions  of  the  Public 
Utilities  Commission  are  becoming  more  complex  with  the  rapid 
growth  of  all  the  Utilities;  and 

WHEREAS,  It  will  benefit  the  City  and  the  Public  Utilities 
Commission  to  be  represented  at  such  a  workshop  in  order  to  discuss 
common  problems  with  officials    and  employees  of  other  Utilities, 
and  to  learn  the  latest  accounting  methods;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorize  one  staff  member  as 
designated  by  the  General  Manager  of  Public  Utilities  to  proceed  to 
Philadelphia,  Pennsylvania,  to  attend  the  above  Accounting  and 
Finance  Workshop;  and,  be  it  further 
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RESOLVED,  That  expenses  of  such  attendance  be  designated  as 
incurred  in  connection  with  the  performance  of  routine  duties. 


—RESOLUTION  NO.   66-0810 — 

RESOLVED,  That  this  Commission  hereby    approves  issuance  of 
Public  Utilities  Commission  Revocable  Permit  to  the  Pacific  Coast 
Chapter  of  the  Railway  and  Locomotive  Historical  Society,  for  per 
mission  to  store  for  safekeeping  its  Sacramento  Street  Cable  Car 
No.  19  at  the  Washington -Mason  Cable  Car  Barn  until  such  time  as 
storage  space  for  said  cable  car  may  be  found  elsewhere. 


—RESOLUTION  NO.  66-0811— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher,  in  amount  of  $261.90,  covering  expenses  of  Deputy 
City  Attorney  George  E.  Krueger,  incurred  on  trip  to  Chicago, 
Illinois,  August  26-27,  1966,  for  the  purpose  of  taking  deposition 
of  Plaintiff  Daniel  Lassman,  Superior  Court  No.  559422;  Municipal 
Railway,  accident  date  July  3,  1965. 


—RESOLUTION  NO.  66-0812  — 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  of  $15,082.90,  made  by  the  Municipal  Railway,  month  of 
August  1966,  per  Revolving  Fund  Payment  Requests  Nos.  1438,  1446, 
1456,  1460,   1472,  1476,   1480,   1483,   1487  and  1488. 


—RESOLUTION  NO.  66-0786-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available 
in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 

CC  Salvatore  Bramante 

TC  Farmers  Insurance  Group 

and  Frank  R.  Bate 
TC  Velma  Kilgore 
MC  Margaret  Proud 

Litigated  Settlements 

CC  John  V.  McCrea  aka  John 

McCrea 
MC  Harry  J.  Bosshart 
TC  Cora  L.  Cummins 


Date  of  Accident 

March  23,  1966 
June  17,  1966 

February  15,  1966 
February  24,  1966 


April  28  or 

April  29,  1964 
January  14,  1966 
July  I,  1965 


Appropriation  No.  6.735.804.000 


Settlement 

$  1,475.00 
563.63 

1,350.00 
650.00 


3,500.00 

11,350.90 
1,275.00 

$20,164.53 


******** 
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Water  Department  calendar  item  No.  4,  regarding  agreement  between 
the  San  Francisco  Water  Department  and  the  United  States  Bureau  of 
Sport  Fisheries  and  Wildlife  covering  the  eradication  of  predatory 
animals  on  Crystal  Springs  watershed  property,  was  taken  off 
calendar 

******** 

Resolution  No.  66-0787,  award  of  HHWS  Contract  No.  392.     Mr.  O.  L. 
Moore,  General  Manager,  Utilities  Engineering  Bureau,  explained  that 
the  estimate  on  the  contract  was  25  per  cent  off  due  to  the  cost 
involved  in  a  rock  restraining  wall.    He  said  he  did  not  think  the 
price  could  be  improved,  and  urged  the  Commission  to  go  ahead  with 
the  work. 

******** 

In  reference  to  Resolution  No.  66-0795,  declaration  of  emergency 
due  to  aircraft  collision  damage  to  Pier  "DM,  Airport  General 
Manager  George  F.  Hansen  said  repair  work  would  be  under  way  in  the 
next  day  or  two. 

Commissioner  Greenberg  asked  about  Western  Airlines*  work  in  Pier 
"FF"  and  when  it  would  be  completed. 

Mr.  Moore  said  Western  plans  to  open  in  part  on  October  15,  1966. 

Commissioner  White  called  attention  to  congestion  caused  by  baggage 
in  the  area  where  Pacific  Southwest  Airlines'  carrousel  adjoins 
United  Air  Lines*  carrousels  in  the  Central  Terminal.    He  said 
baggage  lying  around  waiting  to  be  picked  up  by  passengers  accumu- 
lates and  causes  a  terrific  amount  of  congestion.    Officials  of  the 
air  lines  move  some  of  the  baggage  out  of  the  way,  but  it  still  is 
confusing  to  incoming  passengers.     Bags  lying  around  in  such 
apparent  confusion  could  be  an  invitation  to  pilfer,  said  Commissioner 
White.    He  then  asked  if  something  might  be  done  to  enable  United 
and  PSA  to  move  the  uncalled-for  bags  out  of  harm's  way  and  avoid 
the  danger  of  theft. 

Mr.  Hansen  said  negotiations  are  being  concluded  with  PSA,  Delta, 
and  Western  to  lease  areas  where  they  will  store  baggage  until 
called  for  by  passengers.     United  has  such  an  area  adjacent  to  its 
carrousels . 

In  reply  to  a  question  from  Commissioner  White,  Mr.  Hansen  said  he 
had  not  received  any  reports  of  baggage  theft. 


******** 

Explaining  Resolution  No.  66-0803,  authorizing  Water  Department 
lease  to  the  Post  Office  Department  to  occupy  the  former  Water 
Department  Corporation  Yard  on  Bryant  Street,  Water  Department 
General  Manager  and  Chief  Engineer  Arthur  H.  Frye,  Jr.  said  the 
Post  Office  has  a  problem  of  parking  trucks  due  to  increased  mail 
to  Vietnam  during  the  Christmas  Holidays.    The  Post  Office  may  wish 
to  continue  occupancy  six  months  or  so  beyond  the  four-month 
period.     There  is  a  90-day  cancellation  clause  in  the  lease. 

******** 
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Regarding  Resolution  No.  66-0806,  approving  final  payment  of  $1,900 
to  Pitometer  Associates,  Mr.  Frye  said  additional  leaks  were  found 
and  that  savings  had  amounted  to  about  $40,000. 

Commissioner  Greenberg  asked  if  the  leak  survey  would  be  continued. 
Mr.  Frye  assured  that  it  would. 

******** 

Communications : 

Mr.  Finn  read  the  following: 

1.  Letter  to  Commissioner  Rousseau  from  the  California  Society  of 
Professional  Engineers,  dated  September  30,  1966,  endorsing  pro- 
positions A  and  B.     The  letter  was  signed  by  Mr.  James  J.  Walsh. 

2.  Letter  from  Mayor  John  F.  Shelley,  dated  October  4,  1966, 
requesting  the  Public  Utilities  Commission  to  ask  the  Civil 
Service  Commission  to  lower  the  minimum  age  for  Municipal  Railway 
bus  drivers,  from  24  years  to  21  years. 

Commissioner  White  said  that  some  of  the  young  men  who  have  served 
two  or  more  years  in  the  army  are  now  being  discharged  at  the  age  of 
21,  22  and  23  years.     These  young  men  have  had  experience  driving 
heavy  equipment  while  in  the  service.     Working  as  bus  operators 
would  be  a  good  job  for  them  but  because  of  artificial  age  restric- 
tions they  cannot  be  hired.     Commissioner  White  declared  that  lower- 
ing the  age  limit  to  21  is  going  to  make  available  to  the  Public 
Utilities  Commission  some  high-type  young  men  that  are  sorely  needed. 

Mr.  Finn  pointed  out  that  the  Civil  Service  Commission  recruits 
police  and  fire  candidates  at  the  age  of  21. 

On  the  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White  and  approved  unanimously,  the  General  Manager  of  Public 
Utilities  was  directed  to  request  the  Civil  Service  Commission  to 
lower  the  minimum  age  for  platform  employees  of  the  Municipal  Railway 
from  24  to  21  years  of  age. 

******** 

Mr.  Finn  then  read  the  following  letter,  which  was  requested  by  Mr. 
E.  B.  Sorensen,  Vice  President,  Metro  Transit  Advertising: 

"October  5,  1966 

"Mr.  E.  B.  Sorensen 
Vice  President 
Metro  Transit  Advertising 
172  Beale  Street 
San  Francisco,  California 

Dear  Dane: 

You  are  hereby  requested  to  install  car  cards  in 
Municipal  Railway  vehicles  prepared  by  the  non-partisan 
Citizens  Committee  for  Propositions  A  and  B  to  inform 
the  public  as  to  contents  of  the  two  measures  involving 
airport  expansion  and  transit  rehabilitation. 

The  San  Francisco  Public  Utilities  Commission  is  of 
the  opinion  that  the  car  cards  will  assist  in  acquaint- 
ing the  public  with  the  aims  of  the  bond  issue. 
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1        The  Commission  has  informed  the  Citizens  Committee 
representative  that  the  cards  constitute  a  public  service 

Yours  very  truly, 


James  K.  Carr 

General  Manager  of  Public  Utilities" 


Commissioner  White  made  a  motion  that  the  General  Manager  of  Public 
Utilities  be  authorized  to  send  the  letter.  Commissioner  Greenberg 
seconded  the  motion.    The  motion  was  unanimously  adopted. 

******** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Finn  brought  up  the  resolution  No.  66-0799,  granting  the  Post 
Office  some  5,000  square  feet  of  space  at  $3.00  per  square  foot,  in 
Cargo  Building  No.  2  at  the  Airport,  to  be  available  as  soon  as 
United  Air  Lines  vacates . 

Mr.  Hansen  explained  this  was  due  to  the  Vietnam  War,  and  that 
United  was  in  the  process  of  moving  into  its  new  space. 

Commissioner  White  moved,  Commissioner  Stack  seconded,  and  Resolu- 
tion No.  66-0799  was  unanimously  adopted. 

******** 


Mr.  Finn  then  called  upon  Mr.  Hansen  to  summarize  the  effect  the 
airlines 1  labor  dispute  had  upon  the  Airport  as  outlined  in  his 
monthly  report. 


******** 


Commissioner  White  asked  that  the  minutes  show  that  the  Commission 
appreciated  all  the  planning  and  hard  work  that  had  gone  into  the 
dedication  of  the  Sunol  Filtration  Plant.     He  commended  Mr.  and  Mrs 
Charles  L.  Hughes  and  staff,  Harry  W.  Tracy,  David  Reeser,  Chris 
AnoVr-Son,  James  L.  Leonard  and  Edna  Manseau,  and  all  the  others 
when-  work  and  attendance  made  the  affair  such  a  success.  He 
suggested  that  Mr.  Frye  send  them  a  letter  of  thanks  for  their 
participation. 


******** 

Roll  Call: 


Commissioner  Lapin  commented  that  in  regard  to  employment  he  felt 
that  the  Commission  has  more  than  worked  diligently  to  insure  hiring 
without  discrimination.     He  made  a  strong  point  of  the  fact  that  the 
Commission  sponsored  the  first  Neighborhood  Youth  Corps  program  in 
City  government,  which  was  most  successful.     He  emphasized  the  fact 
that  the  program  of  helping  and  employing  minorities  is  nothinq  new 
to  the  Commission. 

^a^Finn  pointed  out  that  fco  his  personal  knowledge,  going  back  to 
1947,   the  policy  not  only  of  the  Commission  but  also  of  the  City 
and  County  was.  strictly  one  of  non-discrimination  in  its  employ- 
ment practices.     He  then  asked  William  A.  McRobbie,  Director,  Bureau 
of  Personnel  and  Safety,   to  comment. 
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Mr.  McRobbie  stated  that  as  a  result  of  a  study  required  by  the 
Mayor's  Office  about  a  year  ago,  it  was  found  that  the  Public 
Utilities  Commission  was  employing  people  from  more  than  60  per 
cent  of  the  minority  groups.    Mr.  McRobbie  indicated  that  the  law 
prohibits  keeping  a  record  of  employments  by  race  or  color. 

Mr.  Finn  said  that  non-discrimination  in  hiring  and  promotion  had 
long  been  the  practice  of  the  Public  Utilities  Commission. 

Co'wnissioner  Lapin  said  he  was  pleased  that  the  staff  of  the  Commis- 
si' n  v;as  continuing  to  do  everything  possible  to  find  employment 
for  young  people  who  seem  to  have  trouble  getting  jobs. 

Commissioner  White  then  stated  that  in  his  opinion  departments  under 
the  Public  Utilities  Commission  have  been  kept  from  being  properly 
staffed.  Repeatedly  requests  have  been  made  in  the  budget  for  men 
in  several  categories,  but  the  legislative  body  has  cut  down  this 
number.  This  has  made  it  impossible  for  the  Airport  to  operate  an 
expanded  facility  in  the  most  efficient  and  economic  manner.  As  a 
result  the  Airport  is  short  of  men  in  every  operating  classification. 

He  then  suggested  that  the  Civil  Service  Commission  adapt  themselves 
to  modern  civil  service  procedures  and  attempt  to  provide  the  Public 
Utilities  Commission  with  qualified  employees  to  enable  to  Commission 
to  do  the  job  with  which  it  is  charged.    Commissioner  White  cited 
several  cases  where  permanent  jobs  have  been  filled  by  limited 
tenure  or  temporary  employees  for  as  long  as  five  years.    He  asked 
that  the  Civil  Service  staff  be  requested  to  speed  up  their  recruit- 
ing and  examination  programs. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Office  of  the  Mayor 


JOHN   F.  SHELLEY 


SAN  FRANCISCO 


October  4,  1966 


Mr.  James  K.  Carr,  General  Manager 

Public  Utilities  Commission 

287  City  Hall 

San  Francisco,  California 

Dear  Mr.  Carr: 


You  are  fully  aware  of  my  determination  to  provide 


as  many  jobs  as  possible  for  the  young  people  in  minority 
groups  in  San  Francisco.     I  have  been  informed  that  for  a 
period  of  time  the  Civil  Service  Commission  has  required 
drivers  on  the  Municipal  Railway  to  be  of  24  years  of  age 
and  that  as  a  result  of  strict  entrance  requirements  the 
Muni  possibly  has  80  jobs  unfilled. 

I  urgently  request  that  the  Public  Utilities  Com- 
mission send  the  appropriate  request  to  the  Civil  Service 
Commission  lowering  the  age  requirement  to  21  years  of  age. 


If  these  young  people  have  the  necessary  drivers 


licenses  and  if  they  have  the  judgment  to  vote  as  citizens 
and  participate  in  self  government,  then  surely  they  are 
entitled  to  an  opportunity  to  prove  their  value  as  employees 
of  the  Muni. 

Your  immediate  attention  to  this  job  opportunity 
for  the  young  people  of  this  city  will  be  appreciated. 


Sincerely  yours, 


John  F .  Shelley 
Mayor 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


TO: 


Mr.  James  K.  Carr 
General  Manager  of  Public  Utilities 


October  4,  1966 


FROM: 


George  F.  Hansen,  General  Manager 


SUBJECT:     Monthly  Report,  Airport  Department 
Traffic  Summary  (August): 

The  airline  strike  which  continued  through  more  than  one-half  the 
month  had  a  major  effect  on  air  traffic  volume  at  San  Francieo  Inter- 
national Airport  during  August. 

The  air  passenger  volume  of  888,529  was  5.8  per  cent  less  than  in 
August,  1965;  U.  S.  mail  shipments  by  air  gained  56.4  per  cent  to 
13,576,457  pounds;  air  express  increased  21.1  per  cent  to  1,528,314 
pounds,  and  air  freight  volume  of  32,212,384  pounds  was  up  by  1  per 
cent . 

Although  only  three  airline  tenants  of  the  airport  were  idled  by 
the  strike,  they  normally  carried  approximately  48  per  cent  of  pas- 
senger traffic  and  some  45  per  cent  of  air  freight. 

Based  on  normal  expectations  of  a  passenger  increase  at  the  rate 
attained  during  the  first  six  months  of  this  year,  the  August  decrease 
was  approximately  25  per  cent.     The  total  passenger  loss  due  to  the 
strike  period,  which  also  included  some  three  weeks  in  July,  is 
estimated  at  550,000.     Loss  of  revenue  to  the  Airport  during  the  same 
period  is  estimated  at  nearly  $700,000. 

Aircraft  movements — landings  and  take-offs — during  August 
numbered:     15,692  by  scheduled  carrier,  down  16  per  cent  from  a  year 
ago;  525  by  military,  a  gain  of  12.4  per  cent,  and  6,246  by  non- 
scheduled  carrier  and  itinerant  or  locally-based  private  and  corporate 
aircraft,  up  42  per  cent. 
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Approach  Lights: 

The  Federal  Aviation  Agency's  Western  Regional  office  in  Los 
Angeles  announced  a  $46,611.84  contract  award  to  St.  Francis  Electric 
Service  of  San  Leandro  for  installation  of  the  approach  lighting  sys- 
tem with  sequenced  flashing  lights  at  the  easterly  end  of  Runway  28-L. 
Completion  of  the  work  will  bring  San  Francisco  International  Airport 
a  step  nearer  to  qualifying  for  Category  2  instrument  landings  by 
aircraft . 
Air  Cargo  Review : 

On  Thursday,  September  22nd,  the  Airport  General  Manager  met  with 
a  task  force  of  six  key  members  of  the  Aviation  Department  of  the  Port 
of  New  York  Authority  for  the  purpose  of  reviewing  air  cargo  expansion 
projects.     Subjects  discussed  included  air  cargo  forecasts  and 
economics;  flight  equipment;  cargo  handling  equipment  and  procedures; 
terminal  facilities. 
New  Aircraft : 

The  Airport  Operators  Council  International  organized  a  series 
of  conferences  with  Douglas,  Lockheed  and  Boeing  aircraft  manufacturing 
companies  over  the  period  September  22  through  September  26.  The 
basic  purpose  of  these  conferences  J  as  to  obtain  information  and 
engage  in  discussions  on  airport  compatibility  with  respect  to  " jumbo'1 
jet  aircraft  and  SST  aircraft  which  will  be  in  operation  within  the 
next  few  years.     Messrs.  Hansen  and  Meacham  participated  in  these  con- 
ferences , Jboth  in  Los  Angeles  and  Seattle. 
State  Route  186: 

On  Friday,  September  16th,  the  General  Manager  met  in  the  office 
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of  John  Erreca,  State  Director  of  Public  Works,  Sacramento,  with  the 
mayors  and  other  representatives  of  San  Bruno  and  Pacifica  to  discuss 
the  urgency  of  proceeding  with  construction  of  Route  186  from  Pacifica 
to  Bayshore  Freeway. 
BOAC  Visitor: 

On  Thursday,  September  15th,  Sir  Giles  Guthrie,  chairman  and  chief 
executive  officer  of  BOAC,  visited  the  Airport.     T  te  General  Manager 
spent  an  hour  with  him  reviewing  the  bond  issue  program  for  the  Air- 
port's future  development  and  expansion. 
National  Airlines  Board  Meeting: 

On  Monday,  September  12th,  the  General  Manager  attended  a  luncheon 
hosted  by  National  Airlines  to  meet  the  Board  of  Directors  and  its 
chief  executive  officer,  Mr.  L.  B.  Maytag,  Jr. 
CAB  Visitor: 

On  Saturday,  September  17th,  the  Honorable  Robert  Murphy,  Vice 
Chairman  of  the  Civil  Aeronautics  Board,  visited  the  Airport.  The 
General  Manager  reviewed  with  him  the  various  plans  for  the  airport's 
future  expansion  and  development  and  took  him  on  a  complete  tour  of  all 
airport  facilities. 
Regional  Service  Conference: 

On  Thursday,  September  8th,  the  General  Manager  attended  a  confer- 
ence at  Pilarcitos,  hosted  by  the  San  Francisco  Regional  Service  Com- 
mittee, which  was  attended  by  the  city  councilmen  and  city  managers  of 
the  central  and  southern  San  Mateo  County  communities,  as  well  as  the 
San  Mateo  County  Board  of  Supervisors. 
Meet  with  Merchants: 

On  Monday,  September  19th,  the  general  manager  attended  a  dinner 
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meeting  of  the  San  Francisco  Council  of  District  Merchants  Association. 
Grand  Jury  Visit: 

On  Wednesday,  September  28th,  the  San  Francisco  County  Grand  Jury 
visited  the  airport.     Following  an  orientation  program  in  the  con- 
ference room,  the  Grand  Jury  was  taken  on  a  complete  tour  of  all 
airport  facilities,  followed  by  a  luncheon  conference  at  which  time 
various  matters  concerned  with  airport  development  and  expansion  were 
discussed. 
Community  Affairs : 

On  the  evening  of  Thursday,  September  29th,  airport  management 
held  a  meeting  in  the  airport  conference  room  with  the  Mayor  and  City 
Council  of  South  San  Francisco,  together  with  a  number  of  other 
officials  and  South  San  Francisco  businessmen,  for  the  purpose  of  a 
complete  presentation  on  the  proposed  bond  projects.    The  presentation 
was  followed  by  considerable  discussion,  particularly  with  respect  to 
the  effect  of  new  aircraft  on  noise  problems. 
VIPs  : 

Full  airport  courtesies  were  extended  to  the  following  on  their 
arrivals  and/or  departures:     Secretary  of  the  Interior  Sterwart  L. 
Udall,  Mrs.  Lyndon  B.  Johnson;  President  and  Mrs.  Ferdinand  Marcos 
and  party  of  the  Republic  of  the  Philippines;  H.  Kanai  of  the  Japan 
Civil  Aviation  Bureau,  accompanied  by  three  executives  of  the  manu- 
facturers of  the  Japanese  YS-11  prop-jet  powered  airliner  which  was 
on  display  for  local  service  airlines. 
Inspection  Visits: 

A  delegation  of  three  officials  from  the  Paris  Airport  reviewed 
electrical  installations  at  SFIA,  and  a  delegation  of  4  from  El  Paso 
Airport  also  reviewed  SFIA  operations. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

OCTOBER  11,  1966 


Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


James  K.  Carr 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 
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Call  to  Order. 


Present:  Commissioners  Oliver  M .  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  White, 
the  minutes  of  the  regular  meeting  of  the  Commission  held  September 
13,  1966,  were  approved.    Approval  of  the  minutes  of  the  regular 
meetings  held  on  September  20,  27,  and  October  4,  1966,  was  put  over 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  SXXSfc  Lapin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  White, 
the  following  resolutions  were  approved. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 

— RESOLUTION  NO.  66-0813— 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  Hetch  Hetchy  Project  funds,  to  provide  funds  required  for  the 
purchase  of  power  for  resale  in  the  amount  of  $1,775,100,  and  to 
reduce  the  estimated  revenue  for  the  fiscal  year  1966-67  by  $328,700 

—RESOLUTION  NO.   66-0814  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriations 
to  provide  funds  to  reflect  the  reallocation  and  reclassification  by 
the  Civil  Service  Commission  of  certain  positions  in  departments 
under  the  jurisdiction  of  the  Public  Utilities  Commission,  as 
follows: 

Municipal  Railway  -  4  positions 

Appropriation  6.735.110.000  Permanent  Salaries  $  13,400 

6.735.130.002  Wages,  Miscellaneous  7,546 

Employees 

$  20,946 

PUC  General  Office  -  2  positions 

Appropriation  6.705.110.000  Permanent  Salaries  $  7,440 

San  Francisco  International  Airport  -  1  position 

Appropriation  6.725.110.000  Permanent  Salaries  $  4,104 
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§an  Francisco  Water  Department  -  1  position 


Appropriation  6.74-5.110.000  Permanent  Salaries  $  4,856 


Utilities  Engineering;  Bureau  -  1  position 

Appropriation  6.765.110.000  Permanent  Salaries  $  16,284 


Transfer  -  1  position 

From  Hetch  Hetchy  Project 

To      San  Francisco  Water  Department 

Appropriation  6.74-5- HO. 000  Permanent  Salaries                  $  6,975 

6.74-5.H3.000  Extended  Work  Week  2,093 

$  9,068 


—RESOLUTION  NO.  66-0815 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contracts: 

Hetch  Hetchy  Water  Supply  Contract  No.  397 — Construction  of  New 
Moccasin  Warehouse  at  Moccasin,  California,  to  Page  Construction 
Company,  in  the  amount  of  $109,987.00  on  the  basis  of  the  Base 
Bid,  and  rejecting  Alternate  "A"; 

Airport  Department  Contract  No.  440-R-South  Terminal  Baggage 
Conveyors  Systems  7  and  11  at  San  Francisco  International  Airport, 
to  Mathews  Conveyor  Company,  Western  Plant,  Division  of  Rex  Chainbelt. 
Inc.,  in  the  total  amount  of  $4-5,375.32  on  the  basis  of  the  com- 
bination of  Basic  Lump  Sum  Bid  and  Alternate  "A"; 

San  Francisco  Water  Department  Contract  No.  1274- — Laying  of  6-inch 
Cast  Iron  Main  in  Stanyan  Street  between  Fulton  and  Grove  Streets, 
to  The  Lowrie  Paving  Co.,  Inc.,  in  the  net  amount  of  $6,114.00; 

San  Francisco  Water  Department  Contract  No.  1275 — Laying  of  8-inch 
Cast  Iron  Main  in  5th  Avenue  North  of  Lake  Street,  to  W.  L.  Fairey, 
in  the  net  amount  of  $5,760.00;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described  works 
are  hereby  rejected. 

—RESOLUTION  NO.  66-0816 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Hetch  Hetchy  Project  Request  for  Funds,  in  the  amount 
of  $34,987.00  to  provide  additional  funds  under  Appropriation  No. 
6.757.520.000  to  cover  cost  of  Contract  No.  397  for  construction 
of  the  New  Moccasin  Warehouse. 


—RESOLUTION  N6.  66-0817 

RESOLVED,  That  this  Commission  hereby  approves  the  drawing, 
identified  as  Exhibit  "A",  submitted  by  Interstate  Hosts,  Inc., 
whereby  said  Company,  at  its  own  and  sole  expense  and  without 
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rental  credit,  will  construct  a  new  entrance  and  do  all  necessary 
and  related  work  in  the  South  Terminal  Building  at  San  Francisco 
International  Airport;  said  drawing  having  been  approved  by  the 
Utilities  Engineering  Bureau  and  subject  to  notations  marked 
thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Interstate 
Hosts,  Inc.  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts,  and  on  the  job  to  insure  that  its 
contractor  and  subcontractors  performing  the  above  construction 
and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


—RESOLUTION  NO.  66-0818 

WHEREAS,  By  the  terms  of  Airport  Department  Contract  No.  381, 
Pavement  Reconstruction  and  Runway  10-R  Extension  at  San  Francisco 
International  Airport,  the  Contractor,  L.  CL  Smith  Company,  was  to 
have  completed  all  work  on  or  before  July  30,  1966;  and 

WHEREAS,  The  Contractor  required  31  calendar  days  to  perform 
additional  work  under  the  unit  prices  quoted,  and 

WHEREAS,  ".....changes  in  the  work  ordered  by  the  contracting 
officer,  board  or  commission  as  they  necessarily  require  additional 

time  in  which  to  complete  the  entire  work  "  is  an  unavoidable 

delay  as  defined  in  File  No.  134-56,  Ordinance  No.  9484,  Section 
6.3  UNAVOIDABLE  DELAYS,  adopted  by  the  Board  of  Supervisors  January 
16,  1956;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension  of 
31  calendar  days  to  August  31 »  1966,  for  which  liquidated  damages 
are  hereby  waived;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  the  contract  documents, 
approves  Modification  of  Contract  in  amount  debit  to  the  City  of 
$4-9,4-21.4-0  and  approves  Certificate  of  Acceptance  and  Authorization 
for  Final  Payment  in  the  amount  of  $104-, 980. 58. 


—RESOLUTION  NO.  66-0819— 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings, 
identified  as  Exhibit  "A",  submitted  by  the  United  States  Post 
Office  Department,  whereby  said  Department,  at  its  own  and  sole 
expense  and  without  rental  credit,  will  perform  modifications  and 
do  all  necessary  and  related  work  in  and  about  Room  209  in  Air 
Cargo  Building  No.  2  at  San  Francisco  International  Airport;  said 
drawings  having  been  approved  by  the  Utilities  Engineering  Bureau 
and  subject  to  notations  marked  thereon,  and  subject  to  submission 
of  additional  detail  drawings  for  approval  by  the  Utilities  Engi- 
neering Bureau;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  United 
States  Post  Office  Department  to  proceed  with  said  work;  and, 
be  it  further 
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RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts,  and  on  the  job  to  insure  that  its 
contractor  and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonable  delay,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


— RESOLUTION  NO.  66-0820— 

RESOLVED,  That  this  Commission  hereby  approves  the  specifica- 
tions and  drawings,  identified  as  Exhibit  "A",  submitted  by  Butler 
Aviation  Company,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  pavement  in  the  north 
half  of  Plot  7  at  San  Francisco  International  Airport;  said  spec- 
ifications and  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  Butler 
Aviation  Company  to  proceed  with  said  work,  subject  to  the  grant- 
ing by  the  City  to  Butler  Aviation  Company  permission  to  occupy 
the  north  half  of  Plot  7  at  San  Francisco  International  Airport; 
and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precau- 
tions in  its  construction  contracts,  and  on  the  job  to  insure  that 
its  contractor  and  subcontractors  performing  the  above  construction 
and  work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent , 
the  construction  and  work  being  done  at  the  same  time,  and  in  the 
same  general  area  by  City,  and  that  if  such  condition  or  delay  or 
interference  or  prevention  is  brought  to  the  attention  of  this 
tenant  by  City's  letter,  it  will  take  immediate  positive  action 
to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0821— 

RESOLVED,  That  this  Commission  hereby  approves  the  following 
Traveling  Expense  Vouchers: 

Expenses  incurred  in  connection  with  attendance  at  Airport  Opera- 
tors Council  Conferences  in  Los  Angeles,  September  22,  1966,  and 
in  Seattle,  September  26,  1966: 

$193.10  -  George  F.  Hansen,  Airport  General  Manager 
$24-7.67  -  John  F.  Meacham,     Airport  Assistant  General 

Manager,  Operations 
$126.10  -  W.  F.  Getts,  Senior  Civil  Engineer 
$213.10  -  Albert  Wong,  Civil  Engineer 

Expenses  incurred  in  connection  with  trip  to  Washington,  D.  C. , 
August  17-25,  1966,  for  the  purpose  of  conference  with  Federal 
officials  regarding  Airport  and  other  Public  Utilities  problems: 
$687.07  -  James  K.  Carr,  General  Manager  of  Public  Utilities. 
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— RESOLUTION  NO.  66-0822— 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:     STATE  OF  CALIFORNIA 

DEPARTMENT  OF  WATER  RESOURCES 

Permit  to  use  for  the  purpose  of  access  to  the  State's  South  Bay 
Aqueduct,  the  City's  existing  San  Antonio    Reservoir  Roadway 
leading  from  the  Vallecitos  Road,  Alameda  County,  to  Station 
224+50  on  said  City's  roadway,  and  thence  to  construct  a  roadway 
extension  northeasterly  from  said  Station,  a  distance  of  700  feet 
to  State's  pipeline  right  of  way.     Fee  waived  in  consideration  of 
a  public  agency. 


—RESOLUTION  NO.  66-082 5-- 

WHEREAS,  the  City  of  Fremont  has  brought  action  in  Alameda 
County  Superior  Court  No.  328330,  against  the  CITY  AND  COUNTJ  OF 
SAN  FRANCISCO  to  acquire  the  fee  title  to  a  9.60  acre  parcel  of 
property  for  park  and  recreation  purposes;  and 

WHEREAS,  the  Director  of  Property  has  appraised  the  fair 
market  value  of  the  property  at  $36,750;  and 

WHEREAS,  pursuant  to  an  agreement  entitled  "Agreement  (for 
Condemnation  by  the  City  of  Fremont  of  a  Portion  of  Certain  prop- 
erty and  for  Lease  of  the  Remainder),"  authorized  by  Public 
Utilities  Commission  Resolution  No.  234-59 »  tne  aforesaid  9*60 
acre  parcel  was  divided  into  ten  (10)  separate  parcels  valued 
at  $3,675  each  in  order  that  the  City  of  Fremont  might  immediately 
condemn  two  initial  parcels  for  the  sum  of  $7,350,  lease  the 
remaining  eight  (8)  parcels  for  a  maximum  term  of  nine  (9)  years 
at  the  rate  of  $183.75  per  parcel  per  year,  and  ultimately  acquire 
said  remaining  eight  (8;  parcels  by  condemnation  on  a  parcel  by 
parcel  basis;  and 

WHEREAS,  The  City  of  Fremont  has  acquired  parcels  1,  2,  3, 
and  4  and  now  desires  to  acquire  parcel  5;  now,  therefore,  be  it 

RESOLVED,  that  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered  as  to  parcel  5*  the 
fair  market  value  being  $3,675* 


—RESOLUTION  NO.  66-0824— 

RESOLVED,  That  this  Commission  approves  plans  and  Specif ica-- 
tions,  and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1273 — Laying  of  8-inch  Cast  Iron  Main  in  Iowa 
Street  South  of  22nd  Street 


—RESOLUTION  NO.  66-0825— 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfac- 
torily completed,  approves  Debit  Modification  of  Contract  in  amount 
of  $3,204.54;  approves  Final  Payment  in  amount  of  $6,374.94,  in 
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favor  of  The  Lowrie  Paving  Company,  Inc.  under  W.  D.  Contract 
No.  124-1 — Excavation  and  repaving  for  Water  Service  Renewals. 


— RESOLUTION  NO.  66-0826-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Water  Department  Contract 
No.  1192  -  Construction  of  McLaren  Park  Pump  Station,  S  &  Q 
Construction  Company,  Contractor,  in  the  amount  of  $416.30  to 
provide  for  revision  of  float  switch  control  to  tanks,  and  to  in- 
crease size  of  conduit  and  number  of  conductors  from  control  board 
to  valves  in  order  to  accommodate  the  necessary  control  arrangements. 


—RESOLUTION  NO.  66-0827— 

RESOLVED,  That  this  Commission  hereby  authorizes  the  attend- 
ance of  one  staff  member  of  the  San  Francisco  Water  Department, 
as  designated  by  the  General  Manager  of  Public  Utilities,  at  the 
American  Society  of  Civil  Engineers  Transportation  Conference,  to 
be  held  at  Philadelphia,  Pennsylvania,  October  17-21,  1966. 

—RESOLUTION  NO.  66-0828— 

WHEREAS,  The  Belmont  County  Water  District  has  brought  an 
action  in  San  Mateo  County,  Superior  Court  Number  107010,  against 
the  City  and  County  of  San  Francisco  to  acquire  certain  real 
property  for  water  main  and  appurtenances  purposes;  and 

WHEREAS,  The  Director  of  Property's  appraisal  of  the 
fair  market  value  of  the  property  sought  to  be  taken  is  $10,000.00; 
and 

WHEREAS,  a  certain  reservation  requested  by  the  San  Francisco 
Water  Department  is  to  be  included  in  the  judgment  of  condemnation 
and  final  order  of  condemnation;  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  City  Attorney 
to  have  a  judgment  of  condemnation  entered  fixing  the  fair  market 
value  of  the  property  at  $10,000.00  and  containing  the  reservation 
requested  by  the  Water  Department. 


—RESOLUTION  NO.  66-0829— 

WHEREAS,  pursuant  to  Resolution  No.  65-0403  adopted  June  1, 
1965 >  authorizing  a  Revocable  Permit  to  Standard  Oil  Company  of 
California  to  construct  a  products  pipeline  in  the  Sunol  area, 
Alameda  County,  and  more  particularly  as  outlined  on  Water  Depart- 
ment Drawing  D-1426,  and 

WHEREAS,  said  permit  was  conditioned  upon  said  Company  enter- 
ing into  a  lease  for  the  right-of-way  at  such  time  as  the  line ' was 
laid,  and 

WHEREAS,  all  requirements  and  conditions  as  outlined  in  said 
permit  have  been  accomplished, 

NOW,  THEREFOR,  BE  IT  RESOLVED,  that  the  Public  Utilities 
Commission  authorizes  a  right-of-way  lease  to  the  Standard  Oil 
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Company  of  California  for  the  purpose  of  maintaining  a  products 
pipeline  located  in  the  Sunol  area,  Alameda  County,  more  partic- 
ularly described  on  Water  Department  Drawing  D-1426,  at  an  annual 
rental  of  $5,000  retroactive  to  June  1,  1965,  and 

BE  IT  FURTHER  RESOLVED,  that  the  Revocable  Permit  to  said 
Company  authorized  by  Public  Utilities  Commission  Resolution  No. 
65-0403  adopted  June  1,  1965,  is  hereby  cancelled. 


— RESOLUTION  NO.  66-081 3-HR— 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Non-litigated  Settlements 
CC  Rt.Rev.  Kenneth  Stanley 
MC  Charlotte  Barreto 


Date  of  Accident 
July  21,  1966 
September  12,  1966 


Settlement 
$  1,000.00 
610.69 


Litigated  Settlements 
MC  Cristina  Cea 

MC  Walter  G.  Filipiak  and  Karen 
Filipiak 

MC  Alma  Agostini 


January  28,  1965: 

Nov.  30,  1961 
Sept.  8,  1965 


600.00 

3,500.00 
5,250.00 


Appropriation  No.  6.735.804.000  $10,960.69 

*  January  28,  1965  on  Claim,  &  Muni  Ry.  backer  — 
"On  or  about  February  1,  1965"  on  Complaint. 


In  explaining  Resolution  No.  66-0813,  Mr.  Oral  L.  Moore,  General 
Manager,  Hetch  Hetchy  Project,  stated  that  the  Si, 775, 100  for  the 
purchase  of  power  for  resale  is  available  in  the  Hetch  Hetchy 
operating  surplus. 

The  need  arises  due  to  the  fact  that  the  budget  is  made  up  in  the 
previous  year  and  anticipates  a  normal  water  year.     This  year  was 
75%  of  normal.     In  addition  the  first  unit  of  the  Kirkwood  Power- 
house was  estimated  to  be  on  the  line  on  October  1,  1966,  with  the 
second  unit  on  the  line  November  1,1966.    It  is  now  estimated  the 
first  unit  will  be  in  operation  on  February  1,  1967 — the  second 
March  1,  1967. 

Mr.  Moore  assured  the  Commission,  although  Lake  Eleanor  and  Lake 
Lloyd  were  practically  dry,  that  San  Francisco  was  in  no  danger 
of  a  domestic  water  shortage. 
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Water  Department  General  Manager  and  Chief  Engineer  Arthur  H.  Frye, 
Jr.  was  asked  to  supply  the  Commission  with  a  copy  of  his  paper  to 
be    presented  before  the  American  Society  of  Civil  Engineers. 


Communications : 
None. 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Finn,  Acting  General  Manager  of  Public  Utilities,  reported  that 
Mr.  Carr  and  Airport  General  Manager  George  F.  Hansen,  were  in 
Phoenix,  Arizona,  attending  the  annual  conference  of  the  Airport 
Operators  Council. 


Mr.  Moore  then  highlighted  the  Hetch  Hetchy  Project  and  Utilities 
Engineering  Bureau  monthly  report. 

He  informed  the  Commission  that  Pier  "FF"  at  San  Francisco  Inter- 
national Airport  would  be  ready  for  operation  during  the  coming 
week. 

He  reported  that  six  bids  were  received  by  the  Modesto  &  Turlock 
Irrigation  Districts  for  turbines  for  the  New  Don  Pedro  Powerhouse. 
Bids  ranged  from  Si, 250, 000  to  $2, 500,000.     There  were  three 
Japanese  bids  received.    Matsui  was  the  lowest  bidder  and  Allis- 
Chalmers  the  highest  bidder.    Bids  for  the  generators  will  be 
received  next  month. 


Roll  Call: 

Commissioner  Greenberg  expressed  concern  relative  to  the  disruption 
of  Market  Street  due  to  BARTD's  construction  work.     He  asked  that 
a  study  and  recommendation  be  made  whether  or  not  to  eliminate  the 
automobile  during  the  construction  period. 

General  Manager,  Municipal  Transit  System,  Vernon  W.  Anderson 
assured  the  Commission  that  the  Municipal  Railway  was  working  with 
the  Police  Department  and  the  Department  of  Public  Works  to  keep 
traffic  congestion  and  confusion  to  a  minimum.     There  has  been 
some  rerouting  of  Muni  equipment  and  there  will  be  additional 
changes  to  meet  conditions  as  time  goes  on,  according  to  Mr. 
Anderson. 

He  reminded  the  Commission  that  it  was  Mayor  Shelley's  policy  to 
retain  transit  on  Market  Street  while  BARTD's  system  was  being 
built . 

Commissioner  Stack  complimented  the  Utilities,  both  public  and 
private,  for  the  systematic  manner  in  which  the  work  was  being 
handled. 

He  asked  if  it  were  possible  to  lay  all  the  utilities  in  a  single 
trench. 
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It  was  pointed  out  that  this  possibility  was  explored  but  there 
was  no  feasible  or  economic  manner  in  which  it  could  be  done. 


Commissioner  Rousseau  introduced  Mr.  James  Crawford,  Public 
Relations  Officer,  Canadian  Pacific  Airlines. 

Mr.  Crawford  announced  that  he  and  a  representative  of 
his  company  planned  to  appear  before  the  Public  Utilities  Com- 
mission at  the  next  meeting  to  present  their  plans  for  the 
inauguration  of  their  new  San  Francisco/Vancouver  Service. 


THEREUPON  THE  MEETING  ADJOURNED . 
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HETCH      HETCHY      WATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 

MEMORANDUM 

TO:  JAMES  K.  CARR  DATE:    October  11,  1966 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:      MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
HETCH  HETCHY  PROJECT 


Water  Conditions 

Typical  fall  weather  is  occurring  on  the  City's  mountain  watershed.    Only  traces 
of  precipitation  have  been  received.    Draft  of  water  from  the  mountain  reservoirs 
for  power  generation  and  for  municipal  use  is  continuing.    Lake  Eleanor  is  empty 
at  the  present  time  and  unless  considerable  precipitation  is  received  during 
October  and  November  it  is  anticipated  that  Lake  Lloyd  also  will  be  empty  by 
December  1.    Hetch  Hetchy  Reservoir  currently  contains  55%  of  capacity. 

Power  Production 

During  the  month  of  September,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated 
41,480,000  and  64,765,000  kilowatt  hours  respectively. 

Riverbank  Army  Ordnance  Plant 

The  agreement  for  sale  and  purchase  of  Hetch  Hetchy  power  for  the  Riverbank  Army 
Ordnance  Plant  has  been  executed.    Service  commenced  on  August  12,  1966  under 
an  interim  agreement  and  load  is  increasing  as  reactivation  work  progresses. 

Extension  of  Hetch  Hetchy  Transmission  Line 

Under  professional  services  agreement  with  R.  W.  Beck  and  Associates,  dated  May  3, 
1966,  studies  have  commenced  on  the  possible  construction  by  the  City  of  transmis- 
sion facilities  as  an  alternative  to  contracting  with  Pacific  Gas  and  Electric 
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Company  for  delivery  of  Hetch  Hetchy  power  to  City  departments,  particularly  to 
the  Airport.    These  studies  will  include  routing  and  right-of-way  problems,  pre- 
liminary designs,  standby  and  reserve  capacity,  cost  estimates  of  right-of-way 
and  construction  and  economic  feasibility. 

New  Moccasin  Powerhouse 

Final  plans  and  specifications  for  Hetch  Hetchy  Contract  No.  382  New  Moccasin 
Powerhouse  and  Related  Work  were  submitted  for  approval  by  the  City's  consultants, 
Sverdrup  and  Parcel  &  Associates.    It  is  anticipated  that  this  contract  will  be 
advertised  for  bids  late  this  year. 

Hetch  Hetchy  Contract  No.  401  for  the  relocation  of  electrical  utilities  and  230 
KV  transmission  line  towers  at  Moccasin  was  advertised  with  bids  to  be  received 
on  October  13,  1966.    This  contract  will  clear  the  site  for  the  construction  of 
the  new  powerhouse. 

Recommendation  was  made  to  the  City  Purchaser  to  award  the  proposal  received  on 
August  29,  1966  for  the  furnishing  and  delivery  of  two  55°C  rise  transformer 
units  to  Toshiba  American,  Inc.  for  the  total  aggregate  low  bid  price  of  $333,060. 

Seven  bids  were  received  by  the  Purchaser  of  Supplies  on  September  12,  1966  in 
response  to  Proposal  No.  607  for  furnishing  and  delivering  the  gantry  crane 
for  the  new  Moccasin  Powerhouse.    Apparent  low  bidder  was  Mitsui  &  Co.  (U.S.A.), 
Inc.     Bids  are  under  review  for  compliance  with  the  specifications. 

New  Don  Pedro  Project 

The  Bechtel  Corporation  is  proceeding  in  the  preparation  of  plans  and  specifications 
for  the  New  Don  Pedro  Project  with  a  target  date  of  April  1,  1967  for  bid  calls. 
Bids  were  received  by  the  Irrigation  Districts  on  October  5,  1966  for  the  turbines 
for  the  New  Don  Pedro  Powerhouse. 
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The  powerhouse  design  will  be  adapted  to  the  units  of  the  successful  bidder. 
Antitrust  Action  -  Hydraulic  Turbines 

Relevant  documents  for  two  contracts  which  are  required  for  prosecution  of  anti- 
trust action  of  City  and  County  of  San  Francisco  v.  Baldwin-Lima-Hamilton 
Corporation  et  al.  have  been  prepared  and  forwarded  to  the  City  Attorney. 
Counsel  for  Baldwin-Lima-Hamilton  Corporation  examined  our  files  and  copies  of 
selected  documents  were  made  for  him  at  the  request  of  the  City  Attorney. 

California  Aqueduct  Crossing 

State's  contractor  is  constructing  the  north  maintenance  bridge  across  the 
California  Aqueduct. 

State  Freeway  Crossings 

The  contract  has  been  certified  and  the  contractor,  Robert  Ganske  has  commenced 
work  at  the  Interstate  580  Freeway  crossing  where  the  three  San  Joaquin  Pipelines 
will  be  incased  in  concrete  under  the  future  freeway. 

San  Joaquin  Pipeline  No.  3,  Section  A 

Preliminary  survey  work  and  quantity  computations  are  being  prepared  prior  to 
contractor  commencing  work. 

Bids  Received 


Contract  No.  &  Title 


No.  of 
Bids 


Low 


High 


HH-392 


Spillway  Deflector  Walls, 
Access  Shaft  Housing, 
and  Miscellaneous  Work  at 
O'Shaughnessey  Dam 


6 


$123,122.50 


$194,225.00 


Base  Bid 


HH-397 


Construct  New  Warehouse, 
Moccasin 


5 


$109,987.00 


$141,000.00 


$  10,500 


Alternate  "A" 

$  12,000 
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CANYON- CHERRY  POWER  PROJECT 
Robert  C«  Kirkwood  Powerhouse 

Contractor  continues  work  on  floor  topping  and  painting.    Electrical  and  mechanical 
installations  in  connection  with  turbines  and  control  equipment  are  proceeding. 
Regulating  gates  have  been  installed  and  satisfactorily  tested.    The  cofferdam 
was  removed  on  October  1,  1966. 

Penstock 

Work  continues  on  the  installation  and  stressing  of  foundation  anchors.  Penstock 
pipe  is  being  placed  uphill  from  Anchor  #4.    Construction  of  concrete  protective 
walls  is  under  way. 

Powerhouse  Crane 

Crane  was  successfully  tested  and  will  be  accepted  by  the  City  when  various  minor 
deficiencies  are  corrected. 

Generators 

One  rotor  has  been  completed  and  is  temporarily  stored  between  the  units.  Assembly 
of  the  second  rotor  on  the  rotor  erection  pad  has  started.    Work  continues  on  both 
stator  assemblies. 

AIRPORT  ENGINEERING  AND  CONSTRUCTION 
Pier  FF 

Continued  installation  of  interior  trim.     It  is  expected  the  upper  level  will  be 
ready  for  public  use  by  October  15,  1966. 

Waterproofing  and  Roof  Drainage  -  South  Terminal,  Piers  F  and  G 
Contractor  awaiting  delivery  of  materials. 
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Demolition  and  Removal  of  Obstructions,  Runway  10R 

Progress  has  been  delayed  until  removal  of  the  switch  and  telephone  communication 
lines  is  completed. 

In- Runway  Lighting,  Runway  28L  and  Centerline  Lighting  of  Taxiway  F 
Construction  awaiting  delivery  of  approved  materials. 

Installation  of  Traffic  Controls  for  Taxiway  F  and  Runways  1L  and  1R 
Contractor  has  removed  lights  and  is  preparing  new  circuit  diagram. 

Cargo  Building  Partitions,  Plot  6 -A 

Delivery  of  shop  fabricated  roll-up  doors  is  being  awaited. 

Construction  of  South  Oxidation  Pond  and  Related  Work 
Contractor  constructing  pump  platforms  and  barrier. 

Drainage  and  Pumping  Station,  South  Lomita  Canal 

Excavation  completed  and  preparing  to  place  concrete  foundation  for  pump  housing. 
Emergency  Battery  Bank  and  Battery  Chargers 

Contractor  has  been  requested  to  submit  necessary  data  and  drawings  for  approval. 
Contracts  completed 

A-431  -  Painting  Blast  Fence  and  Canopy 
A- 442  -  Road  R-2  Relocation 
A-446  -  Pier  FF  Signs 
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Tenant  Construction 
International  Flight  Service 
Pacific  Airlines 
Pacific  Southwest  Airlines 

Pan  American  Airways 
Richfield  Oil 
United  Airlines 


Japan  Airlines 
Federal  Aviation  Agency 
Shell  Oil  Company 
U.  S.  Post  Office 

Western  Airlines 


Erection  of  Stairway  between  Piers  D  and  E 

Maintenance  Base  Facilities 

Plot  10  Improvements 

Gate  Room  Expansion,  Pier  D 

Operations  Annex  Building,  Plot  1-C 

Additional  Bulk  Storage 

Modifications  and  Additions,  Pier  B 
Building  84  Expansion,  Phase  III 
Plot  6-Air  Cargo  Building 
Plating  Shop  -  Building  84 
Modifications  to  Service  Center 
Hangar -Plot  4 

Modification  to  Employees  Cafeteria 

Air  Conditioning,  Pier  G 

Approach  Lighting  System 

Barge  Terminal  -  Phone  Conduits 

U.  S.  Post  Office  Plot  10-B 
Temporary  Rigid  Frame  Canopy 
Air  Cargo  Building  No.  1 

Pier  FF  Related  Contracts 


Heliport 

The  Public  Utilities  Commission  approved  the  wharf  area  north  of  the  Ferry  Build- 
ing for  the  location  of  an  interim  downtown  heliport  and  authorized  the  initiation 
of  a  supplemental  appropriation  request  of  $128,000  to  construct  the  facility. 
Negotiations  with  the  San  Francisco  Port  Authority  for  the  use  of  the  site  are 
being  handled  by  the  PUC  office. 

Plans  and  specifications  will  be  completed  when  funds  are  available.  Construction 
time  is  estimated  to  be  three  months. 


Application  for  an  operational  permit  has  been  submitted  to  the  State  Division  of 
Aeronautics  for  this  FAA-approved  site. 
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Industrial  Wastes 

Construction  of  the  South  Oxidation  Pond  (Contract  No.  A-450)  is  progressing  on 
schedule.    Bids  were  received  for  Drainage  Pumping  Station  No.  5  on  September  22, 
1966.    Low  bid  was  $43,835  by  Dean  C.  Buehler,  Inc.    Construction  of  this  pumping 
station  will  intercept  the  waste  water  from  Slick  Airways  and  the  United  States 
Coast  Guard  Station  and  pump  it  to  the  North  Oxidation  Pond  for  treatment. 
Monthly  monitoring  of  pumping  stations  continues  to  show  excellent  results. 
State  Department  of  Fish  and  Game  confirmed  that  the  Airport  had  excellent 
bio-assay  results  for  the  samples  taken  during  the  month  of  August,  1966. 


Bids  Received: 

Contract  No.  and  Title 

A- 387       Alterations  to  Piers  C  &  D 

A-440R      Baggage  Conveyor  Systems  7  &  11, 
South  Terminal  Building 


No.  of 
Bids 

10 

2 


Low  High 
$135,944.00  $156,998.00 
45,375.32  56,700.00 


A-452 

Pavement  for  Cargo  Building  No.  5  Apron 

7 

216,497.25 

285,022.50 

A-459 

Add  Operations  Area,  Lower  Level,  Pier  FF 

5 

18,743.00 

24,840.00 

A-464 

Relocation  of  Taxiway  R 

4 

106,151.50 

142,524.00 

A-465 

Construction  of  Drainage  Pumping  Station 
No.  5 

8 

43,835.00 

81,785.00 

Plans 

and  Specifications  Completed: 

Contract  No.  and  Title 

Estimate 

Cost 

Status 

A-455      Alterations  to  Sewage  Pumping 
Station  No.  2 


A-467      Replacement  of  Effluent  Line  at 
Sewage  Treatment  Plant 

A-470      Grading  for  Glide  Slope  Facility, 
Runway  28L 


$  5,000.00 

4,700.00 
35,000.00 


Revised  plans  sent 
to  Art  Commission 
for  approval 

Awaiting  bid  date 


Awaiting  approval 
by  FAA 
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3 


2 


A-471 


South  Terminal  Baggage  Facilities 


$  25,000.00 


Awaiting  bid  date 


A-474 


Modification  of  Station  "I"  (Informal) 


4,800.00 


Awaiting  PUC 
approval 


AOCI  Conference 

Staff  attended  conferences  in  Los  Angeles  and  Seattle  sponsored  by  the  Airport 
Operators'  Council  for  briefings  on  the  latest  information  and  progress  on  the 
SST  and  stretched-out  versions  of  aircraft  by  Douglas,  Lockheed  and  Boeing. 

MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 
Washington-Mason  Cable  Car  Barn  Re-Roofing 

All  roofing  and  sheet  metal  work  has  been  completed  except  installation  of  decora- 
tive red  rock  topping  and  parapet  wall  flashing  which  is  underway. 

Painting  -  Fillmore  Substation  and  Geary  Carhouse 

The  Turk  and  Fillmore  Substation  has  been  sandblasted  and  will  be  waterproofed 
after  the  mortar  joints  have  been  re-painted.  Sandblasting  has  been  completed 
at  the  Geary  Carhouse  and  metal  surfaces  primed. 

Overhead  for  Southern  Freeway  at  18th  Street 

State  expects  to  complete  the  overpass  next  month  so  that  work  can  proceed  under 
this  contract. 

East  Portal,  Sunset  Tunnel 

A  preliminary  estimate  for  a  chain  link  fence  at  the  east  portal  of  the  Sunset 
Tunnel  was  submitted  to  Muni  management.    This  fence  was  requested  by  the 
Recreation  &  Park  Department  to  prevent  children  from  climbing  on  top  of  the  walls 
at  the  portal  and  falling  onto  the  tracks  below. 
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)  \ 

Capital  Improvement  Program 

Staff  assisted  Muni  management  in  preparation  of  Capital  Improvement  Program  for 
submittal  to  City  Planning  Commission  for  fiscal  year  1967-68.    Program  listed 
in  the  proposed  bond  issue  for  November  1966  was  followed  closely. 
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UTILITIES  ENGINEERING  BUREAU 


STATUS  OF  CONSTRUCTION  CONTRACTS 


Contract  No, 
Hetch  Hetchy 

HH-331 
HH-375 

HH-376 
HH-377 
HH-378 

HH-379 


Title 


October  1,  1966 

Contract      %  Completed 
Amount        Last  Month 


Kirkwood  PH  Generators      $  842,394 

Concrete  Encasement  at  127,415 
Three  Road  Crossings 

Kirkwood  Powerhouse  4,419,677 

Kirkwood  Penstock  2,342,000 

Furnish  &  Install  Bridge  80,350 
Crane-Kirkwood  Powerhouse 

San  Joaquin  Pipeline  No. 3  5,656,941 
Section  "A" 


4 
0 

1 

5 
1 


%  Complete     %  Time 
To  Date  Elapsed 


88 


100 


92  100 
64  100 
99  100 


Awaiting  Certification 


Airport 
A-252 

A- 348 
A-354 

A-382 

A-387 

A- 396 

A-431 

A-433R 


Drainage  Pumping  Station  178,112 
South  Lomita  Canal 


Pier  FF 

Alterations  to 
Central  Terminal 


710,718 
1,255,561 


Demolition  and  Removal  of  26,573 
Obstructions  -  Runway  10R 

Alterations  to  Piers  C  and  135,944 
D 

In- runway  Lighting  28L  and  231,594 
Centerline  Lighting  Taxiway  J 

Painting  Blast  Fences  and  6,533 
Canopy 

Waterproof  &  Roof  Drainage  41,943 
So.  Terminal  Piers  F  &  G 


13 

8 

0 

10 


13 

98 
99 

65 


22 

100 
100 

70 


Awaiting  Certification 


0 


25 


100 


33 


45 


73 


53 


(Continued) 
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Contract  No. 


Airport  -  Cont'd 


Title 


A-434  Traffic  Control  for 

Taxxway  F  Runways  1L 
and  1R 

A-442  Road  R-2  Relocation 

A-446  Pier  FF  -  Signs 

A-448  Cargo  Bldg-Plot 

6A-Partitions 

A-450  South  Oxidation  Pond 

A- 45 2  Apron  Pavement  for  Cargo 

Bldg  5A 

A-460  Emergency  Battery  Bank 

and  Battery  Charger 


Contract 
Amount 


$  9,677 

39,649 
1,955 
4,583 

32,400 
216,497 

3,135 


%  Completed 
Last  Month 


27 

100 

15 

66 


%  Complete 
To  Date 


50 

100 
100 
30 

79 


%  Time 
Elapsed 


100 

100 
100 
100 

63 


Awaiting  Certification 


0 


83 


Transit  System 

MR-491         Overhead  Construction  41,317 
Detour  -  18th  at  Freeway  Extens. 

MR- 501         Re-roof  Washington-Mason  10,722 
Cable  Car  Barn 

MR-505         Replace  Fence  -  Kirkland  3,749 
Yard 

MR-506         Painting  -  Fillmore  26,030 
Substation  and  Geary  Carhouse 

MR-509         Pole  Relocation  for  Clay  St.  8,470 
Widening 


35 


50 


15 


57 


85 


100 


20 


100 


90 


52 


30 


Awaiting  Certification 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

OCTOBER  18 ,  1966 


Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 

Oliver  M,  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 

James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


James  K.  Carr 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Accounts 


Utilities  Engineering 
Personnel  &  Safety 


Public  Service 


66-559 


Call  to  Order. 

Present:        Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White 
Stuart  N»  Greenberg,  Thos.  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M*.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White 

On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  minutes  of  the  regular  meeting  of  the  Commission 
held  September  20,  1966,  were  approved  as  amended  below: 

Page  66-521,  8th  paragraph,  first  line: 

"Civil  Service  Association"  to  read 
"Civil  Service  Commission" 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 

On  motion  of  Commissioner  White ,  seconded  by  Commissioner 
Greenberg  the  following  resolutions  were  adopted: 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 

—RESOLUTION  NO.  66-0830— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Vouchers  as  follows,  submitted  by  Deputy  City  Attorney 
Robert  M.  Desky,  covering  expenses  incurred  in  connection  with1 
enetric  anti-trust  case  "City  and  County  of  San  Francisco  v. 
-B-aldwin-Lima-Hamilton  Corporation','  U.S.D.C.  Northern  California 
#4-2425: 

$448.30,  trip  to  Springfield,  Ohio,  August  24-31,  1966,  for 
purpose  of  inspection  of  documents  produced  at 
James  Leffel  Company 

$575.70,  trip  to  Philadelphia,  Pa.,  and  New  York,  N.Y. , 

September  10-20,  1966,  for  purpose  of  attendance 
with  Special  Counsel  at  depositions. 


—RESOLUTION  NO.  66-0831— 

RESOLVED,  That  this  Commission,  on  the  recommenda- 
tion of  the  General  Manager  of  Public  Utilities,  the  Depart- 
ment Managers,  and  the  City  Attorney,  approves  the  write-off 
of  uncollectible  accounts  receivable  which  are  more  than 
ninety  days  past  due  and  the  adjustment  of  accounts  receivable, 
per  the  following: 

San  Francisco  Water  Department,  month  of 

September  1966,  per  list  of  September  30,  1966  $  1,602.45; 

and,  be  it  further 
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RESOLVED,  That  this  Commission  approves  collections, 
month  of  September  1966,  for  payment  of  claims  for  damages 
which  the  Departments  have  against  miscellaneous  debtors,  as 
follows : 


San  Francisco  Water  Department,  per  list  of 
September  30,  1966 

Municipal  Railway,  per  list  of  October  4,  1966 

Bureau  of  Light,  Heat  &  Power,  thru  the  Bureau 
of  Delinquent  Revenue 

and,  be  it  further 


1,657.55 
3,905.80 

216.23; 


RESOLVED,  That  this  Commission  hereby  approves  transfer 
during  the  month  of  September  1966,  amount  $235.00,  by  the 
Bureau  of  Light,  Heat  &  Power  to  the  Bureau  of  Delinquent 
Revenue  for  collection;  and  approves  abandonment  during 
September  1966,  under  Bureau  of  Delinquent  Revenue  Authoriza- 
tion, claims  in  amount  Si, 641, 45;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  approves  Municipal 
Railway  compromise  settlements,  month  of  September  1966,  as 
follows : 


Debtor 


Amount 
Billed 


Compromise 
Settlement 


Richard  J.  &  Vivian  Wurm 

George  Hurley 

A.  M.  Devincenzi  Company 


41.92 

1,335.14 
 41.92 


31.42 
1,108.34 
31.42 


1,418.98 


1,171.18 


— RESOLUTION  NO.  66-0832— 

RESOLVED,  That  this  Commission  enter  into  a  month  to  month 
holding  over  period  with  J.  Maurice  Berube  proprietor  and  lessee 
under  that  certain  beauty  salon  lease  and  supplement  thereto  at 
SFIA  dated  September  1,  1956  and  October  29,  1956,  respectively, 
pursuant  to  the  provisions  of  Section  3  of  said  lease  in  order 
to  provide  a  reasonable  time  for  the  execution  by  lessor  and 
lessee  of  an  appropriate  form  of  extension  of  said  lease. 


— RESOLUTION  NO,  66-0833— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:       JOE  C.  AGUILAR 

46  Callery  Court 
Fremont,  California 

PERMIT  to  occupy,  for  grazing  purposes,  a  portion  of 
Hetch  Hetchy  Bay  Division  Pipeline  right  of  way,  said  portion 
being  westerly  of  and  adjoining  the  Irvington  Portal,  Alameda 
County;  consisting  of  4.7  acres,  subject  to  a  consideration 
of  $15  par  month. 
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— RESOLUTION  NO.  66-0854-— 


RESOLVED,  That  this  Commission  hereby  authorizes  issuance  Qf 
Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:       HARVEY  NALBANDIAN 

Permit  to  occupy  a  portion  of  the  Baden  Pump  Lot  and  a 
portion  of  the  San  Andreas  Pipeline  right  of  way  adjacent  to 
El  Camino  Real  and  Orange  Avenue,  City  of  South  San  Francisco, 
San  Mateo  County,  for  the  purpose  of  producing  nursery  crops; 
subject  to  a  consideration  of  $200  per  year. 


--RESOLUTION  NO.  66-0833— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claim  in  the  amount  of  $1,140.83,  made  by  the  San 
Francisco  Water  Department,  month  of  September  1966,  per 
Revolving  Fund  Voucher  No.  2588. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  passed: 

Vote:      Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0856— 

RESOLVED,  That  pursuant  to  Section  10.20-6  of  the 
Administrative  Code  of  the  City  and  County  of  San  Franciscro, 
this  Commission  hereby  authorizes  the  General  Manager  of  Public 
Utilities  to  designate  an  employee  of  his  choice  to  act  upon 
any  and  all  applications  for  leave  to  file  late  claims  pursuant 
to  Section  10.20-7  of  said  Administrative  Code. 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  passed: 

Vote:      Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0857— 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $17,768.46,  made  by  the 
Municipal  Railway,  month  of  September  1966,  per  Revolving  Fund 
Payment  Requests  Nos.   1498,   1504,   1505,   1515,   1520,   1525,  1526 
1551,  1535,  1535  and  1536. 


—RESOLUTION  NO.  66-0858— 


RESOLVED,  That  this  Commission  hereby  approves  the  drawings 
identified  as  Exhibit  "A",  submitted  by  Mr.  Steven  B.  Hicks, 
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at  his  own  expense  and  without  rental  credit,  will  construct 
a  candy  shop  in  the   South  Terminal  Building;  said  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  subject 
to  notations  marked  thereon;     and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Mr. 
Steven  B.  Hicks  to  proceed  with  said  work;     and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action  and 
precautions  in  its  construction  contracts,  and  on  the  job  to 
insure  that  its  contractor  and  subcontractors  performing  the 
above  construction  and  work  shall  not  unreasonably  delay,  or 
interfere  with  or  prevent,  the  construction  and  work  being 
done  at  the  same  time,  in  the  same  general  area  by  City,  and 
that  if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's  letter, 
it  will  take  immediate  positive  action  to  remedy  City's  complaint, 

—RESOLUTION  NO.  66-0830-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  available  in  payment  of  claims  against  the  Municipal 
Railway. 


Claimant 

Non-litigated  Settlements 
SC    Jimmy  P.  Kwan 
TC    William  Wareham 


Date  of  Accident 
September  19,  1966 
July  1,  1966 


Settlement 

$  665.19 
600.00 


Litigated  Settlements 

CC    Liberty  Mutual  Insurance 
Company  and 
„  James  H.  Williams 

MC    Thomas  Kerr  and 
Kathryn  Conway 

CC    Joseph  Halligan 

CC    Enrique  Arvizu 

TC    Ruby  P.  Aston 

CC    Wallace  B.  Moon  aka  Wallace 
Moon  and  Roberta  Moon 

and  be  it  further 


December  7,  1965 

May  24,  1965 
May  6,  1965 
April  17,  1965 
September  23,  1965 

June  13,  1964 


RESOLVED,  That  the  portion  of  Resolution 
No.  66-0621-MR,  adopted  August  2,  1966,  pertaining 
to  payment  of  a  non-litigated  claim  in  the  amount  of 


779.33 

2,400.00 
1,100.00 

600.00 

2,250.00 

850.00 

2,500.00 
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$779. 33 i  in  favor  of  Liberty  Mutual  Insurance  Company 
and  James  H.  Williams,  is  hereby  rescinded 


«  -  779.33 


Appropriation  No,  6.735.804.000 


$10,965.19 


At  the  opening  of  the  meeting,  Commissioner  Rousseau  asked  the 
Secretary  to  read  a  telegram  addressed  to  the  Commission  by  the 
president  of  Canadian  Pacific  Airlines,  John  C.  Gilmer,  announcing 
plans  for  the  operation  of  the  new  non-stop  air  service  between 
San  Francisco  and  Vancouver,  British  Columbia. 

Messrs.  Grant  Williams,  Southwest  United  States  Sales  Manager,  and 
James  Crawford,  Public  Relations  Officer,  Canadian  Pacific  Airlines, 
were  present. 

Mr.  Williams  thanked  the  Commission  for  the  opportunity  to  be 
heard.    He  then  explained  that  as  part  of  a  bilateral  agreement 
between  the  United  States  and  Canada,  Canadian  Pacific  Airlines 
was  awarded  a  non-stop  air  route  between  San  Francisco  and  Van- 
couver.    Daily  service  is  planned  to  start  on  January  30,  1967, 
using  DC-8  jet  aircraft.     A  flight  will  originate  in  Vancouver  at 
8:00  am  arriving  in  San  Francisco  at  10:00  am.     It  will  leave  San 
Francisco  at  11:00  am  and  arrive  in  Vancouver  at  1:00  pm.  This 
flight  will  connect  to  Canadian  Pacific's  non-stop  to  Tokyo  and 
Hong  Kong,  its  polar  flight  to  Amsterdam,  and  its  transcontinental 
flight  to  Eastern  Canada. 

Mr.  Crawford  informed  the  Commission  that  Canadian  Pacific  had 
joined  the  Chamber  of  Commerce  and  had  made  a  voluntary  contri- 
bution to  support  the  airport  bond  issue.     These  were  examples 
of  things  the  airline  wishes  to  do  for  the  community. 

Airport  General  Manager,  George  F.  Hansen  explained  that  Canadian 
Pacific  will  operate  out  of  Pier  E  in  cooperation  with  American. 
Their  ticket  counter  will  be  in  the  South  Terminal  next  to 
American. 

Commissioner  Rousseau  requested  a  resolution  be  prepared  welcoming 
Canadian  Pacific  and  wishing  them  success. 

Upon  motion  by  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  unanimously  adopted  (Com- 
missioner Lapin  was  absent): 


WHEREAS,  As  part  of  a  bilateral  agreement  between  the 
Dominion  of  Canada  and  the  United  States  of  America,  Canadian 
Pacific  Airlines  was  awarded  a  non-stop  air  route  between  San 
Francisco,  California,  and  Vancouver,  British  Columbia;  and 

WHEREAS,  Canadian  Pacific  Airlines  will  start  daily  service 
between  the  two  cities  on  January  30,  1967;  and 

WHEREAS,  This  Commission  recognizes  the  inauguration  of  this 
service  as  another  inportant  link  in  the  chain  that  binds  the 
long  strong  friendship  between  the  United  States  and  our  neighbor 
to  the  north,  the  Dominion  of  Canada;  therefore,  be  it 
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RESOLVED,  That  this  Commission,  on  behalf  of  the  citizens  of 
the  City  and  County  of  San  Francisco,  does  hereby  bid  Canadian 
Pacific  Airlines  a  warm  welcome  to  the  City  and  County 
of  San  Francisco  and  the  San  Francisco  International  Airport. 


Commissioner  White  commented  on  the  fine  job  of  public  relations 
done  by  the  barbershop  concessionaire  on  behalf  on  the  airport. 

He  pointed  out  that  the  remote  location  of  the  barbershop  tends 
to  diminish  the  opportunities  for  work  that  the  barber  might 
receive.    He  asked  Mr.  Hansen  to  investigate  the  possibility  of 
a  sign  being  posted  above  the  American  Airlines  ticket  counter, 
where  the  counter  protrudes  into  the  South  Terminal  indicating 
that  Barber  Shop  facilities  are  available. 

Commissioner  White  felt  that  this  would  increase  the  service  of 
the  concessionaire  to  the  public  and  revenue  to  the  airport. 


Called  upon  to  explain  Resolution  No.  66-0836,  disposition  of 
applications  for  leave  to  file  late  claims,  Public  Utilities 
Counsel,  William  F.  Bourne  said  that  this  was  the  last  step 
required  to  delegate  this  responsibility  to  a  staff  member  and 
not  burden  the  Commission. 

Commissioner  White  asked  if  it  were  not  true  that  the  courts  were 
very  liberal  in  allowing  these  claims  to  be  filed — and  that 
approval  of  the  application  by  the  Commission  was  pretty  much 
pro  forma. 

Mr.  Bourne  informed  the  Commission  it  was  the  policy  of  the  law 
and  the  courts  to  hear  a  case  on  its  merits  rather  than  allow  a 
technicality  to  bar  such  a  hearing. 

Mr.  Carr  assured  the  Commission  that  a  procedure  to  handle  these 
applications  will  be  devised  with  the  cooperation  of  Mr.  Bourne. 


In  discussing  the  authorization  of  work  by  Stephen  Hicks,  Candy 
Shop  Leasee,     Commissioner  White  asked  what  brand  of  candy  would 
be  featured. 

Mr.  Hansen  replied  that  the  Candy  Shop  will  carry  Shaw's  Candy. 


Communications : 

Mr.  Finn  read  a  letter  dated  October  11,  1966,  from  Thomas  J. 
Cahill,  Chief  of  Police,  thanking  the  Municipal  Railway,  under 
Vernon  W.  Anderson  for  their  cooperation  during  the  recent  state 
of  emergency. 

He  complimented  all  the  men  of  the  Railway  for  their  excellent 
service,  particularly  Tom  Curran  who  worked  closely  with  the 
Police  Department  during  the  emergency. 

He  also  complimented  the  men  of  the  Water  Department,  under 
Arthur  H.  Frye,  for  their  services. 
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Mr.  Carr  said  a  copy  of  the  letter  would  be  placed  in  the  personal 
file  of  each  of  the  men  named  along  with  a  letter  of  appreciation 
from  the  Commission. 

Commissioner  White  commended  Chief  Cahill  and  his  men  for  the 
skilled  competent  manner  in  which  they  handled  themselves  in 
the  recent  incident.     He  asked  the  Secretary  to  write  a  letter 
with  the  approval  of  the  General  Manager  so  commending  Chief 
Cahill  on  behalf  of  the  Commission. 


Mr.  Finn  then  read  a  letter  dated  October  4,  1966,  from  Mrs. 
Robert  C.  Kirkwood  thanking  the  Commission  for  naming  the 
"Canyon  Powerhouse"  the  "Robert  C.  Kirkwood  Powerhouse". 


Mr.  Carr  requested  Mr.  Finn  to  read  Resolution  No.  66-0840 
authorizing  the  City  Attorney  to  petition  the  appropriate  court 
for  a  writ  of  mandate  directing  the  Controller  to  certify  funds 
in  the  amount  of  $170,000  for  uniforms  for  certain  Municipal 
Railway  employees. 


Mr.  Finn  read  the  resolution. 


Mr,  Carr,  on  the  advice  of  the  Public  Utilities  Counsel,  asked 
that  this  be  passed  but  not  carried  out  if  the  Controller  should 
certify  the  funds. 

A  lengthy  discussion  ensued  during  which  Commissioner  Stack 
advised  it  would  be  more  orderly  to  wait  until  the  Controller 
formally  acted  on  the  request  for  certification. 

Commissioner  White  moved  the  previous  question. 

On  roll  call  the  motion  to  move  the  previous  question  carried; 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg 
Nay-Commissioner  Stack 
Absent-Commissioner  Lapin 

Commissioner  White  then  moved  adoption  of  the  resolution,  Com- 
missioner Greenberg  seconded: 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg 
Nay-Commissioner  Stack 
Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0840— 


WHEREAS,  The  Controller  has  refused  to  certify  a  request 
for  supplemental  appropriation  of  funds  to  finance  furnishing 
of  uniforms  to  Municipal  Railway  platform  men  in  accordance  with 
rules  and  regulations  of  this  Commission,  and 

WHEREAS,  This  Commission  has  been  advised  that  such  a 
supplemental  appropriation  would  be  a  legal  appropriation  of 
funds ,  and 

WHEREAS,  The  supplemental  appropriation  cannot  be  placed 
before  the  Board  of  Supervisors  for  action  without  certification 
by  the  Controller;  now,  therefore,  be  it 
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RESOLVED,  The  City  Attorney  is  authorized  on  behalf  of  this 
Commission  to  petition  the  appropriate  court  for  a  writ  of  man- 
date directing  the  Controller  to  certify  that  there  is  a  suffic- 
ient unencumbered  balance  in  a  fund  that  may  legally  be  used  to 
purchase  uniforms  for  the  Municipal  Railway,  and  the  City  Attorney 
is  further  authorized  to  pursue  such  other  legal  steps,  courses 
and  remedies  as  the  City  Attorney  may  in  his  discretion  deem 
advisable  in  the  premises. 


Nr.  Finn  then  read  a  letter  dated  October  14,  1966,  from  Roger 
Kent,  urging  affirmative  action  by  the  Commission  at  the  earliest 
possible  moment  in  the  establishment  of  a  downtown  heliport  in 
San  Francisco, 


General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  Carr  informed  the  Commission  that  there  was  a  Flexible 
Coach  parked  across  the  street  from  City  Hall.     The  Commission 
was  invited  to  inspect  it. 

He  also  informed  the  Commission  that  there  was  a  General  Motors 
Coach  around  town  which  the  Commission  was  also  invited  to 
inspect. 


Mr.  Carr  reported  on  the  status  of  the  talks  with  the  Port  of 
Oakland  and  the  City  of  San  Jose  relative  to  a  regional  airport 
study. 

Mr.  Carr  announced  that  Ben  Nutter,  Director,  Port  of  Oakland, 
had  written  Mr.  Hansen  that  the  Oakland  Port  Commissioners 
approved  joining  with  San  Francisco  and  San  Jose  for  the  purpose 
of  conducting  a  study  of  airport  requirements  in  the  Bay  Area 
and  appropriated  an  initial  $10,000  toward  such  a  study. 

Mr.  Carr  pointed  out  that  this  was  extremely  significant.     It  is 
the  first  time  that  the  Port  of  Oakland  has  actually  agreed. 
There  is  already  verbal  agreement  from  the  San  Jose  City  Manager. 
The  three  operators  of  airports  shall  initially  contribute 
$10,000  to  the  study. 

With  this  the  three  agencies  could  apply  to  the  Federal  Govern- 
ment for  a  grant  in  the  amount  of  2/3 1 s  of  the  cost  of  the 
study — as  has  been  done  in  the  transit  study.     The  three  agencies 
could  then  obtain  a  $100,000  study  of  regional  airport  require- 
ments . 

Mr.  Carr  stated  that  Mr.  Nutter,  Oakland,  and  Anthony  P.  Hamann, 
City  Manager,  San  Jose,  would  be  pleased  to  join  with  him  to 
contact  the  Housing  and  Urban  Development  Department  locally 
and  possibly  meet  with  Secretary  Weaver.     Mr.  Carr  promised  a 
further  report  for  the  Commission  in  a  couple  of  weeks. 

Commissioner  Stack  complimented  Oakland  and  urged  the  Commission 
to  participate  in  the  proposed  study.     He  pointed  out  that  the 
people  best  qualified  to  conduct  such  a  study  were  those  who  had 
experience  in  the  operation  of  airports.     A  study  by  Oakland, 
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San  Jose  and  San  Francisco  would  be  more  effective  than  one 
conducted  by  other  agencies  who  have  no  experience  in  the  field 
or  knowledge  of  the  state  of  the  art  of  aviation.     He  said  that, 
in  his  opinion,  it  behooves  the  Commission  to  join  in  this  study. 

Nr.  Carr  stated  that  Commissioner  Stack's  suggestion  met  with  his 
approval.     Nr.  Carr  said  that  he  had  talked  with  Richard  N. 
Zettel  of  BATS.     Nr.   Zettel  thinks  the  fastest,  most  efficient 
manner  of  obtaining  such  a  study  is  through  joint  cooperation  of 
the  three  agencies  who  operate  airports. 

Nr.  Carr  said  that  an  effort  is  being  made  to  put  the  proposed 
study  together  in  a  manner  that  would  allow  San  Nateo,  with  its 
Half  Noon  Bay  and  San  Carlos  Airports,  and  the  military,  Hamilton 
and  Noffett  Field,  to  join  it. 

Commissioner  White  moved,  Commissioner  Stack  seconded  and  the 
following  resolution  was  unanimously  adopted: 

— RESOLUTION  NO.  66-084-1— 

RESOLVED,  That  this  Commission  hereby  requests  the  Nayor  to 
recommend  to  the  Board  of  Supervisors,  supplemental  appropriation 
of  Airport  Department  funds  in  the  amount  of  $10,000,  being  City's 
contribution  toward  a  preliminary  San  Francisco  Bay  Area  regional 
airport  study,  said  study  to  be  conducted  jointly  by  the  City  and 
County  of  San  Francisco,  City  of  San  Jose,  and  Port  of  Oakland. 


Nr.  Carr  then  announced  to  the  Commission  that  a  new  cabinet  level 
department  had  been  created  by  Congress,  the  Department  of  Trans- 
portation. 


Last  week  while  in  Phoenix,  Arizona,  attending  the  Airport 
Operators  Council's  annual  meeting,  Nr.  Carr  stated  he  had  met 
with  the  Deputy  Under  Secretary  of  Commerce  for  Transportation, 
Lowell  K.  Bridwell.     In  addition  to  airport  matters  Commerce  has 
under  consideration  the  routing  of  Junipero  Serra  Freeway.  Nr. 
Carr  advised  the  Commission  he  had  a  chance  to  discuss  the  subject 
with  Nr.  Bridwell. 


Nr.  Carr  then  read  the  resolution  adopted  by  the  Airport  Operators 
Council  re  federal  aid  to  airports. 

He  said  that  meetings  had  been  set  for  December  8  and  9  in 
Washington  D.  C.  to  implement  this  resolution. 


Roll  Call: 

Commissioner  White  noted  that  Boeing  Company  was  planning  a 
series  of  conferences  and  demonstrations  on  their  stretch-outs, 
jumbo  jets  and  supersonic  transport.     He  recommended  that  serious 
consideration  be  given  to  sending  a  representative  group  from  the 
Commission  and  staff  in  order  to  become  familiar  with  the  planes 
and  problems  anticipated  at  San  Francisco  International  Airport. 
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He  suggested  that  the  San  Mateo  County  officials  be  informed  of 
these  conferences  and  that  members  of  the  San  Francisco  Board  of 
Supervisors  be  invited  to  attend. 


Commissioner  Stack  then  commented  on  the  plans  of  the  West  Bay 
Transit  District  and  their  possible  effect  on  transportation  to 
and  from  the  Airport.     He  urged  the  General  Manager  of  Public 
Utilities  to  follow  these  plans  and  other  developments. 

-Mr.  Carr  explained  to  the  Commission  that  he  and  his  staff  had 
been  in  touch  with  Mr.  John  Lilly,  the  chief  executive  officer 
of  the  West  Bay  Transit  District.     In  fact,  several  meetings 
have  been  held.     Simpson  and  Curtin  have  gone  to  Redwood  City  to 
explain  what  San  Francisco  is  doing. 

At  the  outset,  Mr.  Carr  said  that  West  Bay  came  to  San  Francisco . 
He  pointed  out  that  there  is  a  governmental  problem — Should  San 
Francisco  join  West  Bay  Transit? 

Commissioner  Stack  said  the  question  should  be  reversed — Should 
West  Bay  join  BART,  with  San  Francisco,  Alameda  and  Contra  Costa? 

He  then  asked  that  the  Commission  be  kept  informed  on  develop- 
ments . 


Commissioner  Stack  then  commended  the  Airport  Operators  Council 
on  their  resolution.     He  then  congratulated  Mr.  Carr  on  his 
election  to  the  Board  of  Directors  of  AOC. 


At  this  point  the  Commission  granted  Miss  Marguerite  Warren, 
1746  -  32nd  Avenue,  the  privelege  of  the  floor. 

Miss  Warren  announced  she  was  from  the  Sunset  District  and  called 
attention  to  the  advertising  in  Municipal  Railway  vehicles  rela- 
tive to  Proposition  "B" ,  the  $96.5  million  bond  issue  for  reha- 
bilitation of  the  Municipal  Railway. 

Miss  Warren  stated  that  she  recognized  that  the  Commission  had  a 
contract  with  Metromedia  for  advertising  on  the  vehicles.  She 
also  said  that  she  recongized  the  fact  that  unused  space  may  be 
used  for  public  service  advertising. 

She  alleged  that  the  advertising  under  discussion  occupied  14.3% 
of  the  available  advertising  space  inside  a  bus.     She  said  she 
was  amazed  that  there  was  that  much  public  service  space  avail- 
able . 

She  said  that  the  point  she  was  interested  in  was  the  fact  that 
on  the  bottom  of  the  card  that  outlines  the  airport  and  San 
Francisco  transportation  issues — one  particular  item  states  "This 
bus  is  obsolete" — although  it  doesn't  say  "Vote  for  fA'  and  'B'" — 
it  is  highly  slanted. 

Miss  Warren  stated  she  recognized  that  Metromedia  at  its  own 
expense  placed  these  cards  in  the  rolling  stock.     She  then  asked 
who  is  paying  for  these  cards  put  in  public  buses  utilizing 
public  service  space. 
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Commissioner  White  moved  that  the  matter  be  referred  to  the 
General  Manager  of  Public  Utilities  and  that  he  be  requested  to 
submit  a  report. 

Commissioner  White  observed,  when  Hiss  Warren  started  to  protest, 
that  he  would  prefer  the  answer  came  from  the  Manager  of  Utilities. 
He  said  that  inasmuch  as  Miss  Warren  had  asked  the  question  it" 
would  be  answered  in  the  proper  manner. 

Commissioner  Stack  seconded  the  motion. 

Miss  Warren  interupting,  asked  "When  do  you  do  this  reporting 
back?    November  8th  is  the  election." 

Commissioner  White  replied  saying  that  in  view  of  the  fact  that 
the  General  Manager  of  Fublic  Utilities  has  other  duties,  the 
report  would  be  made  expeditiously. 

The  motion  was  adopted. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 

Miss  Warren  then  told  the  Commission  to  call  the  Williams  Printing 
Press  on  Broadway,  that  there  they  would  obtain  the  answer. 
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October  18,  1966 


TO:  MR.  JAMES  K.  CARR 

General  Manager  of  Public  Utilities 


FPOM:  V.  W.  ANDERSON 

General  Manager 

San  Francisco  Municipal  Pailway 


SUBJECT: 


SAN  FRANCISCO  f^JNXCIPAL  PAIL WAY 
M  0  N  T  H  L  Y  REPORT 


) 


1 


PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS 

July 
Angus  t 
September 


1966 
12,039,730 
12,724,344 
12,131,004 


1965 
11,834  ,454 
11 ,895,250 
11,839,746 


terence 
+  255,276 
+  829,094 
+  291.258 


+  2.16 

+  6.97 
+  2.46 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  ^rom  the  American 
Trans  it  Associat  ion . 

July  1966:    Average--Cities  over  500.000 
population 

Average- -All  City  Transit  Systems 


-  3.18 


PASSENGER  REVENUE 


Jul- 


1966 
1,720,599 
1,808,811 
1 ,698 ,373 (T) 


1965 


1  ,673,034 


1,694,932 


1  ,657,596 


Difference 
+  ^7,515 

+  113,879 

+  40,777 


+  2.84 
+  6.72 
+  2.46 


(T)  Tentative 


) 
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REVENUE  AND  EXPjENJJlTURES : 

Adult  fare  passenger  revenue  for  the  first  three  months  of  this  fiscal  year  was 
4.02%  more  than  for  the  corresponding  period  last  year.    Total  revenues  for  the 
period  from  July  1  through  September  30,  1966,  were  $367,558  more  than  the 
budget  estimate,  and  the  total  expenditures  during  that  neriod  were  approximatel 
$96,403  less  than  the  budget  estimate. 

AMERICAN  TRANSIT  ASSOCIATION  CON  F  E  p  E  NC  E - - S AN  F P.  ANC I S CO - - 0  CTn  B E  D  2  -  6y  1966 • 

More  than  1,350  persons  attended  the  85th  Annual  Conference  of  the  American 
Transit  Association,  making  this  year's  convention  one  of  the  best  attended 
ever. 

The  publication  'Passenger  Transport"  states  that    The  1966  annual  meeting  was 
considered  by  transit  men  as  being  one  of  the  finest  held  by  A.T.A.  from  a  stand 
point  of  the  highly  enlightening  general  sessions  programs,  divisional  meetings, 
inspection  trips,  and  other  activities.    The  heavy  attendance,  illuminating 
talks  and  spirited  discussion  at  all  of  the  sessions  reflected  the  consensus  of 
delegates  that  this  was  a  highly  successful  Association  meeting. 

Mr.  James  K.  Carr,  General  Manager  of  Public  Utilities,  made  one  of  the  principa 
addresses  of  the  Conference,  "Showcase  Coordination  in  Metropolitan  Transit.' 

UTILITY  RELOCATION: 

Construction  work  on  the  large  sewer  job  at  Sans one  £  Market  was  resumed  Friday 
evening,  October  7,  1966,  and  continued  Saturday  and  Sunday,  October  3  and  9, 
until  about  midnight.     All  streetcars  were  turned  back  at  Market  §  11th  Streets, 
and  shuttle  motor  coaches  operated  to  East  Bay  Terminal. 

Trolley  coach  lines  were  relocated  and  street  car  trolley  lines  were  removed  and 
replaced  during  the  weekend  operations  at  Ecker  $  Market  Streets  to  facilitate 
driving  piles  and  installing  steel  framework  structure  to  support  street  car 
tracks  at  this  location  in  conjunction  with  the  contractor's  work  as  related  to 
the  BART  project. 

Commencing  Monday,  October  10.  1966,  pre-BAP.T  construction  work  in  the  intersec- 
tion of  Market  &  2nd  Streets  necessitated  the  temporary  re-routing  of  Line  No.  3 
Express  and  Line  No.  85  Shoppers'  Shuttle  via  Market,  2nd  Street,  Mission,  3rd 
Street,  Kearny  Street  to  Post  Street,  and  regular  route. 
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FOOTBALL  SERVICE: 

Special  schedules  were  prepared  to 
cisco  +9ers  football  game  at  Xezar 
were  necessary  as  street  cars  were 
project . 

YOUTH  OPPORTUNITY  PROGRAM: 

Two  coaches  were  chartered  starting  October  3,  1966 ,  to  transport  those  partic- 
ipating in  the  current  Youth  Opportunity  Program.    These  coaches  operate  from 
1450  Mission  Street  to  the  San  Francisco  International  Airport  and  from  Hilltop 
Road,  Hunters  Point,  to  the  Water  Department  property  at  Millbrae. 

CABLE  CAR  SCHEDULES: 

Summer  cable  car  schedules  were  operated  through  Saturday,  October  8,  as  tourist 
passenger  traffic  continued  longer  than  usual.    A  sign-up  was  conducted  to  take 
effect  October  9,  1966,  with  ''intermediate    schedules  for  Weekdays,  Saturdays, 
and  Sundays . 

CIVIL  DISTURBANCES: 

Tucsday}  September  27,  1966,  civil  disturbances  started  in  the  Hunters  Point 
area.     Starting  approximately  8:90  p.m.,  the  Police  Department  requested  Lines 
No.  42  and  Ho.  51  be  terminated  at  Third  Street  and  Line  No.  15  be  re-routed  both 
ways  on  Bayshore  Boulevard  between  Phelps  and  Paul  Avenues.    The  same  re-routing 
was  put  into  effect  on  Wednesday,  September  28,  1966,  on  the  same  lines  starting 
at  4:00  p.m.     It  was  necessary  additionally  to  detour  Fillmore  Street  coaches  on 
one  evening. 

As  many  as  five  coaches  a  night  were  requested  by  the  Police  Department  between 
Tuesday  night  and  Saturday  night,  September  27  to  October  1,  1966,  to  transport 
police  officers  from  the  various  police  stations  to  the  areas  involved. 

CARLE  SYSTEM  STRAND  ALARM- -AUTOMATIC  SHUT-OFF: 


A  special  relay  together  with  wiring  and  auxiliary  equipment  was  installed  in  the 
strand  alarm  system  at  the  Cable  Machinery  Plant.    This  equipment  will  auto- 
matically shut  the  plant  down  when  any  of  the  strand  alarm  sienals  ^re  received 
at  the  plant  from  the  strand  alarm  actuators  in  the  cable  car  underground  track 
structure . 


KI^KLAND  YARD: 

The  contract  for  installing  a  new  fence  around  the  perimeter  of  the  Kirkland  Bus 
Yard  has  been  completed.    Two  driveways  30  feet  long  have  been  installed  on  the 
Powell  Street  side  of  the  bus  yard,  which  will  provide  additional  maneuverability 
in  bus  operation  at  the  yard. 


accommodate  patrons  attending  the  San  Fran- 
Stadium  on  Sunday,  October  9.    These  schedules 
turned  back  at  11th  £  Market  due  to  the  sewer 


) 
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GENEVA  OFFICE  BUILDING • 

Work  has  started  on  installing  new  gutters  and  rain  leader  pipes  at  the  rear 
side  of  the  Geneva  Car  House  Office  Building.    The  work  is  being  done  by  our 
forces  with  the  assistance  of  sheet  metal  worker.;  from  the  "epartment  of  Public 
Works . 


PLATFORM  MANPOWER : 

The  most  recent  weekly  report  indicates  a  shcitage  of  73  platform  employees. 
MUNI  MAN  OF  THE  MONTH : 

Operator  Ferrell  E.  Long,  Cap  No.  359,  becsjne  the  183rd  Muni  Man  of  the  Month 
at  ceremonies  conducted  at  Potrero  Di vision,  September  29,  1966. 

Mr.  Thomas  P.  White ,  Vice  President,  Public  Utilities  Commission,  and  Mr,  James 
J.  Finn,  Assistant  General  Manager  of  Publi:  Utilities,  participated  in  making 
the  award. 


TRANSIT  BRIEFS 

WASHINGTON,  D,CC  -  President  Johnson  signed  the  Urban  Mass  Transportation  Act  of  1966 
several  weeks  ago  at  a  White  House  ceremony  climaxing  the  Federal  Government's  recognition 
of  the  vital  necessity  for  continuing  its  financial  assistance  program  begun  two  years 
ago  toward  rehabilitation,  preservation,  and  improvement  of  the  nation's  transit  systems. 
The  program  is  extended  for  two  more  years  by  providing  an  additional  $300  million  for 
capital  improvement  and  demonstration  project  grants  and  money  for  government  and 
university  research  and  development  studies. 

DALLAS,  TEXAS  -  A  $304,000  contract  for  a  complete  new  communications  system  has  been 
awarded  following  a  recommendation  of  the  Dallas  Public  Transit  Board  to  Motorola  Com- 
munications.   According  to  Wilson  C.  Driggs,  General  Manager  of  the  Dallas  Transit 
System,  the  new  Motorola  communications  system  is  expected  to  help  reduce  the  rate  or 
crime  on  city  buses  and  promote  the  general  overall  efficiency  of  the  transit  system 
operation.    The  complete  system  will  operate  on  four  high  band  frequencies  and  will  include 
four  transistorized  375  watt  base  stations  with  antennas  and  transmission  lines.    A  lead- 
ing teature  is  a  unique  Motorola  Communications  Center  consisting  of  three  dispatcher  con- 
soles, monitor  receivers  on  public  safety  frequencies,  and  a  tape  recorder  to  selectively 
tape  emergency  calls. 

MILWAUKEE,  WISCONSIN  -  Milwaukee  and  Suburban  Transport  Corpora t i nv  markoH  another  step 
in  its  continuing  modernization  program  with  the  delivery  of  60  "new  look"  diesel  buses 
purchased  by  the  Company  this  year  at  a  cost  or  $i, /u0,0UU.    Company  President  Johnson 
said  that  the  firm  had  originally  intended  to  purchase  only  30  vehicles  in  1966  but  had 
doubled  that  number  to  give  further  impetus  to  the  recent  upward  trend  in  Milwaukee  transit 
riding 

ST.  LOUIS,  MO,   -  Rapid  transit  talk  is  in  the  air  these  days  in  St.  Louis  where  KSD 
Radio,  the  NBC  affiliated  station  owned  by  the  St.  Louis  Post  Dispatch,  initiated  recently 
an  informal  series  of  discussions  about  transit  problems.    Seeking  to  widen  its  coverage 
of  urban  transit  problems,  the  station  has  scheduled  a  series  of  local  transit  officials, 
visiting  experts  from  other  urban  areas  and  individuals  from  the  transit  industry  to 
discuss  with  KSD  Radio  possible  solutions  to  the  area's  mounting  problem  of  congestion, 

PORTLAND,  OREGON  -  Rose  City  Transit  Company  has  received  permission  from  the  Portland 
City  Council  to  extend  its  services  into  territory  east  of  the  city  not  previously  served 
by  it,    Under  the  "home  rule"  provisions  of  the  State  of  Oregon,  a  city  has  jurisdiction 
over  the  operation  of  a  transit  service  by  bus  within  the  limits  of  the  city  and  within  an 
area  of  three  air  line  miles  from  the  city  limits      Under  these  provisions,  the  City  of 
Portland  granted  a  franchise  to  Rose  City  Transit  Company  under  which  it  is  now  operating. 
For  many  years,  Rose  City  Transit  Company  confined  its  operations  almost  entirely  to  the 
city  limits,  inasmuch  as  the  territory  immediately  outside  was  being  served  by  suburban 
carriers.    There  was  considerable  demand  for  city  transit  service  from  these  areas  ad- 
jacent to  the  city  limits  so  that  they  could  enjoy  the  universal  transfer  privilege  that 
was  available  to  residents  of  the  city. 

GRAND  RAPIDS,  MICHIGAN  -  A  new  school  bus  seat  that  accommodates  three  students  is  being 
marketed  by  American  Seating  Company.    The  seat  combines  a  contour  moulded  fiberglass 
plastic  shell  with  a  one  inch  diametered  16  gauge  tubular  steel  frame.    The  seat,  described 
as  virtually  vandal  proof  by  the  company,  eliminates  reupholstering  costs. 
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Call  to  Order. 

Present:  Commissioners  Oliver  H.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg,  Thos.  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  Stack, 
the  minutes  of  the  regular  meeting  of  the  Commission  held  September 
27,  1966,  were  approved.    Approval  of  the  minutes  of  the  regular 
meetings  held  on  October  4,  11,  and  18,  was  put  over. 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  White, 
the  following  resolutions  were  approved: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0842— 

WHEREAS,  Construction  of  O 'Shaughnessy  Dam  Power  Plant  has  been 
postponed  because  of  the  current  high  cost  of  electrical  equipment; 
and 

WHEREAS,  The  checking  of  shop  drawings  by  the  City's  Consultant 
Engineers  will  not  be  required  at  this  time;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  accepts  as  satisfactorily  com- 
pleted the  plans  and  specifications  prepared  by  Sverdrup  &  Parcel 
and  Associates,  Inc.  for  O ' Shaughnessy  Dam  Power  Plant  and  approves 
Modification  of  Contract  in  amount  credit  to  the  City  of  $1,500.00. 


—RESOLUTION  NO.  66-0843— 

RESOLVED,  That  this  Commission  hereby  approves  the  schematic 
drawings,  identified  as  Exhibit  "A" ,  submitted  by  Western  Airlines, 
Inc.  whereby  said  Company  at  its  own  and  sole  expense  and  without 
rental  credit  will  construct  hangar,  shop  and  office  building,  and 
a  maintenance  building,  and  do  all  other  necessary  and  related  work 
included  in  the  initial  development  of  Plot  12  at  San  Francisco 
International  Airport;  said  schematic  drawings  having  been  approved 
by  the  Utilities  Engineering  Bureau  and  subject  to  notations  marked 
thereon,  and  subject  to  the  requirements  of  the  Art  Commission  of 
the  City  and  County  of  San  Francisco. 


—RESOLUTION  NO.   66-0844  — 

WHEREAS,  £By  the  terms  of  Airport  Department  Contract  No.  398, 
Additions  to  12  KV  Electric  Service  and  Installation  of  Cable  4-06, 
the  Contractor,  Brayer  Electric  Company,  was  to  have  completed  all 
work  on  or  before  October  13,  1966;  and 
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WHEREAS,  The  Contractor  was  unable  to  obtain  materials  for  a 
total  of  123  calendar  days;  and 

WHEREAS ,  The  Contractor  required  50  calendar  days  to  complete 
additional  work  ordered  by  the  Commission;  and 

WHEREAS ,  The  work  was  delayed  for  102  calendar  days  pending 
clarification  of  shop  drawings;  and 

WHEREAS,  "...inability  of  contractor  to  procure  material; 
changes  in  the  work  ordered  by  the  contracting  officer,  board  or 
commission  insofar  as  they  necessarily  require  additional  time  in 
which  to  complete  the  entire  work;  the  prevention  of  a  contractor 
from  commencing  or  prosecuting  the  work  because  of  the  acts  of 
others,..."  are  unavoidable  delays  as  defined  in  File  No.  13456, 
Ordinance  No.  9484,  Section  6.3  UNAVOIDABLE  DELAYS,  adopted  by  the 
Board  of  Supervisors  January  16,  1956;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension  of 
275  calendar  days  to  July  15,  1966,  for  which  liquidated  damages 
are  hereby  waived;  and,  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being  satis- 
factorily completed  in  accordance  with  the  contract  documents, 
approves  Modification  of  Contract  in  amount  credit  to  the  City  of 
$319.37  and  approves  Certificate  of  Acceptance  and  Authorization  for 
Final  Payment  in  the  amount  of  $22,012,93. 


— RESOLUTION  NO.   66-0845 — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed;  approves  Credit  Modification  of  Contract  in  the 
amount  of  $179.31  under  professional  contract  with  Pacific 
Engineering  Laboratory  for  Laboratory  Analyses  of  Waste  Water  at 
San  Francisco  International  Airport,  through  September  30,  1966, 
and  approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment  in  the  amount  of  $175.00. 


—RESOLUTION  NO.   66-0846  — 

RESOLVED,  That  this  Commission  hereby  approves  the  specifica- 
tions and  drawings,  identified  as  Exhibit  "A",  submitted  by  the 
United  Air  Lines  whereby  said  company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  mezzanine  office  space  and 
do  all  other  necessary  and  related  work  in  Building  No.  84  at  the 
United  Air  Lines  maintenance  base  at  San  Francisco  International 
Airport;  said  specifications  and  drawings  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  notations  marked  there- 
on; and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  United  Air 
Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts  and  on  the  job  to  insure  that  its  con- 
tractor and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
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ference  or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 

- "RESOLUTION  NO.   66-0847- - 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings, 
identified  as  Exhibit  "A",  submitted  by  Hertz  Corporation,  whereby 
said  Company  at  its  own  and  sole  expense,  and  without  rental  credit, 
will  construct  a  new  check-in  booth  and  canopy  and  do  all  Other 
necessary  and  related  work  in  the  northeast  court  at  San  Francisco 
International  Airport;  said  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked  thereon; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Hertz  Corpora- 
tion to  proceed  with  said  work  subject  to  the  requirements  of  the 
Art  Commission  of  the  City  and  County  of  San  Francisco;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  precautions 
in  its  construction  contracts  and  on  the  job  to  insure  that  its 
contractor  and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant  by 
City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


—RESOLUTION    NO.   66-0848  — 

RESOLVED,  That  this  Commission  hereby  approves  the  specifica- 
tions and  drawings,  identified  as  Exhibit  "A",  submitted  by  the 
United  Air  Lines,  whereby  said  Company  at  its  own  and  sole  expense 
and  with  rental  credit,  the  amount  of  which  will  be  determined  by 
this  Commission  at  a  later  date,  will  construct  new  holding  rooms 
and  loading  facilities  and  do  all  other  necessary  and  related  work 
at  Pier  "C  at  San  Francisco  International  Airport;  said  specifica- 
tions and  drawings  having  been  approved  by  the  Utilities  Engineering 
Bureau  and  subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  United 
Air  Lines  to  proceed  with  said  work  subject  to  the  requirements  of 
the  Art  Commission  of  the  City  and  County  of  San  Francisco;  and,  be 
it  further  ,.1 

RESOLVED,  That  this  approval  is  given  on  the  condition  that  this 
tenant  of  City  shall  take  all  reasonable  action  and  precautions  in 
its  construction  contracts  and  on  the  job  to  insure  that  its  con- 
tractor and  subcontractors  performing  the  above  construction  and 
work  shall  not  unreasonably  delay,  or  interfere  with  or  prevent, 
the  construction  and  work  being  done  at  the  same  time,  in  the  same 
general  area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 
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—RESOLUTION  NO.   66-0849  — 


RESOLVED,  That  this  Commission  accepts  the  work  as  satisfacto- 
rily completed  and  approves  Modification  of  Contract  in  amount  debit 
to  the  City  of  $2,200.34  and  approves  Certificate  of  Acceptance  and 
Authorization  for  Final  Payment  in  the  amount  of  $16,090.14  in  favor 
of  Lowrie  Paving  Company,   Inc.,  for  Airport  Department  Contract  No. 
442,  Road  R-2  Relocation  at  San  Francisco  International  Airport. 


—RESOLUTION  NO.  66-0850— 

RESOLVED,  That  this  Commission  hereby  awards  to  the  lowest 
regular  and  responsible  bidder,  the  following  contract: 

San  Francisco  Water  Department  Contract  No.  1268 — Excavation  and 
Repaving  for  Water  Service  Renewals,  to  The  Lowrie  Paving  Company, 
Inc.,  in  the  amount  of  $77,560.00,  and  all  other  bids  for  the  above- 
described  work  are  hereby  rejected. 


—RESOLUTION  NO.  66-0851— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
the  Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  extend  an  overhead  power  line  and  a  supporting  pole  with 
anchor  across  the  Crystal  Springs  Pipeline  right  of  way;  said  portion 
of  right  of  way  being  within  the  Crocker  Industrial  Park  Unit  No.l, 
north  of  San  Francisco  Avenue,  Brisbane.     Subject  to  a  permit  fee 
in  the  amount  of  $50.00. 


—RESOLUTION  NO.   66-0852  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the  attendance 
of  two  staff  members  of  the  San  Francisco  Water  Department,  as 
designated  by  the  General  Manager  of  Public  Utilities,  at  the  Fall 
Meeting  of  the  California  Section  of  the  American  Water  Works  Associa- 
tion, to  be  held  in  Los  Angeles,  California,  October  25-28,  1966. 


—RESOLUTION  NO.   66-0853  — 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Voucher,   in  amount  of  $445.30,  submitted  by  Deputy  City 
Attorney  Samuel  E.  Yee,  covering  expenses  incurred  on  trip  to  New 
York,  New  York,  and  Pittsburgh,  Pennsylvania,  September  1-7,  1966, 
to  take  depositions  of  Plaintiffs  and  Doctor  in  the  case  of  Kathryn 
Schwartz  v.  City  and  County  of  San  Francisco,  Superior  Court  No. 
568142. 


—RESOLUTION  NO.   66-0854  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 
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TO:  VICTOR  NEWMAN 

3114  Coldwater  Drive 
San  Jose 

Permit  to  enter  the  Calaveras  Reservoir  in  the  locality  opposite  the 
entry  of  Arroyo  Honda  for  the  purpose  of  locating  and  salvaging  a 
Piper  Tri-pacer  plane,  License  N  2474-P.     Subject  to  a  permit  fee  in 
the  amount  of  $50. 


—RESOLUTION  NO.  66-0842-MR-- 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Com- 
mission approves  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available 
in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 

Litigated  Settlement 

MC  Richard  Choroski,  a  minor, 
by  and  through  his  Guardian 
ad  Litem,  Oscar  Choroski 


Date  of  Accident 


June  4,  1964 


Settlement 

$  2,300.00 
(of  which 
$19.00  is 
Property 
Damage ) 


TC  So  Lan  Maa 


September  6,  1963 


3,000.00 


Appropriation  No.  6.735.804.000 


$  5,300.00 


******* 


On  motion  of  Commissioner  stack,  seconded  by  Commissioner 
White,  the  following  resolution  was  adpted: 

Vote:        Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0855— 

RESOLVED ,  That  Resolution  No.  16,931,  adopted  January  14,  1957, 
setting  forth  official  time  and  place  of  meetings  of  the  Public 
Utilities  Commission,  be  and  the  same  is  amended  as  follows: 


Regular  Meeting  of  Tuesday,  November  1,  1966, 
will  be  held  on  Monday,  October  31,  1966,  at 
the  hour  of  2:00  p.m.  in  Room  282,  City  Hall. 


/■»  /\  /s.       /S  /S  /*» 
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In  recommending  approval  of  Resolution  No.  66-0843,  Mr.  Carr 
explained  that  Western  Airlines'  new  maintenance  base  will  cover 
about  10  acres  on  Plot  12  at  the  San  Francisco  International  Airport. 
He  said  the  base  should  be  completed  in  eighteen  months  and  will 
create  250  new  jobs. 

Airport  General  Manager  George  F.  Hansen  then  showed  an  architect's 
drawing  depecting  the  proposed  construction  consisting  of  a  hangar, 
adjoining  3-story  shop  and  office  building,  and  maintenance  build- 
ing. 


In  response  to  Commissioner  White's  query,  0.  L.  Moore,  General 
Manager,  Utilities  Engineering  Bureau,  explained  that  completion 
of  Airport  Department  Contract  No.  398  was  delayed  275  days,  mainly 
due  to  contractor's  inability  to  obtain  copper  cable. 


Commenting  on  Resolution  No.  66-0848,  Mr.  Carr  said  this  was  very 
important.    United  was  constructing  the  first  facilities  to  accom- 
modate the  stretched-out  version  of  the  jets. 

Mr.  Hansen  showed  plans  for  gate  21  and  27  on  Pier  C. 

Mr.  Hansen,  in  response  to  Commissioner  Stack's  questions,  explained 
that  the  stretch-outs  would  load  parallel,  one  on  each  side  of  the 
pier.     They  would  come  into  dock  under  their  own  power.     They  would 
be  towed  out.     The  tip  of  the  pier  would  be  used  for  727  and  DC-8rs. 

Mr.  Hansen  said  he  would  send  each  Commissioner  a  sketch  of  United 's 
proposed  plan. 


Commissioner  Stack  asked  the  status  of  the  proposed  Airport  model. 
Mr.  Moore  said  he  had  contacted  a  model  firm.     The  firm  is  making 
a  cost  estimate. 

Mr.  Carr  said  that  in  regard  to  the  model  everything  is  not  quite 
wrapped  up.  He  said  there  is  still  some  architectural  work  to  be 
done  on  the  building  above  the  garage. 


Communications :  None 

General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  Carr  said  staff  was  receiving  many  r2quests  for  information 
about  the  Bond  Issues.     Assuming  ta^  Bond  Issues  pass,  Mr.  Carr 
said  he  had  asked  Mr.  Moore  to  recommend  a  five-man  committee  to 
recommend  the  overall  architectural  firms  for  the  Airport  and  Muni , 

Mr.  Carr  said  the  objective  was  to  move  as  quickly  as  possible  after 
funds  are  available. 
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There  will  be  a  tremendous  amount  of  engineering  to  be  done.     It  is 
not  appropriate  for  the  Utilities  Engineering  Bureau  to  handle 
engineering  supervision  in  addition  to  their  present  work  load. 
Mr.  Carr  informed  the  Commission  he  was  looking  into  the  possibility 
of  employing  an  engineering  group  to  supervise  the  engineering. 

He  said  he  would  proceed  to  organize  this  Committee^ review  these 
problems  and  have  recommendations  for  the  Commission  as  soon  as 
possible. 

Mr.  Carr  announced  that  in  his  opinion  there  should  be  a  single 
group  to  have  central  and  architectural  coordination  of  the  entire 
airport  design,  and  we  should  not  subordinate  the  objective  of 
architectural  excellence  to  engineering  and  financial  matters  which 
would  result  in  a  second-rate  airport. 

Commissioner  Stack  suggested  seeking  out  the  most  renown  airport 
architects  in  the  nation  and  invite  them  to  submit  proposals, 

Mr.  Carr  explained  that  he  would  invite  the  architects  to  submit 
proposals  as  was  done  with  the  joint  venture  which  did  the  planning., 
They  will  be  charged  with  determining  whether  the  North  Terminal 
will  take  shape  as  in  the  Master. Plan  or  whether  it  might  be  changed. 
Mr.  Carr  said  there  is  need  for  detail  on  the  satellites,  handling 
of  baggage,  handling  of  people,  etc. 

Once  the  overall  plan  is  put  together  architecturally,  then  other 
architects  could  be  retained  as  to  final  design  and  structural 
drawings. 

There  would  be  periodic  and  public  review  of  the  planning  as  it  is 
developed.     This  approach  worked  very  well  in  development  and  pres- 
entation of  the  Master  Plan. 

Commissioner  Stack  observed  that  the  Master  Plan  probably  has  some 
obsolete  points  which  would  require  updating  at  the  first  of  the 
year. 

Mr.  Carr  said  that  he  didn't  think  the  Master  Plan  had  obsolete 
points.     He  pointed  out  that  in  the  satellites  it  was  known  that  the 
airport  would  have  to  be  prepared  for  the  SST's  and  details  were 
left  for  the  architects  who  would  design  the  buildings. 

Commissioner  Stack  said  his  point  was — is  the  Master  Plan  going  to 
determine  whether  the  terminal  itself  is  the  answer  to  the  huge 
aircraft  or  whether  there  should  be  buses  to  convey  passengers  to 
a  loading  area.     That  is  why  architects  with  airport  experience  and 
knowledge  should  be  selected,  emphasized  Commissioner  Stack. 

He  pointed  out  that  the  Commission  had  been  severly  criticized  by 
the  fourth  estate  for  the  existing  design  of  the  airport. 

Mr.  Carr  told  the  Commission  that  he  and  his  staff  were  looking 
into  all  these  aspects  in  preparation  for  selection  of  architects. 
Commissioner  White  suggested  that  some  of  the  architectural  critics 
be  called  upon  to  assist  in  order  to  see  if  they  could  act  and 
contribute  something  affirmatively. 
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Mr.  Carr  then  mentioned  that  Mr.  Moore  is  proceeding  with  improve- 
ments on  the  Hetch  Hetchy  property  to  make  it  blend  in  better  with 
the  national  park. 


Progress  is  being  made  in  the  clean-up  and  beautif ication  of  the 
Muni  substation  at  Turk  and  Fillmore  Streets.     V.  W.  Anderson, 
General  Manager,  Municipal  Transit  System,  is  working  with  Mr.  Moore 
on  the  painting  of  the  Presidio  Avenue  property. 


Roll  Call: 

Commissioner  Stack  announced  that  Tuesday,  November  1,  1966,  the 
"Golden  Age  of  Air  Commerce"  a  conference  jointly  sponsored  by  the 
Air  Force  Association  and  the  Chamber  of  Commerce,  would  be  held  at 
the  Fairmont  Hotel.     This  conference  about  the  future  of  aviation 
will  be  of  particular  benefit  to  members  of  the  Commission  and  staff 
as  it  will  affect  the  airport. 

He  then  requested  that  the  meeting  day  of  the  Commission  be  changed 
to  October  31,  1966,  to  allow  the  Commission  to  attend  the 
conference. 

Thereupon,  Resolution  No.  66-0855  was  unanimously  adopted,  changing 
the  meeting  date  to  Monday,  October  31,  1966,  at  2:00  p.m.  in  Room 
282,  City  Hall. 


Commissioner  Stack  said  he  observed  the  work  being  done  on  Market 
Street  in  connection  with  BART.     He  asked  if  it  were  not  possible 
to  have  the  work  done  betweenthe  hours  of  6:00  p.m.  and  2:00  a.m., 
rather  than  8:00  a.m.  to  4:00  p.m. 


At  this  point  Commissioner  Rousseau  left  the  meeting  room  after 
relinquishing  the  chair  to  Commissioner  White. 

The  Commission  asked  for  a  ,  report  from  Mr.  Carr  on  the  question 
asked  last  week  relative  to  Proposition  B. 

Mr.  Carr  reported,  in  response  to  the  Commission's  request,  that  the 
bus  cards  explaining  Proposition  B  are  being  paid  for  by  the  Citizen's 
Committee  and  being  put  in  the  buses  as  a  public  service  by  Metromedia 

Miss  Marguerite  Warren  was  granted  the  privilege  of  the  floor.  She 
stated  Mr.  Carr  did  not  answer  the  question  asked  last  week. 

She  demanded  that  Mr.  Carr  inform  her  who  paid  for  the  car  cards 
explaining  Proposition  "B"  which  have  been  placed  in  Muni  vehicles, 
how  did  they  qualify  for  public  service  space  and  asked  if  there 
was  that  much  public  service  space  available. 

Mr.  Carr  politely  informed  Miss  Warren  that  he  would  answer  any 
questions  asked  of  him  by  or  through  the  Commission. 

She  then  declared  that  she  would  ask  it  of  the  president  of  the 
Commission. 
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Commissioner  White  (who  still  retained  the  chair  although  Commissioner 
Rousseau  returned  at  this  point)  requested  Miss  Warren  to  put  her 
question  in  writing  so  that  at  some  future  meeting  she  does  not 
change  the  text  and  meaning  of  her  question^ 

Miss  Warren  declared  that  she  was  attending  a  public  meeting,  a 
competent  secretary  was  taking  notes,  she  spoke  clearly,  she  made 
her  point  very  clear.     She  then  said  that  she  asked  who  paid.  She 
announced  she  did  not  mean  any  phony  Citizens'-   Committee,     She  said 
she  furthermore  asked  how  the  car  cards  qualified  for  public  service 
space  in  the  buses.     She  alleged  the  question  was  still  the  same 
and  had  not  been  answered. 

Commissioner  White  pointed  out  that  some  things  were  added  to  the 
question  that  was  asked  last  week.     He  said  Miss  Warren  was  presum- 
ing that  he  knew  very  well  the  full  meaning  of  her  question — which 
he  did  not. 

Commissioner  White  then  asked  Mr.  Carr  if  he  could  answer  Miss 
Warren's  question  at  the  present  time. 

Mr.  Carr  replied  that  he  didn't  have  the  answer  that  Miss  Warren 
wanted.     He  said  he  had  been  told  the  Citizens  Committee  had  paid 
for  the  car  cards. 

Commissioner  White  then  informed  Miss  Warren  that  the  information 
would  be  obtained  and    he  assumed  it  would  be  handled  expeditiously. 

Miss  Warren  then  reminded  the  Commission  that  Election  Day,  November 
8,  was  two  weeks  away.     She  said  that  she  trusts  by  next  Monday 
the  answer  will  be  available. 

Commissioner  White  then  returned  the  chair  to  Commissioner  Rousseau. 

Commissioner  White  moved  adjournment.     Seconded  by  Commissioner 
Greenberg. 


THEREUPON  THE  MEETING  ADJOURNED. 


r 
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SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
October  2£,  1966 

HIGHLIGHTS 

Market  Street  construction  continues  ahead  of  schedule  with 
minimum  interference  with  normal  traffic. 

Water  Department's  United  Crusade  exceeds  goal  by  i\.l,9%  a 
full  week  before  end  of  campaign. 

The  Department  maintained  normal  service  through  recent 
civil  disturbances. 

B.A.R.T.D. 

The  work  of  clearing  Market  Street  of  Water  Department  facili- 
ties outside  of  the  construction  areas  for  proposed  Rapid  Transit 
Stations  and  extended  mezzanines  is  being  accomplished  by  Department 
personnel.     An  emergency  was  declared  as  this  work  must  be  completed 
ahead  of  the  holiday  traffic  season.    Work  that  required  closing  of 
6th  Street  crossing  was  accomplished  on  Sunday,  September  25>,  with 
the  street  re-opened  to  traffic  for  September  26.    Work  that  will 
require  closing  of  the  3rd  Street  crossing  has  been  programmed  for 
accomplishment  on  Sunday,  October  23  and  October  30 ,  with  the  street 
otherwise  open  to  traffic  at  all  times.     Work  accomplished  through 
Friday,  October  II4.,  included  2185  feet  of  trench  opened,  pipe  laid, 
trench  backfilled,   and  2095  feet  of  trench  repaved. 

This  project  continued  to  progress  ahead  of  the  schedule 
established  to  avoid  interference  with  holiday  shopping  traffic. 

UNITED  CRUSADE 

On  October  17  (campaign  closes  October  2l\.) ,  the  Water  Depart- 
ment has  contributed  $6,799.39  to  the  United  Bay  Area  Crusade.  This 
sum  is  l±l,9%  over  the  goal  assigned  to  the  Department  and  is  $£13.22 
more  than  contributed  last  year, 

CIVIL  DISTURBANCE 

On  September  27,   rioting  broke  out  in  the  Hunters  Point 
District.     The  headquarters  of  the  City  Distribution  Division  is 
located  only  a  few  blocks  from  the  scene  of  much  of  the  disturbance. 
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Additional  employees  were  added  to  the  i|:00  PM  to  8:00  AM 
shifts  to  accompany  gatemen  and  operating  engineers  as  they  performed 
their  duties.     Extra  surveillance  was  provided  at  the  Corporation 
Yard  to  prevent  possible  vandalism, 

A  preliminary  investigation  of  Department  facilities  in  the 
riot  areas  indicated  little  or  no  damage  to  these  facilities.  One 
Department  vehicle  had  a  window  broken  by  a  thrown  brick:  while  en 
route  to  Potrero  Heights  tank  to  take  routine  water  samples. 

CAPITAL  IMPROVEMENT  PROGRAM 

The  Water  Department's  Capital  Improvement  Program,  prepared 
in  accordance  with  the  needs  of  the  Department  in  carrying  out  its 
obligations  as  a  water  utility  operating  under  Federal  and  State 
regulations,  was  submitted  to  the  City  Planning  Commission  on 
September  30- 

Although  the  City  Charter  (Section  69.1)  requires  Departmental 
Capital  Improvement  Programs  to  be  submitted  on  or  before  November  30 » 
the  City  Planning  Commission  by  resolution  set  October  3  &s  "the  dead- 
line for  submittal  of  this  program.     As  this  Department's  Capital 
Program  must  be  funded  from  available  revenues,  considerable  extra 
work  was  necessary  to  meet  the  earlier  deadline  for  submittal. 

ADMINISTRATIVE  PERSONNEL 

The  Water  Department  took  the  initial  step  toward  administra- 
tive reorganization  in  June  by  appointing  Mr.  K.  R.  Boyd  as  Assistant 
General  Manager,  Administrative.     However,  appointment  of  a  Senior 
Management     Assistant  has  been  delayed  by  litigation  initiated  by 
an  individual  on  the  Civil  Service  list  for  this  class.     Only  tempo- 
rary help  has  been  available  for  the  M  an  age  me  nt  Assistant  position. 
The  delay  in  filling  these  positions  has  required  other  personnel  to 
perform  the  essential  and  urgent  duties  of  these  positions  and 
intended  new  projects  have  had  to  be  postponed. 

WATER  QUALITY 

On  September  20,  the  P.G.&  E.  transmission  line  serving  the 
San  Andreas  Chlorination  and  Dechlorination  Stations  was  severed. 
Since  auxiliary  power  generation  and  pumping  facilities  were  incorpo- 
rated into  the  design  of  these  stations  there  was  no  interruption  of 
these  essential  operations. 

The  bacteriological  quality  of  treated  water  from  Peninsula 
reservoirs  remained  well  within  the  United  States  Public  Health 
Drinking  Water  Standards,  although  there  was  some  increase  in  bac- 
teriological concentration  in  the  water  of  Crystal  Springs  Reservoir 
in  late  September. 
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WATER  CONDITIONS 


GROSS  CONSUMPTION  OF  WATER 


Million  Gallons  Per  Day  Average 


3.1$  More 
\|/  257.0 


MONTH  OP  SEPTEMBER 


202.9 


7.0$  More 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 
ON  OCTOBER  11+ 
MILLION  GALLONS 


31.2$  Less 
21,696  vl/ 


7\ 


1U,923 


17.1$  Less 
21,633 


17,014.7 


U2,329 


2k>5%  Less 

_4_ 


31,970 


A 


85$  of 
10-yr . 
Averagle 
Storage 


1966 


CALAVERAS 


PENINSULA  (combined)  = 


TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  209.U  MGD  during  September,   and  the  draft  of  Calaveras  water 
through  Sunol  Valley  Filtration  Plant  averaged  31.0  MGD. 
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FREEWAYS 


A  Professional  Services  Agreement  was  certified  to  Wilsey  and 
Ham  for  a  study  of  possible  routings  for  Junipero  Serra  Freeway  within 
the  Department's  watershed  land  south  of  Ralston  Avenue,     Two  meetings 
have  been  held  between  staff  members  and  consultants  and  field  work 
has  been  started. 

1961  BOND  FUND  PROJECTS 

Bay  Division  Pipeline  No,  Lj.,  Section  A,  and  Alameda  Creek 
Siphon  No,  3  are  88%  completed. 

Crystal  Springs  Bypass  Tunnel  and  appurtenances  were  certified. 

Construction  of  San  Antonio  and  Sunol  Pump  Stations  is  10% 
complete , 

Construction  of  pipelines  for  above  pump  stations  is  36% 

complete „ 

PLEASANT ON  INDUSTRIAL  PARK 

Development  Planning  Associates,  consultants,  have  submitted 
a  feasibility  report  on  the  development  of  Pleasanton  Industrial  Park, 

LAND  USE  AND  WATER  STUDIES 

The  Water  Department  has  had  two  meetings  with  representatives 
of  the  Association  of  Bay  Area  Governments  to  develop  a  prospectus  on 
land  management  and  water  study  to  be  used  by  A,B,A.G.  for  applica- 
tion for  Federal  aid.     If  the  application  is  approved,  A.B.A.G,  would 
designate  the  Water  Department  as  the  agency  to  do  the  necessary 
studies.     The  Water  Department,  in  turn,  would  employ  consultants  to 
complete  these  studies, 

SAFETY 

The  Department  is  placing  greater  emphasis  on  SAFETY  as  a 
"way  of  life"  for  all  employees  and  all  operations,  Mr,  Frye  instruct- 
ed his  staff  to  see  that  every  employee  from  manager  to  messenger  be 
made  aware  of  the  value  of  safety;   that  safety  includes  fire  preven- 
tion, property  loss  prevention,  personal  injury  prevention,   and  the 
prevention  of  lost  time  due  to  injury.     He  emphasized  that  safety  is 
everyone's  responsibility  but  that  supervisory  personnel  must  carry 
the  responsibility  of  seeing  that  safe  methods  are  practiced  by  their 
crews.     This  applies  to  both  industrial  safety  and  vehicle  safety. 

FINANCE 


Collections  for  the  month  of  September  1966  were  $1,787,955  — 
an  increase  of  $135,185  over  the  same  month  last  year. 


Net  paying  sales  (excluding  sales  to  City  departments  which 
are  not  collected)  for  the  month  of  September  1966  were  ?lf376,998  — 
an  increase  of  $178,299  over  September  196£» 

SERVICE  RENEWAL 

During  the  month  of  September,  36O  service  renewals  were  com- 
pleted. There  were  5>2l+6  renewal  orders  uncompleted  as  of  October  1, 
1966. 

MEETINGS 

Mr.  Arthur  H.  Frye,  Jr.  attended  the  American  Society  of  Civil 
Engineers1   Conference  in  Philadelphia,  October  17  -  21.     He  presented 
before  the  Transmission  Section  of  this  meeting  a  paper  titled, 
"Aqueducts  to  Serve  San  Francisco." 

Messrs.  H.  C,  Medbery  and  H.  W.  Tracy  will  attend  the 
California  Section  Conference  of  the  American  Water  Works  Association, 
October  25  -  28. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

OCTOBER  31,  1966 


Room  282  -  City  Hall 
2:00  p.m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N,  Greenberg 
Thos.  F.  Stack 
Raymond  H.  Lapin 
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Call  to  Order. 


Present:        Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White 
Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  regular  meetings  of  the  Commission  held 
on  October  4-  and  October  11,  1966,  were  approved.     Approval  of  the 
minutes  of  the  regular  meetings  held  on  October  18  and  October  25, 
1966,  was  put  over. 

Vote:  Ayes-Commissioners  ^ousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0856— 

WHEREAS,  By  the  terms  of  Hetch  Hetchy  Contract  No.  578, 
Furnish  and  Install  Bridge  Crane  for  Canyon  Powerhouse,  the 
Contractor,  Broadline  Company,  was  to  have  completed  all  work  on 
or  before  October  18,  1965;  and 

WHEREAS,  The  work  was  delayed  to  coincide  with  construction 
of  the  powerhouse  walls  and  roof  by  another  Contractor;  and 

WHEREAS,  "the  prevention  of  a  contractor  from  commencing  or 
prosecuting  the  work  because  of  the  acts  of  others,  excepting  the 
contractor's  sub-contraction...."  is  an  unavoidable  delay  as 
defined  in  File  No.  134-56,  Ordinance  No.  94-84,  Section  6.3  UNAVOID- 
ABLE DELAYS,  adopted  by  the  Board  of  Supervisors  January  16,  1956; 
now~,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  grants  an  extension 
of  330  calendar  days  to  September  13,  1966,  for  which  liquidated 
damages  are  hereby  waived;  and  be  it  further 

RESOLVED,  That  this  Commission  accepts  the  work  as  being 
satisfactorily  completed  in  accordance  with  the  contract  documents 
and_ approves  Certificate  of  Acceptance  and  Authorization  for  Final 
Payment  in  the  amount  of  $8,755*00. 


—RESOLUTION  NO.  66-0857— 

RESOLVED,     That  this  Commission  hereby  requests  the  Con- 
troller's certification  of  Debit  Modification  of  Contract,  in 
amount  of  $1,200.00,  under  HHWS  Contract  No.  375-Concrete  Encase- 
ment of  Three  Road  Crossings;  Robert  Ganske ,  Contractor;  to 
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provide  for  work  necessary  to  modify  new  concrete  encasement  of 
San  Joaquin  Pipeline  No.  1  at  Chrisman  Road  to  conform  to  old 
encased    portion,  including  sandblasting,  chipping,  patching  and 
other  preparatory  work  on  existing  pipeline. 

— RESOLUTION  NO.  66-0858— 

RESOLVED,  That  this  Commission  hereby  requests  the  Con- 
troller's approval  of  Hetch  Hetchy  Departmental  Request  for 
Funds,  in  the  amount  of  $37 ,450.00,  under  Appropriation  No. 
6.756.721.401,  to  provide  funds  for  certification  of  HHWS  Contract 
No.  401 — Electrical  Utilities  and  230  KV  Towers  at  Moccasin  and 
Tower  598-N. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-  Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 

—RESOLUTION  NO.  66-0859— 

RESOLVED,  That  this  Commission  hereby  confirms  the  award 
of  lease  made  by  the  Director  of  Property  to  Philippine  Air 
Lines,  Inc.,  as  the  only  and  highest  bidder,  to  lease  Room  17-22, 
containing  approximately  1,605  square  feet  on  the  lower  level  of 
Pier  C  at  San  Francisco  International  Airport  as  shown  on  Airport 
Drawing  CA  12648,  datert  July  20,  1965;  at  a  rental  of  #9,630.00 
per  annum,  being  at  the  rate  of  $6.00  per  square  foot  per  annum; 
for  the  period  commencing  on  the  date  when  the  premises  to  be 
leased  becomes  available  for  the  use  of  Lease  and  expiring  on 
August  31,  1969,  unless  sooner  terminated  or  extended  as  provided 
within  said  lease,  the  rental  thereafter  to  be  determined  or 
negtiated  as  per  the  lease  provisions;  and,  be  it  further 

RESOLVED,  That  Lessee  shall  invest  and  expend  $13,195.06 
in  order  to  adapt  said  premises  to  Lessee's  requirements  and  for 
raising  the  quality  of  the  existing  premises.     In  consideration 
of  such  expenditure,  City  shall  reduce  each  of  the  consecutive 
annual  rentals  payable  by  Lessee  during  the  initial  term  and 
first  extension  thereof  in  an  amount  equal  to  70%  until  Lessee 
has  recouped  the  sum  of  $13,195«06# 

—RESOLUTION  NO.  66-0860— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  execution  of  Amendment  No.  1  to 
Lease  No.  GS-09B-5786  dated  September  3,  1965  between  the  City 
and  County  of  San  Francisco,  Lessor,  and  the  United  States  of 
America,  Lessee,  which  amendment  consents  to  the  relinquishment 
by  the  lessee  of  Room  No.  404,  consisting  of  1,467  square  feet 
on  the  fourth  floor  of  the  Central  Terminal  at  San  Francisco 
International  Airport,  effective  September  14,  1966  at  a  decrease 
of  rental  of  $9,007.38  per  annum. 

—RESOLUTION  NO.  66-0861— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  execution  of  Supplemental  Agreement 
No.  1,  to  Lease  Agreement  FA66WE-2048,  dated  March  8,  1966, 
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between  the  City  and  County  of  San  Francisco,  Lessor,  and  the 
United  States  of  America,  Lessee,  which  supplemental  agreement 
adds  Room  20,  consisting  of  360  square  feet,  Basement,  Central 
Terminal  Building;  effective  October  1,  1966,  at  an  additional 
rental  of  Si, 080. 00  per  annum. 

— RESOLUTION  NO.  66-0862— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:       Qantas  Empire  Airways,  Ltd. 
Space :  South  Terminal  Building 

Pier  G,  Ground  Floor 

Room  6-21     790  sq.ft.  @#50  -  $395.00  month 
Monthly  Consideration:  $395.00 
Effective  Date:     November  2,  1966 

—RESOLUTION  NO.  66-0863— 

RESOLVED,  That  this  Commission  approves  the  termination, 
as  mutually  agreed  upon  by  Lessee,  United  Air  Lines,  Inc.,  of 
lease  dated  March  15,  I960  issued  pursuant  to  Public  Utilities 
Commission  Resolution  No.  19,999  adopted  March  15,  I960,  per- 
taining to  Room  201  and  a  loading  dock  area  at  Air  Cargo  Building 
No.  2  at  a  monthly  rental  of  $5,366.75. 

Terminate:     October  22,  1966. 

—-RESOLUTION  NO.  66-0864— 

RESOLVED,  That  this  Commission  approves  the  termination, 
as  mutually  agreed  upon  by  Permittee,  United  Air  Lines,  Inc.  of 
Space  or  Use  Permit  dated  March  14,  1966  issued  prusuant  to 
Public  Utilities  Commission  Resolution  No.  65-0746,  adopted 
September  14,  1965,  pertaining  to  Room  209,  loading  dock  area 
and  paved  area  at  Cargo  Building  No.  2  at  a  monthly  rental  of 
$1,562.50. 

Terminate:     October  22,  1966. 

—RESOLUTION  NO.  66-0865— 

RESOLVED,  That  this  Commission  approves  and  hereby  requests 
the  Controller's  concurrence  in  amending  Rule  6,  Section  B  of 
Rules  and  Regulations  -  Public  Utilities  Commission  Revolving 
Funds,  as  follows: 

As  it  now  reads: 

B.     SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

Petty  cash  entrusted  to  Accountant,  Accounting 

Division  $  100.00 

Petty  cash  entrusted  to  Supervisor  of  Mainten- 
ance, Airport  Ground  and  Building  Repair  250.00 

Bank  of  America  2,150.00 
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Amended  to  read  as  follows: 

B.     SAN  FRANCISCO  INTERNATIONAL  AIRPORT 


Petty  cash  entrusted  to  Accountant,  Accounting 

Division  $  100.00 

Petty  cash  entrusted  to  Airport  Maintenance 

Superintendent  4-00.00 

Bank  of  America  2,000.00 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 

— RESOLUTION  NO.  66-0866— 

RESOLVED,  That  this  Commission  approves  plans  and  speci- 
fications, and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  451 — Pavement  Reconstruction- 
Taxiway  "E"  at  San  Francisco  International  Airport 

WD  Contract  No.  1280 — Connections  of  Alameda 
Creek  Siphon  No.  3 

—RESOLUTION  NO.  66-0867^- 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:     MAURICE  COFFEY 

Permit  to  occupy  for  grazing  purposes  a  portion  of  the 
San  Antonio  Valley  lands,  Alameda  County;  said  portion  being 
approximately  100  acres.  Subject  to  a  consideration  of  $651 
per  year. 

—RESOLUTION  NO.  66-0868— 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:     CITY  OF  REDWOOD  CITY 

Permit  to  extend  and  maintain  a  16-inch  water  service 
line  including  an  appurtenant  pressure  reducing  facility;  said 
connection  being  opposite  and  northwesterly  of  the  intersection 
of  Edison  Way  and  12th  Ave  Hetch  Hetchy  Bay  Division  Pipeline 
right  of  way,  Redwood  City.     Fee  waived  as  Permittee  is  a 
Water  Department  consumer. 

—RESOLUTION  NO.  66-0869— 

RESOLVED,  That  this  Commission  hereby  approves  the 
Traveling  Expense  Voucher  in  the  sum  of  $4-08.90  for  Arthur  H. 
Frye ,  Jr.,  Water  Department  General  Manager  and  Chief  Engineer, 
incurred  on  trip  to  Philadelphia,  Pennsylvania,  October  16-20., 
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1966,  to  attend  the  Annual  Meeting  of  the  American  Society  of 
Civil  Engineers. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLUTION  NO.  66-0870— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  of  the  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  the  mutual  dismissals  of  the  complaint 
and  cross-complaint  entitled  "David  Rodriquez,  Plaintif,  v. 
City  and  County  of  San  Francisco,  a  municipal  corporation,  et 
al.,  Defendants,  and  City  and  County  of  San  Francisco,  a  muni- 
cipal corporation,  Defendant  and  Cross-Complainant,  v.  David 
Rodriguez,  Plaintiff  and_  Cross-Defendant,  "  Superior  Court  Action 
No.  5515^-5,  and  does  hereby  authorize  the  City  and  County  of  San 
Francisco  to  dismiss  its  cross-complaint  aforesaid  in  the  above- 
entitled  action. 

—RESOLUTION  NO.  66-0871— 

RESOLVED,  That  this  Commission  hereby  rescinds  that 
portion  of  Resolution  No.  64-08  adopted  October  23,  1944  approving 
the  continuing  on  a  month-to-month  basis  the  rental  of  billboard 
space  to  Foster  and  Kleiser  Company  on  San  Francisco  Municipal 
Railway  property  at  Fillmore  Street,  south  of  Turk  Street,  and 
requests  the  Director  of  Property  to  terminate  that  part  of  the 
lease  in  accordance  with  provisions  contained  in  the  lease. 

—RESOLUTION  NO.  66-0872— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
Hetch  Hetchy  Water  and  Power  System,  425  Mason  Street,  San 
Francisco,  California,  as  the  lowest  regular  and  responsible 
bidder,  Hetch  Hetchy  Contract  No.  401,  Electrical  Utilities  and 
230  KV  Towers  at  Moccasin  and  Tower  596-N,  in  the  amount  of 
$37,450.00;  and  all  other  bids  for  the  above-described  work  are 
hereby  rejected. 

—RESOLUTION  NO.  66-08 56-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City  Attorney, 
this  Commission  approves  and  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are  or 
will  be  available  in  payment  of  claims  against  the  Municipal 
Railway. 
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Claimant 

Non-litigated  Settlements 

TC  Abigail  Rodriguez 

Litigated  Settlements 

MC  Aileen  Payne 

TC  Lucille  Ciapponi 

MC  Edward  C.  Lohmeyer  & 
Parrot  &  Co. 

(Employers  Mutual  Liability 
Ins.  Co. )-(carrier  for 
Parrott  &  Co.) 

MC  Sally  S.  Rocher 


Date  of  Accident 


Settlement 


September  10,  1966      $  1,172.60 


February  1,  1964 
May  6,  1965 
March  8,  1962 


5,000.00 
1,500.00 


2,250.00 
($581.85  of  which 
is  Property 
Damage ; 


November  24-,  1962 


2,060.00 


Appropriation  No.  6.735.804.000 


%  11,982.60 


Mr.  Carr  introduced  Alex  Radin,  General  Manager,  American 
Public  Power  Association,  Washington,  D.  C. 


Mr.  0.  L.  Moore,  General  Manner,.  Hetch  Hetchy  Project,  explaine 
that  the  330-day  extension  of  time  under  Hetch  Hetchy  Contract  378 
was  for  the  City's  Convenience. 

Mr.  Carr  said  in  view  of  the  anticipated  operation  of  Kirkwood 
Powerhouse's  first  unit  in  January  and  the  second  in  February  that 
tentative  plans  are  being  made  for  the  dedication  of  the  Kirkwood 
Powerhouse  and  the  renaming  of  the  Holm  Powerhouse,  in  April  or  May 
1967. 


George  F.  Hansen,  Airport  General  Manager,  said  the  space  being 
relinquished  by  FAA  (Room  404)  in  the  Central  Terminal  will  be  used 
as  office  space  by  the  Airport's  new  planning  unit. 


Arthur  H.  Frye,  Jr.,  Water  Department,  General  Manager  and 
Chief  Engineer,  reported  on  his  attendance  at  the  ASCE  meeting  in 
Philadelphia.     He  remarked  that  there  were  some  interesting  discus- 
sions on  the  use  of  plastic  pipe. 

He  was  also  asked  by  Mr.  Carr  to  report  on  the  operation  of  the 
Calaveres  Filtration" Plant . 

He  reported  some  phenomenal  runs.     They  were  putting  through 
over  eight  times  the  amount  of  water  normally  expected.    He  pointed 
out  that  the  water  going  through  was  of  fairly  high  quality.  If 
the  water  becomes  unusually  turbid,  these  high  runs  cannot  be  main- 
tained without  cleaning  the  filters. 
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Resolution  No,  66-0871  -  In  terminating  the  billboard  lease  at  the 
Turk  and  Fillmore  property,  Mr.  Carr  said  the  Commission  would  be 
taking  another  step  in  cleaning  up  and  beautifying  the  substation. 
He  then  outlined  the  plans  for  painting,  benches,  flower  boxes,  etc. 

Commissioner  White  asked  General  Manager,  Municipal  Transit  System 
V.  W.  Anderson  for  a  report  on  the  story  that  Joe  Orengo  took  over 
the  operation  of  a  cable  car  when  the  gripman  slipped  and  fell. 


Communications : 

Mr.  Finn  read  a  letter,  dated  October  24-,  1966,  from  Therese  Bern, 
1360  Sanchez  Street,  commending  Operator  T.  L.  Brown  for  returning 
her  purse  lost  on  the  No,  35  bus  on  October  17,  1966,  containing 
$125  in  cash. 

He  also  read  a  note  from  John  G.  Brucato  thanking  the  Commission 
for  its  floral  piece  and  expressions  of  sympathy  upon  the  death  of 
his  wife. 


General  Manager  of  Public  Utilities  Calendar  Items : 

Mr.  Carr  commenting  on  the  story  that  appeared  in  the  newspaper  re 
PSA  removing  jets  from  the  San  Francisco  Burbank  run,  said  he  had 
checked  with  Mr.  Floyd  Andrews,  President,  PSA.' 

Mr.  Andrews  informed  him  they  plan  to  put  additional  jets  on  the  run 
when  their  new  planes  arrive.    Mr.  Andrews  said  at  that  time  San 
Francisco  will  probably  have  more  flights  to  Burbank  than  in  the 
past. 

Mr.  Carr  said  Andrews  is  trying  to  cooperate.    He  pointed  out  the 
Airport  is  unable  to  give  PSA  the  gate  positions  they  want  on  Pier 
D. 


Mr.  Carr  reported  that  one  of  the  members  of  another  city  commission 
had  personally  checked  on  the  cleanliness  of  the  buses.  He  reported 
them  much  cleaner  than  in  the  past. 

Mr.  Carr  commended  Mr.  Fred  Miller  and  his  crews  for  their  endeavors. 
He  asked  Mr.  Anderson  to  relay  this  to  Miller  and  his  men. 


In  regard  to  water  studies,  Mr.  Carr  stated  that  Mr.  Frye  has  been 
making  inquiries  to  be  sure  City  receives  its  share  of  Federal  aid 
in  this  area. 

However,  cautioned  Mr.  Carr,  there  are  indications  that  many  sudsidies 
are  being  cut  back  on  account  of  the  war  in  Vietnam1.     It  may  be 
necessary  to  move  without  Federal  aid. 

He  then  asked  Mr.  Frye  to  submit  a  contract  for  professional  services 
and  get  started  on  the  land  use  study. 
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He  then  reported  FMC  has  need  for  space  for  munitions  testing.  It 
has  been  suggested  that  Water  Department  property  in  Alameda  might 
be  used.    Mr.  Frye  is  investigating. 


Mr.  Carr  referred  to  Sunday's  newspaper  article  on  "Boats,  Bottles 
and  BART."  It  referred  to  boats,  bottles  and  other  archaeological 
treasures  that  might  be  encountered  under  Market  Street  during  the 
construction  of  the  subway, 

Mr.  Carr  said  he  had  been  requested  by  the  National  Park  Service 
to  lend  his  cooperation.     He  said  he  felt  certain  that  working 
with  Karl  Kortum  of  the  Maritime  Museum,  and  others  of  the  local 
historical  societies,  procedures  can  be  set  up  to  salvage  anything 
of  historical  value. 

On  motion  of  Commissioner  White,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  unanimously  adopted: 

— RESOLUTION  NO.  66-0875-- 

WHEREAS,  There  is  known  to  be  unchartered  historical 
salvage  underneath  San  Francisco's  Market  Street  directly  in  the 
path  of  the  subway  to  be  built  by  the  Bay  Area  Rapid  Transit 
District;  and 

WHEREAS,  Under  Federal  law  the  National  Park  Service  of  the 
Interior  Department  of  the  United  States  of  America  has  the  respon- 
sibility of  cooperating  with  local  public  and  private  groups  for 
archaeological  protection  and  historical  salvage;  and 

WHEREAS,  The  Western  Regional  Director  of  the  National  Park 
Service  has  offered  the  Bay  Area  Rapid  Transit  District  the  services 
of  an  archaeological  team;  and 

WHEREAS,  The  San  Francisco  Maritime  Museum,  and  many  other 
private  and  semi-public  agencies  have  shown  an  intense  interest  in 
the  acquisition  of  historical  salvage;  and 

WHEREAS,  This  Commission  recognizes  the  value  of  said 
historical  salvage,  particularly  the  hulls  and  skeletons  of  storied 
ships,  brigs  and  barks  as  the  CALLAO,  BYRON,  AUTUMN,  GALEN,  \ND 
ROMA,  to  the  romantic  past  of  San  Francisco;  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  direct  Mr.  James 
K.  Carr,  General  Manager  of  Public  Utilities,  to  work  with  the 
National  Park  Service,  the  Bay  Area  Rapid  Transit  District,  the 
Maritime  Museum,  and  all  other  agencies  involved,  to  the  en<^-  that 
these  priceless  historical  treasures  are  properly  preserved  for 
the  education  and  edification  of  future  generations  of  San 
Franciscans. 


Mr.  Dwyer  reported  on  his  attendance  at  the  American  Public  Power 
Association  Financial  Workshop  in  Philadelphia  and  his  tour  of 
Kennedy  Airport  in  New  York. 


At  this  point  the  Commission  granted  Marguerite  Warren  the  privilege 
of  the  floor. 

Miss  Warren  said  that  she  was  back  with  the  same  question. 
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She  stated  that  on  October  18  when  she  presented  the  question  as 
to  who  paid  for  the  printing  of  the  car  cards  of  Bond  Issues, 
Propositions  "A"  and  "B"  installed  on  the  Muni  vehicles  and  how 
they  qualified  for  public  service,  she  was  not  aware  that  on 
October  5  the  Public  Utilities  Commission  advised  Metromedia  that 
the  car  cards  were  a  public  service* 

She  then  recited  that  on  October  18  she  called  Mr.  Bourne  and 
discussed  the  matter,  on  October  25  she  asked  the  same  question. 
She  claimed  she  received  no  answer  from  the  Commission  nor  the 
Muni  Railway. 

Miss  Warren  announced  that  it  has  become  evident  to  her  that  the 
signs  are  not  coming  out  of  the  Muni  buses.  She  expressed  great 
concern  over  her  inability  to  get  an  answer. 

Commissioner  Rousseau  asked  Mr.  Carr  if  he  had  the  answer  to  Miss 
Warren's  question. 

Mr.  Carr  said  he  asked  Mr.  James  Leonard  to  find  out  about  it. 

Mr.  Leonard  reported  that  the  Citizen's  Committee  for  Propositions 
"A"  and  "B"  paid  for  the  printing  of  the  cards.    He  said  he  was 
informed  they  paid  for  the  space  in  the  Muni  vehicles.    He  said 
the  City's  share  was  51  percent  in  conformity  with  the  terms  of 
Metromedia's  contract.     City's  share  would  amount  to  $1638.00. 

Miss  Warren  in  conclusion  recommended  that  if  space  in  the  buses 
were  to  be  opened  to  political  advertising  that  it  be  opened  to 
both  sides.     She  said  the  City  would  make  some  money.     She  pointed 
out  that  Oakland  and  Greyhound  accepts  political  advertising. 

Commissioner  Rousseau  thanked  her  for  her  suggestion.     He  stated 
it  would  be  referred  to  the  General  Manager  of  Public  Utilities 
for  study  and  recommendation. 


Roll  Call: 

Commissioner  White  asked  for  an  interim  report  on  the  use  of  the 
shuttle  service  to  the  Produce  Market  and  Pacific  Telephone  Build 
ing. 

Mr.  Anderson  informed  him  that  both  shuttles  were  lightly  pa- 
tronized. 

Commissioner  White  then  recommended  that  the  people  who  requested 
the  service  should  be  advised  of  the  usage.     The  record  is  going 
to  be  established  not  on  their  promises,  but  on  the  use. 


Commissioner  White  asked  Mr.  Frye  if  the  Water  Department  had  suffi 
cient  staff  to  record  the  new  installations  being  made  in  Market 
Street  as  part  of  the  Department's  contribution  to  BART. 

Mr.  Frye  aaid  he  had  enough  manpower  for  the  purpose. 


Commissioner  Greenberg  told  of  delay  in  obtaining  baggage  on  a 
flight  from  Los  Angeles.     The  baggage  was  never  placed  on  the  plane 
It  followed  on  a  later  flight. 
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Mr.  Edward  Coleman,  President,  Local  250  A.T.W.U.,  requested  the 
Commission  to  ask  the  General  Manager  to  appoint  one  or  two  staff 
members  to  sit  down  with  Union  representatives  to  discuss  type  and 
material  for  the  new  carmen's  uniforms. 

Mr.  Carr  said  he  agreed  with  Coleman.     However,  he  would  like  to 
make  the  participation  a  little  broader,  perhaps  the  Chamber  of 
Commerce  and  others.     The  new  uniform  should  be  distinctive  and 
one  in  which  the  men  would  take  pride.     If  the  Commission  had  no 
objection,  Mr.  Carr  said  he  would  proceed  along  these  lines. 


Tuesday,  November  8,  1966,  being  Election  Day,  a  legal  holiday, 
the  Commission  agreed  to  cancel  the  regular  weekly  meeting  on 
that  date. 

On  motion  by  Commissioner  Stack,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  unanimously  adopted: 

— RESOLUTION  NO.  66-087 3 A— 

RESOLVED,  That  Resolution  No,  16,931,  adopted  January  14, 
1957  ,  setting  forth  official  time  and  place  of  meetings  of  the 
Public  Utilities  Commission,  be  and  the  same  is  hereby  amended 
as  follows: 

Regular  meeting  of  Tuesday,  November  8,  1966,   (Election  Day)  is 
hereby  canceled.     The  next  following  regular  meeting  of  the  Public 
Utilities  Commission  will  be  held  on  Tuesday,  November  15,  1966. 
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Call  to  Order. 

Present:  Commissioners  01  iver  M.  Rousseau,  Thomas  P.  White. 

Stuart  N.  Greenberg,  Thos  F.  Stack 

Absent:  Commissioner  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  minutes  of  the  regular  meeting  of  the  Commission 
held  October  18,  1966,  were  approved.    Approval  of  the  minutes 
of  the  regular  meeting  held  on  October  25,  1966,  was  put  over. 

Vote:        Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:        Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-Commissioner  Lapin 

— RESOLUTION  NO.  66-0874- — 

RESOLVED,  That  this  Commission  approves,  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute  a  lease  to 
R.  H.  Macy  &  Co.,  Inc.,  of  .289  acres  for  the  purpose  of  con- 
structing a  spur  track  crossing,  and  of  .0676  acres  for  the 
purpose  of  constructing  a  secondary  access  road;  both  said 
parcels  being  a  portion  of  the  former  Municipal  Railway 
right-of-way  in  South  San  Francisco  abutting  land  to  be 
acquired  by  Macy;  and  be  it  further 

RESOLVED,  That  the  term  of  the  lease  shall  be  40  years, 
with  three  10-year  options  to  extend,  commencing  January  1,  1967, 
at  a  rental  of  $500.00  per  annum  for  the  first  10  years; 
$625.00  per  annum  for  the  second  10  years;  $750*00  per  annum 
for  the  third  10  years;  $875.00  for  the  fourth  10-year  period; 
and  rental  thereafter  for  each  of  the  option  periods  to  be 
mutually  agreed  upon. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0875— 


RESOLVED,  That  this  Commission  approves,  and  authorizes 
the  General  Manager  of  Public  Utilities  to  execute,  an  agree- 
ment with  R.  H.  Macy  &  Co.,  Inc.  to  relocate  the  60-inch 
Sunset  Supply  Line  across  certain  land  in  South  San  Francisco, 
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San  Mateo  County,  acquired  or  to  be  acquired  by  Macy,  at 
Macy's  expense,  and  according  to  specifications  of  the 
San  Francisco  Water  Department;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  the 
Director  of  Property  to  prepare  the  necessary  ordinance 
for  submission  to  the  Board  of  Supervisors  authorizing 
such  exchange  of  easements  at  no  cost  to  City  as  may  be 
required  by  the  relocation  of  said  60-inch  line. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 


— 'RESOLUTION  NO.  66-0876-- 

WHEREAS,  the  City  and  County  of  San  Francisco  is 
empowered  to  acquire  property  as  the  site  for  an  airport  and 
to  erect  and  maintain  hangars  and  other  air  transportation 
operations  facilities  as  may  be  necessary  or  convenient  for 
airport  purposes  and  has  acquired  and  now  owns  and  operates 
the  San  Francisco  International  Airport  and,  in  connection 
with  the  operation  of  said  San  Francisco  International 
Airport,  the  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  has  exclusive  control  over  the  same, 
including  power  to  lease  lands  within  said  San  Francisco 
International  Airport;  and 

WHEREAS,  in  connection  with  the  operation  of  the  San 
Francisco  International  Airport,  the  City  and  County  of  San 
Francisco  is  duly  authorized  to  enter  into  contracts  or 
otherwise  cooperate  with  other  public  or  private  agencies 
pursuant  to  Section  504-74-(h)  of  the  Government  Code  of  the 
State  of  California  and  the  Charter  of  the  City  and  County 
of  San  Francisco;  and 

WHEREAS,  the  Public  Utilities  Commission  has  heretofore 
authorized  Pacific  Air  Lines,  Inc.  to  make  certain  improve- 
ments to  the  San  Francisco  International  Airport,  including 
the  filling  of  land  to  airport  standards  and  the  construction 
of  buildings,  structures  and  improvements  necessary  or 
useful  in  connection  with  or  relative  to  air  transportation 
operations  and  activities,  all  as  more  particularly  des- 
cribed in  that  certain  lease  between  the  City  and  County 
of  San  Francisco  and  its  Public  Utilities  Commission,  as 
Lessor,  and  Pacific  Air  Lines,  Inc.,  a  corporation,  as 
Lessee;  and 

WHEREAS,  said  improvements,  when  constructed,  will 
constitute  improvements  to  the  property  of  the  City  and 
County  of  San  Francisco  and  will  forthwith  become  the 
property  of  the  City  and  County  of  San  Francisco,  subject 
only  to  the  terms  of  said  lease,  and  upon  the  expiration 
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of  the  term  of  said  lease,  will  become  the  property  of 
the  City  and  County  of  San  Francisco  free  and  clear  of  the 
terms  of  said  leases;  and 

WHEREAS,  San  Francisco  Airport  Improvement  Corporation 
(herein  called  the  "Corporation),  a  nonprofit  corporation, 
was  formed  on  February  13*  1962,  for  the  sole  purpose  of 
rendering  financial  aid  and  assistance  to  the  City  by 
financing,  constructing  and  assisting  in  the  construction 
of  additions,  betterments  and  improvements  to  the  San 
Francisco  International  Airport;  and  the  Corporation,  with 
the  approval  of  this  Commission  and  with  the  acceptance  by 
the  Board  of  Supervisors  of  the  gift  of  the  beneficial 
ownership  of  all  of  the  capital  stock  of  the  Corporation, 
has  heretofore  financed  construction  of  a  major  maintenance 
base  of  Pan  American  World  Airways,  Inc.  at  San  Francisco 
International  Airport;  and 

WHEREAS,  the  Public  Utilities  Commission  has  received 
a  proposal  from  San  Francisco  Airport  Improvement  Corpor- 
ation for  the  financing  of  further  improvements,  as  herein- 
before described,  without  cost  to  the  City  and  County  of«. 
San  Francisco,  and  without  encumbering  public  moneys  under 
the  jurisdiction  of  the  Public  Utilities  Commission;  and 

WHEREAS,  pursuant  to  Section  121  of  the  Charter  of  the 
City  and  County  of  San  Francisco  the  Public  Utilities 
Commission  has  secured  a  recommendation  from  the  General 
Manager  of  Public  Utilities  that  such  financing  is  a  feasible 
and  proper  alternative  to  the  financing  of  such  improvements 
through  the  use  of  public  funds  and  that  said  proposal  be 
accepted;  and 

WHEREAS,  pursuant  to  that  certain  Declaration  of  Trust, 
dated  as  of  February  1,  1963,  the  City  and  County  of  San 
Francisco  is  the  beneficial  owner  of  all  the  issued  and 
outstanding  shares  of  the  capital  stock  of  said  San  Fran- 
cisco Airport  Improvement  Corporation;  and 

WHEREAS,  said  Declaration  of  Trust  contains  the 
following  provision: 

"San  Francisco  Airport  Improvement  Corporation 
will  undertake  no  new  enterprise  and  no  new 
financing  without  the  prior  consent  of  its 
sole  stockholder,  i.e.  the  City  and  County 
of  San  Francisco,  which  consent  shall  be 
evidenced  by  the  approval  of  said  City*s 
Board  of  Supervisors";  and 

WHEREAS,  under  its  Resolution  No,  22225,  adopted 
July  17,  1962,  at  the  request  of  the  Finance  Committee  of 
the  Board  of  Supervisors,  this  Commission  has  declared, 
as  its  policy  with  respect  to  transactions  for  financing 
future  airport  improvements  that  as  a  condition  of  each 
assignment  by  an  airport  tenant  to  a  nonprofit  corporation 
the  Commission  proposed  to  require  the  approval  of  the 
Board  of  Supervisors; 

NOW,  THEREFORE,  BE  IT  RESOLVED  by  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  as  follows: 
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1.  It  is  hereby  determined  that,  as  a 
matter  of  public  policy  for  the  con- 
struction of  improvements  and  the 
making  of  additions,  betterments 
and  extensions  to  the  San  Francisco 
International  Airport,  the  proposal 
of  the  San  Francisco  Airport  Improve- 
ment Corporation  should  be  approved 
and  accepted,  and  said  proposal  set 
forth  in  the  letter  of  San  Francisco 
Improvement  Corporation  dated  October 

24,  1966,  as  amended  by  said  corporation's 
letter  of  November  15,  1966,  now  on  file 
with  the  Public  Utilities  Commission, 
be  and  the  same  is  hereby  approved, 

2.  It  is  recommended  that  the  Board  of  Super- 
visors approve  the  new  enterprise  and  new 
financing  as  proposed  by  San  Francisco 
Airport  Improvement  Corporation  and 
further  that  the  Board  of  Supervisors 
approve  the  assignment  or  assignments 

by  Pacific  Air  Lines,  Inc.  to  San  Fran- 
cisco Airport  Improvement  Corporation 
of  such  lease  or  leases  as  may  be  necessary 
to  finance  the  over-all  program  of  improve- 
ments as  proposed  by  San  Francisco  Airport 
Improvement  Corporation;  provided,  however, 
that  all  such  assignments  and  other  relevant 
documents  for  each  step  of  such  additional 
financing  shall  be  approved  by  the  Air- 
port General  Manager,  the  General  Manager 
of  Public  Utilities  and  the  Public  Utilities 
Commission;  and  the  Secretary  and  Assistant 
General  Manager,  Administrative,  Public 
Utilities  is  directed  to  transmit  a 
certified  copy  of  this  resolution  to  said 
Board  of  Supervisors. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0877— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Vouchers  as  follows,  submitted  by  Deputy  City 
Attorney  Robert  M.  Desky,  covering  expenses  incurred  on 
travel  in  connection  with  electrical  anti-trust  cases: 

$514.55  -  trip  to  Philadelphia,  Pa.,  July  28  -  August  5,  1966, 
regarding  plant  inspection  of  documents  produced  at 
Baldwin-Lima-Hamilton  Corporation  plant  at  Eddystone ,  Pa. 
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$163.45  -  trip  to  Seattle,  Wash.,  October  23-25,  1966, 
to  attend  conference  with  special  counsel  and  con- 
sultants in  "City  and  County  of  San  Francisco  v. 
Baldwin-Lima-Haiailton,  U  S  District  Court,  No,  Calif. 
#42425-" 


--RESOLUTION  NO,  66-0878— 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No.  382-Moccasin  Powerhouse  Replacement 

WD  Contract  No.  1272-Laying  of  16-Inch  Ductile  and 
24-Inch  and  30-Inch  Steel  Mains  in  Junipero  Serra, 
Garfield,  Randolph  and  Other  Streets 

MR  Contract  No.  510 — Installation  of  Exhaust  System 
24th  and  Utah  Shops 


—RESOLUTION  NO.  66-0879— 

RESOLVED ,  That  Public  Utilities  Commission  hereby 
designates  DU  PONT  Automotive  Enamel,  Color  No. 
93-246-94877,  or  equivalent,  as  "Hetch  Hetchy  Blue"; 
and,  be  it  further 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
adopts  "Hetch  Hetchy  Blue"  as  the  standard  color  for  all 
automotive  and  construction  equipment  assigned  to  Hetch 
Hetchy  Project  and  directs  that  henceforth  any  such 
equipment  acquired  shall  be  colored  "Hetch  Hetchy  Blue"; 
and  further  directs  that  any  painting  of  such  equipment 
already  owned  by  the  Hetch  Hetchy  Project  as  is  required 
in  the  course  of  normal  maintenance  be  in  the  color 
"Hetch  Hetchy  Blue." 


—RESOLUTION  NO.  66-0880— 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,  the  following 
contracts : 

Airport  Department  Contract  No.  471 — South  Terminal 
Baggage  Facilities  at  San  Francisco  International  Airport, 
to  Wilco  Construction  Company,  in  the  amount  of 
$24,120.00; 

San  Francisco  Water  Department  Contract  No.  1279 — 

Excavation  and  Repaving  for  Water  Service  Renewals,  to 

The  Lowrie  Paving  Company,  Inc.,  in  the  amount  of  §41,750.00; 

San  Francisco  Water  Department  Contract  No.  1273 — 
Laying  of  8-Inch  Cast  Iron  Main  in  Iowa  Street  South  of 
22nd  Street,  to  Associated  Pipeline,  Inc.,  in  the  net 
amount  of  $3,386.25;  and,  be  it  further 

RESOLVED,  That  all  other  bids  for  the  above-described 
works  are  hereby  rejected. 
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— RESOLUTION  NO.  66-0881— 


RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  "A", 
submitted  by  Interstate  Hosts,  Inc.,  whereby  said  Company 
at  its  own  and  sole  expense  and  without  rental  credit  will 
construct  modifications,  and  do  all  necessary  and  related 
work,  to  their  facilities  in  the  South  Terminal  Building 
at  San  Francisco  International  Airport;  said  specifications 
and  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
Interstate  Hosts,  Inc.  to  proceed  with  said  work;  and, 
be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  unreason- 
ably delay,  or  interfere  with  or  prevent,  the  construction 
and  work  being  done  at  the  same  time,  in  the  same  general 
area  by  City,  and  that  if  such  condition  of  delay  or  inter- 
ference or  prevention  is  brought  to  the  attention  of  this 
tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0882— 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identified  as  Exhibit  "A", 
submitted  by  Airborne  Freight  Corporation,  whereby  said 
Corporation,  at  its  own  and  sole  expense  and  without 
rental  credit,  will  construct  piles  and  foundations  for 
air  cargo  building,  and  do  all  necessary  and  related  work 
on  Plot  10A  at  San  Francisco  International  Airport;  said 
specifications  and  drawings  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked 
thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
Airborne  Freight  Corporation  to  proceed  with  said  work; 
and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not  un- 
reasonably delay,  or  interfere  with  or  prevent,  the  con- 
struction and  work  being  done  at  the  same  time,  in  the 
same  general  area  by  City,  and  that  if  such  condition  of 
delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 
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— RESOLUTION  NO,  66-0885-— 


RESOLVED,  That  this  Commission  hereby  confirms  the 
award  of  lease  made  by  the  Director  of  Property  to  Delta 
Air  Lines  as  the  only  and  highest  bidder,  for  the  lease 
of  Rooms  131  and  132D  containing  2,338  square  feet  of 
First  Floor  area  and  Rooms  3B  and  5B  containing  2,661 
square  feet  of  Ground  Floor  area,  all  in  the  Central 
Terminal  Bldg.  at  San  Francisco  International  Airport 
as  shown  in  Airport  Drawings  Nos.  CA-12635,  CA-12636  & 
CA-12637,  each  dated  July  26,  1965,  and  each  having 
revision  #1  dated  February  16,  1966;  at  a  rental  of 
$28,056.00  per  annum  for  First  Floor  Area,  being  at  the 
rate  of  $12.00  per  square  foot  per  annum;  and  the  sum  of 
$15,966.00  per  annum  for  Ground  Floor  Area,  being  at  the 
rate  of  $6.00  per  square  foot  per  annum,  both  for  the 
period  ending  August  31,  1969.     The  rental  for  the  three 
(3)  option  periods  shall  be  negotiated  as  provided  in  said 
lease;  the  term  of  lease  is  to  commence  on  the  date  of 
confirmation  by  this  Commission  of  the  award  of  said  lease 
by  the  Director  of  Property. 


—RESOLUTION  NO.  66-0884— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:      Canadian  Pacific  Air  Lines,  Ltd. 

Space:  South  Terminal  Building 

Upper  Level 

Room  104A  Counter  and  Office  911  sq.  ft. 

@  $12.00  $10,932.00 

Lower  Level 

Rooms  G-l,  G-38  Baggage  Claim  Area  642 
"      G-70-D  Bag,  Make-up  Area  1.033 

1,675  sq.  ft. 
@  $6.00  $10.050>00 

Rent  Per  Year  $20,982.00 

Monthly  Consideration:  $1,748.50 
Effective  Date:  January  1,  1967 


—RESOLUTION  NO.  66-0885— 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  Certificate  of 
Acceptance  and  Authorization  for  Final  Payment  in  the 
amount  of  $6,533-00  in  favor  of  C.  L.  Disheroon  Painting 
Company  for  Airport  Department  Contract  No.  A-431,  Painting 
Blast  Fences  and  Canopy  at  San  Francisco  International 
Airport • 
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— RESOLUTION  NO.  66-0886— 


RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  Voucher,  in  amount  of  -134-2.70,  submitted 
by  Airport  General  Manager,  George  F.  Hansen,  covering 
expenses  incurred  while  attending  Airport  Operators 
Council  International  Annual  Meeting  in  Phoenix,  Arizona, 
October  10-15,  1966. 


— RESOLUTION  NO.  66-0887-- 

RESOLVED,  That  the  Commission  approves  and  hereby 
authorizes  the  General  Manager  of  Public  Utilities  to 
enter  into,  on  behalf  of  the  Public  Utilities  Commission, 
a  professional  service  contract  with  Ralph  F.  Clark,  real 
estate  appraiser,  for  preparing  a  property  value  study  and 
report,  exhibits  and  to  serve  as  an  expert  witness  on 
behalf  of  the  City  in  connection  with  the  pending  San 
Francisco  International  Airport  noise  litigation,  at  a 
fee  not  to  exceed  $8,000,  all  in  accordance  with  the 
terms  and  conditions  of  an  appropriate  form  of  agreement 
to  be  executed  with  said  Ralph  F.  Clark. 


—RESOLUTION  NO.  66-0888— 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Airport  Department  Request 
for  Funds,  in  amount  of  $2,000.00  under  Appropriation 
No.  6.312.200.000.000,  to  provide  additional  funds  to 
complete  work  on  San  Francisco  Airport  Fire  Department 
Crash  Truck. 


—RESOLUTION  NO.  66-0889— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permit:  Air  California 

Space:  Central  Terminal 

Upper  Level 

Room  102B.  la 

Room  145 


Lower  Level 

Rooms  3B,  5B, 
South  Concourse  1,360  sq.  ft.  @      .50  680.00 

Pier  E,  Lower  Level 

Room  51  (Gate  44)  960  sq.  ft.  @      .50  480.00 


Building 

276  sq.  ft. 

240 

516  sq.  ft.  @  SI. 00    S516.00  mo. 
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Plot  17  -  Paved  Area 

1  Aircraft  position  adjacent 

to  seawall  23,000  sq.  ft.  @ 

.00625  $1^3.75 

$1,819.75  mo. 

Monthly  Consideration:     Si, 819. 75 
Effective  Date:     December  15,  1966 


— RESOLUTION  NO.  66-0890— 

RESOLVED,  That  upon  the  advice  of  the  City  Attorney, 
this  Commission  does  hereby  waive  the  public  hearing 
requirement  of  Item  705,  Section  VII,  Airport  Operating 
Permit  -  Scheduled  Intrastate  Air  Carriers,  San  Francisco 
International  Airport  Rules  and  Regulations,  said  waiver 
being  based  upon  preemption  of  the  field  by  the  California 
Public  Utilities  Commission;  and,  be  it  further 

RESOLVED,  That  this  Commission  does  hereby  grant  to 
Air  California,  upon  its  application  heretofore  filed,  an 
Airport  Operating  Permit,  Scheduled  Intrastate  Air  Carrier; 
said  permit  to  be  issued  effective  December  15,  1966,  but 
operation  under  said  permit  not  to  commence  until  the 
permittee  has: 

a)  Accepted  the  terms  of  the  standard  form  of 
Airport  Operating  Permit,  Scheduled  Intrastate  Air  Carrier 
Heretofore  adopted  by  this  Commission. 

b)  Furnished  a  satisfactory  faithful  performance 
bond  in  the  amount  of  #25,000.00 


—RESOLUTION  NO.  66-0891— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:       PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  relocate  existing  gas  mains  at  the  Ralston 
Avenue  and  Polhemus  Road  intersection,  Crystal  Springs 
Watershed  property,  San  Mateo  County;  said  relocation  due 
to  the  State's  Freeway  construction  Route  No.  92.  Subject 
to  a  permit  fee  in  the  amount  of  $50. 


—RESOLUTION  NO.  66-0892-- 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  Final  Payment  in 
the  amount  of  &2, 4-81. 93,  in  favor  of  H.  E.  Rahlmann  Co., 
under  Water  Department  Contract  No.  1255. 
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— RESOLUTION  NO.  66-0895-- 


RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  Department 
Managers,  and  the  City  Attorney,  approves  the  write-off 
of  uncollectible  accounts  receivable  which  are  more  than 
ninety  days  past  due  and  the  adjustment  of  accounts 
receivable  per  the  following: 

Water  Department,  month  of  October,  1966, 

per  list  dated  October  31,  1966  $  1,612.36 


and,  be  it  further 


RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  October  1966,  for  payment  of  damage 
claims  which  the  Departments  have  against  miscellaneous 
debtors,  as  follows: 

Water  Department,  per  list  dated  October 

31,  1966  $  1,251.18 

Municipal  Railway,  per  list  dated  October 

31,  1966  $  1,054.56 


and,  be  it  further 


RESOLVED,  That  this  Commission  approves  compromise 
settlements,  month  of  October  1966,  Municipal  Railway, 
as  follows: 

Billed  Compromise 
Debtor  Amount  Settlement 


White  Lumber  Co.,  Inc.  $387.77  $360.47 
Cecile  A.  Landry  for  Mike 

Landry,  a  minor                                         29.56  15-00 

Yellow  Cab  Company                                      72.88  58.18 

$490.21  $433.65 


—RESOLUTION  NO.  66-0894— 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:     PACIFIC  TELEPHONE  AND  TELEGRAPH  COMPANY 

Permit  to  replace  existing  overhead  aerial  line 
serving  Skyline  County  Water  District's  pump  control 
stations,  Crystal  Springs  Watershed  property  vith  an 
underground  cable.     Alignment  of  said  cable  to  coincide 
with  existing  overhead  line.     Fee  waived  in  considera- 
tion of  a  service  to  a  public  agency  and  a  consumer 
of  this  Department. 
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— RESOLUTION  NO,  66-0895— 


RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 

TO:     FLOYD  GOINS 

Permit  to  occupy  for  farming  and  grazing  purposes 
on  a  300  acre  portion  of  the  San  Antonio  Valley,  Alameda 
County;  said  portion  being  within  Lots  II,  III  and  VI, 
Sunol  portion  of  Rancho  El  Valley  de  San  Jose.  Subject 
to  a  consideration  of  Si, 000  per  year  or  1/4  share  of 
the  hay  crop  grown,  whichever  is  greater. 


On  motion  of  Commissioner  Greenberg,  seconded  by 
Commissioner  Stack,  the  following  resolution  was  adopted, 
as  amended, 

(Commissioner  White  moved  the  addition  of  the  last  para- 
graph, Commissioner  Greenberg  seconded  the  motion,  and 
the  amendment  was  unanimously  approved  on  roll  call.) 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg, 

Stack 

Absent-Commissioner  Lapin 


—RESOLUTION  NO.  66-0896— 

WHEREAS,  By  Resolution  No.  17355,  dated  June  18,  1957, 
the  San  Francisco  Public  Utilities  Commission  declared 
that,  as  a  matter  of  policy,  a  satisfactory  route  could 
be  constructed  near  the  easterly  boundary  of  the  Peninsula 
reservoir  watersheds1  area,  or  crest  of  the  hills  east 
of  the  reservoir,  and  that  said  route  could  occupy  a 
portion  of  City's  lands  and  subsequently,  in  a  spirit 
of  full  cooperation  with  the  California  Highway  Commission, 
the  San  Francisco  Public  Utilities  Commission  agreed  not 
to  protest  a  location  for  the  freeway  on  watershed  lands 
which  was  as  near  as  practical  to  the  easterly  boundary  of 
such  land.     (Resolution  No.  17825,  January  14,  1958); 
and 

WHEREAS,  In  response  to  request  by  the  San  Francisco 
Public  Utilities  Commission  the  California  Highway  Com- 
mission at  its  meeting  of  July  21,  1966,  offered  to  study 
such  a  route  southerly  of  Ralston  Avenue;  therefore,  be 
it 

RESOLVED,  That  the  route  which  the  San  Francisco 
Public  Utilities  Commission  recommends  to  the  State 
Highway  Commission  for  study,  be  as  indicated  on  the 
drawing  prepared  by  the  firm  of  Wilsey  &  Ham,  entitled 
"Alignment  &  Earthwork  Study,  Junipero  Serra  Freeway 
on  Watershed  Lands  of  the  City  and  County  of  San  Francisco"; 
and,  be  it  further 
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RESOLVED,  That  the  General  Manager  of  Public  Utilities 
be  authorized,  and  is  hereby  directed,  to  confer  with  such 
state  and  federal  officials  as  he  may  consider  necessary 
on  the  matter  of  said  recommended  route  of  the  Junipero 
Serra  Freeway  on  watershed  lands  of  the  City  and  County 
of  San  Francisco. 


At  3:17  p.m.  Commissioner  Rousseau  was  excused  from  the 
meeting.     He  turned  the  chair  over  to  Vice  President 
Thomas  P.  White. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  White,  Greenberg,  Stack 

Absent-Commissioners  Rousseau,  Lapin 


— RESOLUTION  NO.  66-0897-- 

RESOLVED,  That  this  Commission  approves  in  the 
estimated  amount  of  $600.00  expenses  of  the  City  Attorney 
and/or  Deputy  City  Attorney  to  attend  and  take  the 
deposition  of  the  operator  involved  in  "the  case  of 
Winifred  Baker  vs.  City  and  County  of  San  Francisco, 
Superior  Court  No.  53814-3,  at  New  York  City,  New  York, 
and  to  attend  and  take  the  depositions  of  two  independent 
witnesses  in  the  case  of  Helen  Seto  Yee  vs.  City  and 
County  of  San  Francisco,  Superior  Court  No.  539616,  at 
Syracuse,  New  York. 


—RESOLUTION  NO.  66-0898— 

RESOLVED,  That  this  Commission  hereby  approves  the 
Travel  Expense  Voucher  of  William  J.  Dwyer,  Accounts 
Bureau  Director,  Public  Utilities  Commission  in  the 
amount  of  $511 • 80  for  expenses  incurred  in  connection 
with  attendance  at  the  American  Public  Power  Association 
Accounting  and  Finance  Workshop  in  Philadelphia,  Penn- 
sylvania, October  18  through  October  21,  1966,  and  con- 
ference with  officials  of  the  Port  of  New  York  Authority 
regarding  airport  financial  matters  in  New  York  City  on 
October  17,  1966. 


—RESOLUTION  NO.  66-0899— 

RESOLVED,  That  this  Commission  hereby  approves 
conference  expenses  in  connection  with  annual  press 
inspection  of  Hetch  Hetchy  and  San  Francisco  Water 
Department  properties,  October  20-22,  1966,  in  amount 
&164.80. 
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-RESOLUTION  NO.   06 -00 7 4 


RESOLVED, That  on  recommendation  of  the  General 
anager  of  ^uolic  Utilities,   tne  General  Manager,  Municipal 
Transit  System,  tne  General  Claims  Agent  thereof,   and  the 
City  Attorney     this  Commission  a-:  rove">  and  hereby  request:: 
tne  Controller  to  allot  funds  and  to  dra r:  warrants  aaainst 
such  funds  as  are  or  will  <ie  available  in  payment  of  claims 
aaainst  the    unicipal  Railway, 

Claimant 

T'on  litigated  Settlements  Date  cF  Occident  rettle^ent 

CC  Joan  Goldman  June  26,  1966  $  750.00 

Litigated  Settlements 
SC  Ami  Hie  Desmond 


CC  Gertrude  Iscoff 
TC  Eunice  Kellough 
MC  Mary  Elizabeth  Butler 
MC  Mervyl  E.  Healy 
TC  Yvonne  Le  Roux  Manon 
TC  Mary  Lucas 
MC  Lorraine  M.  Macias 

&  George  Carroll 
TC  Timothy  W.  Hatton,  aka 
Tim  Hatton,  aka 
Tim  Wayne  Hatton 

RESOLVED,  That  the  portion  of  Resolution  No.  66-0704- 
MR,  adopted  August  30,  1966,  pertaining  to  settlement  in 
the  amount  of  $2,750.00  to  Stella  Belgarde  and  George  Belgarde, 
Parents  and  Natural  Guardians  of  Burnice  Belgarde,  a  minor, 
is  hereby  amended  to  include  payment  of  an  additional 

750.00 

to  reflect  a  total  settlement  of  $3,500.00 


Appropriation  No.   6.735.804.000  $21,693.59 


December  21,  1964  600.00 
(of  which  $110.00  is 
P.D.) 

March  9,   1963  2,000.00 

November  5,  1963  2,000.00 

April  6,   1964  1,250.00 

December  31,  1963  3,500.00 

November  30,  1964  6,500.00 

October  23,  1965  600.00 
November  1,  1964  P.D.  593.59 

P.I.  1,450.00 

P.D.  250.00 

October  12,   1964  1,450.00 


******** 


Mr.  Carr  called  upon  Water  Department  General  Manager  and 
Chief  Engineer,  Arthur  H.  Frye,  Jr.,  to  explain  Resolution 
No.  66-0874  and  66-0875  approving  right-of-way  lease  with 
R.  H.  Macy  and  Company,  Inc.,  and  agreement  exchanging 
easements  and  relocating  the  Sunset  Supply  Line. 

Mr.  Frye  informed  the  Commission  that  Macy's  is  planning 
a  warehouse  and  office  building  on  property  in  South  San 
Francisco  which  is  adjacent  to  the  old  Municipal  Railway 
right-of-way.     The  lease  is  to  allow  Macy's  to  construct  a 
spur  track  and  secondary  access  road  across  City  property. 
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The  present  easement  in  which  the  Sunset  Supply  line  is 
constructed  bisects  the  property  which  Macy's  proposes 
to  purchase.     The  exchange  agreement  would  move  the  easement 
to  the  edge  of  said  property  and  allow  the  relocation  of 
the  pipeline.     This  would  make  Macy's  property  more  usable. 
All  expenses  in  exchange  of  easements  and  relocations  of  the 
pipe  line  are  to  be  borne  by  Macy's. 

Mr.  Carr  said  the  main  policy  question  involved  is  City's 
preservation  of  the  right-of-way  in  the  event  it  was  needed 
for  rapid  transit. 

In  answer  to  Commission  questions,  Deputy  City  Attorney, 
McMorris  Dow,  stated  that  City  would  be  protected  in  event 
the  right-of-way  is  needed  for  rapid  transit.     The  lease 
provides,  according  to  Mr.  Dow,  that  any  expense  City  may 
incur     to  provide  grade  separation  will  be  paid  by  Macy. 

Mr.  Finn  pointed  out  the  language  in  the  lease  document, 
page  13,   section  22,  paragraph  2. 

Mr.  John  Egan,  representing  Macy's  was  present.     He  said 
Macy  would  assume  any  costs  City  would  have  to  nav  in  the 
event  that  a  ranid  transit  svstewi  is  constructed  in  t>e 
riaht  of  way  an^  grade  'separation  '-ec^p^  r»ece***r"'. 


******** 

In  jeference  to  Resolution  66-0876,  Pacific  Airlines' 
proposal  to  finance  improvements  through  the  San  Francisco 
Airport  Improvement  Corporation,  Mr.  Carr  asked  Airport 
General  Manager,  George  H.  Hansen  to  explain. 

Mr.  Hansen  said  that  Pacific  planned  to  construct  a 
maintenance  facility  and  a  flight  simulator  building  at  an 
estimated  cost  of  $2,100  000.     Pacific  was  planning  on 
following  the  same  procedures  as  Pan  American  did  in  financing 
their  facilities  on  Plot  1-C  at  the  airport. 

Jerome  Cohen,  Deputy  City  Attorney,  outlined  the  legal 
steps  to  be  followed. 

He  reminded  the  Commission  that  the  entire  financing 
proposal  was  dependent  upon  receiving  approval  from  the 
Department  of  Internal  Revenue. 

Commissioner  White  asked  if  this  financing  arrangement 
would  adversely  affect  the  normal  revenue  produced  from 
the  ground  lease. 

Mr.  Cohen  said  that  in  his  opinion  this  should  not  have 
any  effect.  The  obligation  assumed  by  Pacific  would  be 
in  addition  to  the  obligations  now  existing. 


******** 


Mr.  0.  L.  Moore,  General  Manager,  Hetch  Hetchy  Project, 
explained  that  HHWS  Contract  No.   382  was  a  major  contract 
estimated  to  cost  $5.4  million.     The  total  cost  of  the 
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the  plant  would  amount  to  $8.8  million.     Turbines  and 
generators  have  been  purchased  and  are  now  being  fabricated. 
Bids  for  the  gantry  crane  have  been  taken,  said  Mr.  Moore. 
He  said  he  expected  construction  to  start  soon  after  the 
first  of  the  year  and  estimates  completion  early  in  1969. 

Mr.  Carr  then  added  that  R.  W.  Beck  advises  that,  in  addition 
to  the  100,000  KW  capacity,  by  utilizing  peaking  capacity  not 
now  being  used  at  the  Moccasin  plant.  City  could  net 
$350,000  to  $400,000  more  a  year. 

The  reason  this  had  not  been  mentioned  before  is  due  to 
the  fact   -that  Mr.  Moore,  with  Beck's  assistance,  is 
negotiating  with  P.G.   &  E.  on  City's  marketing  contracts 
which  expire  in  1972.  As  soon  as  progress  is  made  on  the 
marketing  contracts,  Mr.  Carr  said  he  would  bring  a 
recommendation  to  the  Commission. 


******** 

In  reference  to  Resolution  No.  66-0887,  authorizing  the 
hiring  of  Ralph  F.  Clark,  Jerome  Cohen  explained  that  an 
appraiser's  services  were  necessary  for  litigation  over 
jet  noise.     This  litigation  involves  four  property  owners 
residing  at  Bayside  Manor.     Pretrial  conference  has  been 
set  for  January  16,  1967. 


******** 


Resolution  66-0889  and  66-0890.     Mr.  Hansen  explained 
that  Air  California  was  a  newly-organized  airline.  It 
would  provide  intrastate  service  between  Orange  County  Air- 
port and  San  Francisco.     Air  California  proposes  to  start 
service  with  five  flights  daily  in  each  direction  using 
two  Lockheed  Electras. 

Air  California  will  have  ticket  space  in  the  Central  Terminal 
and  will  operate  from  Gate  44  on  Pier  E.     Operations  are 
scheduled  to  begin  in  mid- January. 


******** 


At  the  end  of  the  Airport  Calendar,  Mr.  S.  E.  Onorato, 
St  Mary's  Square  Parking,  was  granted  the  privilege  of 
the  floor. 

Mr.  Onorato  pointed  out  that  his  firm  had  paid  $2,300,000 
in  rent  for  the  past  11-1/2  months.     He  gave  turnover 
figures  for  each  of  the  floors  of  the  airport  garage. 
He  pointed  out  that  at  arriving  at  his  bid  he  had  concluded 
that  the  garage  was  to  be  highly  automated  with  baggage 
handling  in  the  garage  in  addition  to  speedwalks,  etc. 

He  urged  the  Commission  to  install  baggage  conveyors  to 
increase  the  acceptance  and  use  of  the  garage. 
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******** 


Resolution  No.  66-0896 — approving  and  recommending  to 
the  State  Highway  Commission  for  study  the  route  of  the 
Junipero  Serra  Freeway  as  prepared  in  a  study  by  Wilsey 
and  Ham  was  explained  by  Messrs.  Samuel  M.  Nash  and  Robert 
Zeibak,  of  Wilsey  and  Ham. 

Commissioner  Greenberg  moved  acceptance  of  the  study  and 
recommended  route  and  submission  of  the  proposed  route  to 
the  State  Highway  Commission. 

Commissioner  Stack  seconded  the  motion. 

Commissioner  White  requested  amendment  of  the  resolution 
that  would  allow  the  General  Manager  of  Public  Utilities 
to  confer  with  such  federal  and  state  officials  and  agencies 
as  may  be  necessary  to  effect  adoption  of  the  recommended 
route  along  watershed  lands. 

Commissioner  Greenberg  accepted  the  amendment. 

The  amendment  and  resolution,  as  amended,  were  unanimously 
adopted. 

At  this  point  (3s 17  p.m.)  Commissioner  Rousseau  was  excused 
and  left  the  meeting. 


******** 

Communications : 
None 


******** 


General  Manager  of  Public  Utilities  Calendar  Items; 

Mr.  Carr  recommended  that  the  airport's  application  before 
the  Bay  Conservation  and  Development  Commission  for  bay 
fill  be  withdrawn  without  predjudice. 

Commissioner  Stack  indicated  some  opposition  to  withdrawal 
and  requested  the  matter  be  put  over  one  week. 

Mr.  Hansen,  when  asked,  informed  the  Commission  that  City 
had  until  December  1,  1966,  to  act. 

On  motion  by  Commissioner  ^tack  seconded  hv  Co^i^iioner 
Greenberg,  the  item  was  unanimously  postponed  for  one  week. 


******** 


66-608 


Upon  learning  that  T.  Louis  Chess,  Supervisor,  San  Mateo  County 
was  confined  to  the  hospital,  the  Commission  directed  the 
Secretary  to  write  Mr.  Chess  and  express  the  Commission's  desire 
for  his  speedy  recovery. 


Roll  Call: 

Commissioner  Greenberg  said  that  the  Registrar  of  Voters  should 
be  contacted  relative  to  the  closeness  of  the  vote  on  Propo- 
sition A.     Commissioner  Greenberg  said  there  could  have  been 
an  error  in  the  tally  due  to  the  long  ballot. 

Commissioner  White  felt  otheritfise.     He  said  the  vote  of  the 
people  was  a  mandate  to  the  Commission.     The  people  had  spoken 
and  now  the  Commission  should  do  nothing  but  let,  and  assist, 
Oakland  build  up  its  air  traffic  and  airport. 

Commissioner  Stack  said  he  didn't  think  the  Commission  had  a 
mandate.     He  said  he  did  not  feel  the  people  had  directed 
the  commission  to  stop  expanding  the  airport.     He  felt  that 
this  was  a  protest  election  not  only  in  San  Francisco  but 
across  the  entire  nation.     Commissioner  Stack  said  it  was 
apparent  that  Proposition  A  was  not  understood  by  the  people. 
This  is  a  responsibility  that  must  be  shared  by  the  Commission, 
according  to  Commissioner  Stack. 

He  complimented  the  Commission  and  staff  for  the  time  and  effort 
spent  on  the  two  bond  issues. 

In  closing,  Commissioner  Stack  reiterated  that  he  did  not  in- 
terpret the  vote  as  a  mandate  against  expansion  to  meet  the 
needs  of  the  airport. 

Commissioner  Greenberg  pointed  out  that  the  State  Education 
Bonds  required  only  a  60%  majority.     He  commented  on  the  fact 
that  the  airport  bond  received  65.7%  of  the  vote  cast  and  the 
Muni  Bonds  drew  a  larger  endorsement  than  the  State  Education 
Bonds . 

Commissioner  White  said  he  thought  it  was  wasteful  now  to  pass 
bouquets.     He  said  he  hoped  they  would  be  passed  six  months 
from  now  for  those  who  work  hour  after  hour  to  keep  some  of 
that  Muni  junk  running  on  the  streets. 


*********** 


THEREUPON  THE  MEETING  ADJOURNED. 
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"Wilsey  &  Ham 


1035  EAST  HILLSDALE  BLVD.,  SAN  MATEO,  CALIFORNIA  94404 
TELEPHONE:  349-2151      CABLE:  "WHINT" 


November  15  >  1 966 


File  No.  696-0101-2? 


City  and  County  of  San  Francisco 
Public  Utilities  Commission 
City  Hall 

San  Francisco,  California 

Attention:    Mr.  James  K.  Carr,  General  Manager 
Gentlemen: 

In  accordance  with  our  agreement,  we  are  pleased  to  present  this 
report  covering  our  investigation  and  recommendations  concerning 
the  proposed  routing  of  a  portion  of  Interstate  Highway  280  (the 
Junipero  Serra  Freeway)  through  the  San  Francisco  Public  Utilities 
Commission  watershed  lands  in  San  Mateo  County. 

Specifically,  our  assignment  was  to  select  and  delineate  a  route 
for  the  portion  of  Interstate  Route  280  between  Ralston  Avenue 
and  Canada  Road  south  of  Edgewood  Road  (a  distance  of  about  five 
miles)  which  would  comply  with  the  San  Francisco  Public  Utilities 
Commission  requirement  that  the  alignment  be  as  close  as  practi- 
cable to  the  easterly  boundary  of  watershed  lands,  in  order  to 
minimize  the  possibility  of  contamination  of  public  water  supplies 
in  the  Crystal  Springs  reservoir  c*ue  to  drainage  of  surface  water 
from  the  highway.    Our  assignment  did  not  include  water  quality 
and  contamination  studies. 

In  performing  our  preliminary  route  studies,  we  have  complied  with 
the  expressed  desire  of  the  Public  Utilities  Commission  to  develop 
a  route  having  acceptable  scenic  values  with  due  regard  for  economic 
considerations.    The  geometries  of  our  preliminary  designs  conform 
to  State  and  Federal   Interstate  design  criteria. 

We  recommend  that  the  San  Francisco  Public  Utilities  Commission 
transmit  this  preliminary  plan  to  the  State  Division  of  Highways 
with  the  request  that  this  design  be  refined  and  adopted  for  the 
alignment  of  Interstate  280  between  Ralston  and  south  of  Edgewood. 
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During  the  course  of  our  studies,  we  have  received  excellent  co- 
operation from  officials  of  the  San  Francisco  Water  Department, 
the  County  of  San  Mateo,  and  the  State  Division  of  Highways. 

This  has  been  an  interesting  assignment  and  we  hope  that  we  may 
continue  to  serve  you  in  the  future. 

Very  trul y  yours , 


WILSEY  S-  HAM 


Samuel  M.  Nash 
Associate 


SUMMARY 
OF 

INVESTIGATIONS  AND  RECOMMENDATIONS 

For  the  past  several  years,  various  alignments  have  been  studied 
for  the  section  of  Junipero  Serra  Freeway  between  Ralston  Avenue 
and  south  of  Edgewood  Road.    Because  of  concern  about  contami- 
nation of  Crystal   Springs  reservoir,  the  San  Francisco  Public 
Utilities  Commission  has  opposed  a  routing  along  the  shoreline 
of  the  reservoir,  but  has  agreed  to  concessions  if  the  route  is 
located  aiong  the  easterly  boundary  of  watershed  lands. 

Later  studies  by  the  Stats  were  focused  upon  an  alignment  through 
rugged  terrain  near  the  easterly  boundary  of  the  watershed  lands. 

At  the  outset  of  our  assignment,  State  drawings  showing  one  such 
alignment  and  pertinent  geometric  design  data,  were  furnished  to 
us  as  a  point  of  departure  for  our  investigations. 

Several   rough  studies  viera  prepared  and  reviewed  with  Public 
Utilities  Commission  officials,  resulting  in  the  selection  of  a 
preferred  routing  to  be  further  investigated. 

As  a  result,  we  have  developed  a  preliminary  design  within  the 
framework  of  interstate  highway  design  criteria,  and  provided 
adequate  service  to  Canada  Road.    The  design  maintains  desirable 
aesthstic  features  such  as  provision  of  vista  points,  rounding 


of  cut  and  fill  slopes,  daylighting  of  cuts  and  vertical  sepa- 
ration of  opposing  roadways  in  areas  of  scenic  interest.  In 
sidehill  locations,  vertical  separation  of  roadways  will  reduce 
the  amount  of  cuts  and  fills  with  consequent  economies  in  con- 
struction costs,  minimize  scarring  of  the  landscape,  and  permit 
views  from  the  upper  roadway  unobstructed  by  vehicles  on  the 
lower  roadway. 

We  recommend  that  all  cut  and  fill  slopes  be  carefully  landscaped 
immediately  after  construction  to  minimize  erosion  of  exposed 
materi  al  - 

Within  the  project  area,  our  recommended  plan  provides  for  two 
equestrian-pedestrian  separations  to  afford  adequate  access  to 
the  proposed  riding  and  hiking  trails  network. 

South  of  Ralston  Avenue  we  have  recommended  a  simple  diamond 
interchange  to  afford  connections  to  the  northerly  end  of  Canada 
Road  and  to  a  proposed  vista  point.    Also,  provisions  are 
made  for  vista  points  (one  on  each  side  of  the  freeway)  about 
a  mile  south  of  the  Pulgas  Water  Temple  location. 

Where  Interstate  280  joins  Canada  Road  south  of  Edgewood  Road, 
we  recommend  a  grade  separation  and  partial    interchange  to 
provide  for  directional  traffic  movements  to  and  from  existing 
and  future  developments  along  Canada  Road. 
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The  recommended  plan  shows  five  locations  where  freeway  cuts  are 
daylighted  to  provide  unobstructed  views  of  interesting  terrain. 
At  two  of  the  locations,  the  daylighting  shown  could  be  designed 
to  balance  earthwork  with!,";  economic  limits  of  haul. 

During  our  studies,  consideration  was  given  to  some  relocation 
of  the  Ralston  Avenue  interchange,    However,  this  W3S  found  to 
be  impractical  due  to  the  existing  construction  contract  for  the 
extension  of  the  Nineteenth  Avenue  Freeway. 

Existing  construction  contracts  and  interchange  design  controls 
at  boch  ends  of  the  study  section  greatly  reduced  the  flexibility 
of  our  alignment  and  gradient  design.    Our  recommended  plan  has 
a  maximum  gradient  of  four  percent  and  would  result  in  little 
or  no  change  in  present  designs  for  adjacent  sections  of  Junipero 
Serra  Freeway, 

At  the  G'  J.set  of  our  studies,  to  comply  with  the  requirement  that 
we  make  a  qualitative  review  of  the  ridge  route  alternate  provided 
to  the  Public  Utilities  Commission  by  the  State,  we  met  with  State 
Division  of  Highways  officials. 

At  that  time  we  learned  that  they  had  prepared  j  subsequent  plan 
more  closely  approximating  the  plan  presented  in  this  report  with 
respect  to  gradients  and  general  alignment. 
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Receiitly,  during  a  conference  attended  by  representatives  of  the 
San  Francisco  Water  Department,  San  Mateo  County,  and  Wilsey  & 
Ham,  the  San  Mateo  County  officials  indicated  a  favorable  reaction 
to  the  recommended  plan 

Following  are  a  reduced-scale  drawing  of  our  recommended  plan, 
and  sketches  of  typical  sections  and  blended  slope  treatment. 

In  our  opinion,  the  plan  presented  in  this  report  complies  with 
the  expressed  desires  of  the  San  Francisco  Public  Utilities 
Commission  as  documented  in  Board  of  Supervisors  Resolutions 
#315-58  approved  April  16,  1958;  #20373  passed  and  adopted 
September  15,  1964;  and  Public  Utilities  Commission  Resolutions 
#17,355  adopted  June  18,  1957;  #17,825  adopted  January  14,  1958; 
#24292  adopted  September  15,  1964;  #24,526  adopted  December  8, 
1964;  and  #65-0220  adopted  March  23,  1965. 


46,  75  a  Variable 


TYPICAL  BLENDED  SLOPE  TREATMENT 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

TO:  Mr.  James  K.  Carr  October  31,  1966 

General  Manager  of  Public  Utilities 

FROM:         George  F.  Hansen,  General  Manager 

SUBJECT:    Monthly  Report,  Airport  Department 

HIGHLIGHTS  OF  OCTOBER  ACTIVITIES 

Traffic  Summary  (September) : 

Air  passengers  through  San  Francisco  International  Airport  during 
September  totaled  977,590,  tte  second  highest  monthly  figure  in  Air- 
port history  (the  record  month  was  1,061,279  in  June).    The  total  was 
17.2  per  cent  more  than  for  September  last  year. 

Air  express  shipments  for  the  month  were  an  all-time  high  with 
1,573,^16  pounds;  U.  S.  mail  shipped  by  air  maintained  its  high  average 
with  14, 108, 916  pounds,  third  largest  volume  for  any  month;  and  air 
freight  totaled  39,130,490  pounds,  second  highest  figure  for  a  single 
month. 

Percentage-wise,  the  gains  were:    Express    28.2  per  cent;  mail  50.5 
per  cent;  and  air  freight  18.9  per  cent. 

The  per  cent  of  air  freight  increase  was  only  about  one-half  the 
average  monthly  rate  of  increase  for  the  last  two  years,  with  the 
exception  of  July  and  August  which  included  a  43-day  strike  of  three 
trunklines  operating  at  San  Francisco  International  Airport. 

Some  of  the  major  trunk  airlines  and  principal  air  freight  consoli- 
dators  attribute  the  marked  reduction  in  the  growth  rate  to  the 
following:     1)  slowness  in  regaining  the  momentum  lost  due  to  the 
airline  strike;  2)  a  "soft"  situation  nationally  in  air  freight  use 


1  1  9 

-2- 

which  has  t>een  more  pronounced  in  the  West;  3)  reduction  in  harvest 
of  fruits,  berries  and  other  perishables;  and  4)  perhaps  the  beginning 
of  a  "leveling-off "  period  after  more  than  two  years  of  above  normal 
growth. 

Aircraft  movements — landings  and  take-offs — for  the  month  of  Sep- 
tember numbered  26,227,  as  follows:    Scheduled  carrier  20,588;up  12.1 
per  cent  from  a  year  ago;  military  552;  and  non-scheduled  carrier, 
itinerant  or  locally-based  private  and  corporate  aircraft  5,087. 
Traffic  -  First  9  months  of  1966: 

Air  traffic  figures  for  the  first  nine  months  of  the  current 
calendar  year  showed  very  satisfactory  increases  as  follows: 
Passengers  7,776,092,  up  15-9  per  cent;  mail  118,084,553,  an  increase 
of  68.1  per  cent;  air  express   gained  12.7  per  cent  to  11,820,128 
pounds;  and  the  air  freight  volume  of  299,275,818  pounds  represented 
an  increase  of  26.1  per  cent. 
Bay  Fill: 

The  Airport  General  Manager  and  the  General  Manager  of  Public 
Utilities  made  a  joint  presentation  on  October  6th  to  the  Bay  Conserva- 
tion and  Development  Commission  relative  to  an  application  to  fill 
some  200*  acres  of  bay  tidelands  owned  by  the  Airport  to  provide  a 
suitable  location  for  the  development  of  an  Air  Cargo  Center. 
TWA  Luncheon : 

On  October  19th  the  Airport  General  Manager  attended  a  luncheon  to 
meet  the  president,  board  chairman  and  members  of  the  board  of  direc- 
tors of  Trans  World  Airlines,  Inc.    Following  the  luncheon,  certain 
interested  TWA  officials  visited  the  Airport  for  a  review  of  plans  for 
future  expansion. 
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Community  Relations: 

Atireakfast  meeting  of  mayors  and  councilmen  of  northern  San  Mateo 
County  communities  was  attended  by  the  General  Manager  to  review  and 
discuss  problems  concerned  with  future  highway  construction,  to  ulti- 
mately provide  improved  access  to  the  Airport. 
Assembly  Committee: 

The  General  Manager  appeared  on  October  21st  as  a  witness  and  sub- 
mitted testimony  at  a  hearing  before  the  State  of  California  Committee 
for  Transportation  &  Commerce.    Purpose  of  the  hearing  was  investigation 
of  the  importance  of  and  need  for  further  expansion  of  heliport 
facilities  within  the  Bay  Area. 
AOCI  Annual  Meeting: 

The  General  Manager  of  Public  Utilities  and  the  Airport  General 
Manager  attended  the  annual  conference  of  the  Airport  Operators  Coun- 
cil International  in  Phoenix  October  10-lM.    A  report  on  this 
participation  in  conference  activities  was  given  verbally  to  the 
Commission  by  Mr.  Carr. 
Pier  FF  Opening: 

Western  Airlines  held  a  ribbon-cutting  ceremony  to  dedicate  the 
opening  of  Pier  FF,  providing  four  more  aircraft  gate  positions, 
passenger  handling  facilities,  and  space  for  the  reservations  system 
that  will  serve  the  Bay  Area.     Commission  Vice  President  Thomas  P. 
White  participated  in  the  ribbon-cutting  and  the  event  was  attended  by 
PUC  and  Airport  staff  members. 
Coro  Foundation  Interns : 

Two  interns  from  the  Coro  Foundation  spent  morning  sessions  at 
the  Airport  for  eight  days  during  which  they  were  briefed  in  many 
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of  the  facets  of  operating  an  Airport.    Each  day  was  spent  with  a 
different  division  so  as  to  give  as  wide  an  exposure  to  operational 
procedures  as  was  practicable. 

VIPs: 

Pull  airport  courtesies  were  extended  to  a  number  of  notables 
during  the  month,  including:    The  President  of  Senegal;  U.  S.  Senator 
Edward  Kennedy;  Civil  Aeronautics  Board  Chairman  Charles  Murphy;  and 
a  group  of  Hollywood  visitors  arriving  as  guests  of  the  San  Francisco 
Film  Festival. 
UAL  Cargo  Center: 

United  Air  Lines  placed  its  new  interim  air  cargo  center  into 
operation  on  October  9th  with  formal  dedication  planned  for  early 
in  November. 
Other  Visitors: 

A  full  briefing  of  airport  operations  and  plans  for  expansion  were 
given  during  the  month  to  Dr.-Ing.  Werner  Triebel,  a  director  of  the 
German  Airports  Association,  from  Stuttgart;  and  two  groups  from  the 
Paris  Airports  Authority — one  of  engineers  and  one  of  architects. 
LCC  Meeting: 

The  Assistant  General  Manager,  Operations  &  Maintenance,  attended 
a  meeting  of  the  League  of  California  Cities'  Aviation  Committee  in 
Los  Angeles  on  October  7th. 

*  h  * 
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PASSENGER  TPAFFIC  AND  REVENUE 


PEVEHJF  PASSENGERS 

August 

September 

October 


1966 
12,724,344 
12,131,004 
12,783,686 


1965 
11,895,250 
11,839,746 
12,361,813 


Difference 
+  829,094 
+  291,258 


+  421,873 


+  6.97 
+  2.46 
+  3.41 


The  following  coriparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American 
Transit  Association. 

August  1966.    Average- -Cities  over  500,000 
population 

Average  —  All  City  Transit  Systems 


-  0.28 
+  1.55 


PASSENGER  PEVENME 

August 
Sent ember 
October 
(T)  Tentative 


1966 
$1,808,811 
1,697,951 
1, 75 8, 691 (T) 


1965 
$1  ,694,932 
1,657,596 
1 , 709  ,697 


Difference 
+  113,879 
+  40,355 
+  57,994 


+  6.72 
+  2.43 
+  3.41 
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REVENUE  AND  EXPENDITURES : 

Adult  -^are  passenger  revenue  for  the  first  four  Tenths  of  this  fiscal  year  was 
3.86%  more  than  for  the  corresponding  period  last  year.    Total  revenues  for  the 
period  from  July  1  through  October  31.  1966,  were  $335,002  more  than  the  budget 
estimate,  and  the  total  expenditures  during  that  oeriod  were  approximately 
$130,800  less  than  the  budget  estimate. 

MUNICIPAL  pAIL^AY  BOND  ISSUE: 

On  November  8,  1966,  135,077  citizens  voted  ;  Yes'   on  the  Municipal  Railway  bond 
issue  in  comparison  with  101,036  who  cast  negative  votes. 

The  following  statement  was  issued  by  Mr.  James  K.  Carr,  General  Manager  of 
Public  Utilities : 

'Both  Propositions  A  and  B  received  approval  by  the  great  majority  of 
the  voters ;  but  not  quite  enough  to  meet  the  reouirement  for  a  2  to 
1  vote. 

Failure  to  move  ahead  soon  on  Airport  expansion  and  modernization  of 
the  Municipal  Railway  will  be  economically  disastrous  for  San  Fran- 
cisco . 

"We  now  have  only  this  alternative  —  to  roll  up  our  sleeves,  develop 
the  plans  more  thoroughly,  explain  them  in  more  detail  and  nut  the 
measures  before  the  voters  again  as  soon  as  nossible. 

"A  flourishing  City  with  jovs  for  our  people  demands  adeouate  rapid 
transit,  just  as  high  buildings,  to  be  useful,  demand  elevators. 

Expansion  of  the  Airport,  now  the  fourth  largest  in  the  nation,  is 
eaually  vital  to  Pan  Francisco's  future. 

TIME  OFF  TO  VOTE  ON  ELECTION  DAY : 

In  accordance  with  established  procedure,  operators  not  having  sufficient  time 
available  to  them  for  voting  between  the  opening  or  closing  of  the  polls  and  the 
start  or  end  of  their  working  shifts  could  apply  ^or  time  o^f  to  vote.     To  retain 
required  peak  hour  service  such  time  off  was  arranged  during  the  mid-day  period 
on  Mo v ember  8 . 

The  record  indicates  that  the  number  of  operators  who  ask  for  time  orf  fro^  their 
working  shift  is  increasing  from  year  to  year,  and.  it  now  involves  a  sizeable 
project  for  the  Schedule  and  Transportation  neoartments. 


On  November  8,  1966,  328  operators  requested  time  off  for  voting,  and  this 
required  an  adjustment  in  617  runs. 
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RELOCATION  OF  l'TILITILS--BART  PROJECT : 

Commencing  Saturday,  November  5,  the  relocation  of  street  utilities  related  to 
the  BART  project  necessitated  the  temporary  discontinuance  of  coach  stops  on 
Market  Street  for  several  weeks  inbound  it  8th  as  well  as  outbound  at  Montgomery 
and  7th.     Also,  the  outbound  coach  stou  on  Market  at  Davis  has  been  temDcrarily 
discontinued  due  to  construction  of  a  new  building. 

Provision  is  made  not  to  discontinue  two  consecutive  stops,  and  signs  are  posted 
directing  passenrers  to  adjacent  stons. 

Trolley  coach  lines  on  the  north  side  of  Ecker  and  Market  Streets  were  moved  by 
our  forces  to  facilitate  the  installation  of  steel  framework  structure  to  support 
the  street  at  this  location  in  conjunction  with  the  contractor's  work.    This  was 
done  on  the  weekend  of  November  6,  1966. 


LINE  NO.  22  DETOUR: 

Effective  at  noon,  November  9,  construction  of  the  18th  Street  freeway  overpass 
has  necessitated  the  temporary  rerouting  of  trolley  coach  Line  22  in  both  direc- 
tions via  ISth  Street,  Pennsylvania,  Mariposa,  and  Minnesota. 

VETERANS^  DAY  PARADE: 

The  Veterans'  Day  Parade,  scheduled  for  Sunday,  November  6,  1966,  was  cancelled 
due  to  rain. 


■:M"  LINE  SCHEDULES: 

Additional    M:;  line  streetcar  trips  have  been  scheduled  to  pass  West  Portal  out- 
bound at  3:22  a.m.  and  8:29  a.m.,  due  to  State  College  passenger  traffic.  Also, 
an  additional  ,;Mn  streetcar  has  been  scheduled  to  pass  19th  $  Hollcway  at  4:02 
p.m.  inbound.    Adjustments  are  also  being  made  in  supplementary  motor  coach  ser- 
vice between  West  Portal  and  19th  §  Holloway. 

CHRISTMAS  SHOPPING  AND  SPECIAL  HOLIDAY  SCHEDULES: 

A  sign-up  has  been  conducted  to  incorporate  adjustments  for  the  pre-Christmas 
shopoing  and  the  holiday  season.    These  schedules  will  take  effect  November  20, 
1966. 

CARLE  CAP  PROJECTS: 

Arrangements  nre  being  made  to  test  the  feasibility  of  using  a  single  grip  on 
California  Street  cable  car  #59.     The  single  grip  will,  however,  be  actuated  by 
levers  ^.t  each  end  of  the  car. 
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California  Cable  Car  #49  is  being  repainted,  and  other  California  cable  cars  are 
scheduled  for  repainting  in  a  progressive  •prc-re^. 


CABLE  CAR  BARN: 

The  re-roofing  prciect  at  the  Washington-Mason  Car  Barn  has  been  complete^  by  the 
contractor.     The  naiiway  forces  constructed  ?.  new  stairwav  from  the  upper  floor 
level  to  the  roof  including;  the  penthouse  structure. 

CABLE  STRAND  ALARM  SYSTEM: 

The  electric  equipment  recently  installed  in  conjunction  with  the  strand  alarm 
system,  to  automatically  shut  the  plant  down  when  any  of  the  strand  alarm 
signals  are  received  from  the  strand  alarm  actuators,  has  been  operating  satis- 
factorily.   A  number  of  signals  have  been  received  which  have  shut  the  plant 
down ,  and  investigation  revealed  that  in  all  cases  except  one  the  cause  was  due 
to  excessive  tar  deposits  on  the  cable.     In  one  case,  however,  the  cause  was  due 
to  serious  damage  to  the  cable  at  Powell  and  California:  and  the  operation  of  the 
automatic  strand  alarm  system  in  shutting  down  the  plant  prevented  what  would 
most  certainly  have  been  a  major  strand  of  the  Powell  cable  had  this  alarm 
failed  to  operate.    The  damaged  section  of  the  cable  traveled  60  feet  from  the 
location  of  the  strand  alarm  actuator  at  Powell  and  California.    This  movement 
was  due  to  momentum  of  the  winder  machinery. 


TPACK  PROJECTS: 

Re-railing  of  tracks  has  been  accomplished  on  Taraval  at  22nd  and  23rd,  as  well 
as  ^n  Irving  at  2nd  Avenue.    The  curve  at  15th  §  Taraval  has  also  been  re-railed. 


KIRKLAND  YARD  CLEANING  FACILITIES: 

Sometime  ago  the  Cyclone  cleaner  at  Kirkland  Yard  was  moved  ^ron  its  old  location 
along  the  fence  on  Powell  Street  and  placed  at  the  washrack  location.    The  wash- 
rack  facility  has  been  modified  in  a  major  way  to  operate  in  a  similar  manner  to 
the  one  located  at  Ocean  Garage.    A  new  concrete  slab,  together  with  an  asnhalt 
ramc  „  has  been  installed.    The  sprinkler  piping  has  been  re-arranged  and  elec- 
trical controls  provided  together  with  new  conduit  and  wiring.    This  modification 
will  increase  the  efficiency  of  washrack  operations.    This  work  was  done  by 
Railway  forces. 

PLATFORM  MANPO'/'FS  : 

A  recent  manpower  renort  shows  a  shortage  of  74  platform  men.     Recruitment  has 
recently  improved,  however,  with  31  student  platform  men  being  in  training. 


MUNICIPAL  RAILWAY  MONTHLY  REPORT  -5-  November  15,  1966 

MUNI  MAN  OF  THE  MONTH: 

Operator  Harold  Giese,  Cap  No.  1423,  became  the  184th  Muni  Man  of  the  Month  at 
ceremonies  conducted  at  Presidio  Division,  November  4.  Mr.  James  K.  Carr  pre- 
sented the  Certificate  of  Merit  to  Operator  Oiese . 
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TRANSIT  BRIEFS 

SEATTLE,  WASHINGTON  -  A  Seattle  Transit  System  proposal  for  a  demonstration  rapid- 
transit-bus  project  in  the  Seattle  Freeway's  reversible  lanes  has  received  the 
approval  of  the  Federal  Bureau  of  Public  Roads.    The  project  is  the  first  of  its 
type  to  be  approved  in  the  nation  and  could  cut  as  much  as  27  minutes  off  the  bus 
trip  between  downtown  Seattle  and  the  North  End.     It  is  hoped  that  the  experiment 
will  encourage  more  use  of  buses  and  cut  the  number  of  autos  on  the  freeway. 

DETROIT  -  Sundberg-Ferari ,  Inc.,  Detroit-based  firm  known  internationally  for  its 
industrial  designs  in  transportation  and  other  fields,  has  been  awarded  a  contract 
to  design  the  interiors  and  exteriors  of  500  high-speed  commuter  cars  for  the  Long 
Island  Rail  Road.    Mechanical  specifications  call  for  performance  at  100  miles  per 
hour. 

BALTIMORE  -  The  first  of  15  new  51-passenger  air-conditioned  buses  has  been  received 
by  the  Baltimore  Transit  Company. 

The  new  vehicles,  costing  more  than  $34,000  each,  will  increase  the  company's  fleet 
of  "new  look"  air  conditioned  coaches  to  166. 

NEW  YORK  -  Improvements  and  additions  to  the  city's  transit  system  estimated  to  cost 
$220,678,000  in  the  1967-1968  fiscal  year  have  been  proposed  by  the  New  York  City 
Transit  Authority.     In  addition,  the  Transit  Authority  has  outlined  a  program  of 
continued  improvements  and  extensions  for  the  following  five  years  that  would  cost 
an  estimated  $475,000,000.     In  making  the  proposals,  the  Authority  noted  that  the 
"transit  system,  its  structures,  track,  equipment  and  rolling  stock,  is  now  in  better 
physical  condition  than  it  has  been  for  many  years  and  will  be  maintained  in  such 
condition  and  improved." 

MONTREAL  -  The  Montreal  Metro,  the  world's  first  rapid  transit  system  to  be  a  completely 
rubber-tired  train  operation,  styled  after  the  Paris  Metro,  has  opened  for  business. 
The  first  two  subway  lines,  some  13  miles  of  an  overall  $213.7  million  16. 1-mile-long 
all  underground,  brand-new  three-line  rapid  transit  system,  were  placed  into  regular 
passenger  operations  by  the  Montreal  Transportation  Commission,  integrated  with  a 
much-revised  surface  bus  system.    The  entire  new  Metro  system  has  26  ultra-modern 
stations,  automatic  fare  collection  turnstiles  and  369  gleaming  new  subway  cars 
rolling  quietly  and  swiftly  over  the  Metro  system. 

DETROIT  -  A  new  Minibus  was  recently  unveiled  here,  the  first  of  four  the  city  has 
purchased,  for  approximately  $15,000  each.    The  Minibuses  are  scheduled  every  six 
minutes  to  operate  on  a  relatively  short  route;  fare  is  ten  cents  and  will  operate 
six  days  a  week,  Monday  through  Saturday,  from  10:00  a.m.  to  6:00  p.m.  and  on 
Mondays  and  Wednesdays  until  9:00  p.m.     No  transfers  are  given  or  accepted. 

CHICAGO  -  Advance  projections  show  that  the  transit  advertising  industry  will  again 
grow  at  least  ten  percent  in  1966.     Kingsley  J.  Huggett,  Transit  Advertising  Association 
chairman,  states  that  transit's  1965  volume  of  approximately  $29  million  will  rise 
"at  least  10  percent"  in  1966. 

Transit's  rate  of  growth  establishes  it  as  one  of  two  of  nation's  fastest  growing 
advertising  media,  he  adds.     In  1965,  advertisers  spent  nearly  $29  million  in  the 
transit  medium,  a  9.1  percent  increase  oyer  1964.    Only  television's  9.1  percent 
increase  for  the  same  period  equaled  transit  advertising's  growth.     Cains  of  other 
media  fell  short  of  the  transit  and  TV  advances. 

CHICAGO  -  Backlighted  translucent  displays  are  rapidly  "becoming  a  fact  of  life" 
to  advertisers  throughout  United  States  and  Canadian  urban  areas,  a  transit  advertising 
industry  leader  stated  recently.    As  a  result,  the  Transit  Advertising  Association 
will  now  offer  a  new  program  of  "direct  creative  assistance"  to  advertisers  utilizing 
the  new  backlighted  displays. 
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HETCH      HETCHY     WATER  SUPPLY 
POWER      AND      UTILITIES  ENGINEERING 

MEMORANDUM 

TO:  JAMES  K.  CARR  DATE: 

General  Manager  of  Public  Utilities 

FROM:         ORAL  L.  MOORE 

General  Manager 

SUBJECT:    MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 

HETCH  HETCHY  PROJECT 
Water  Conditions 

Continuing  clear  weather  has  been  prevailing  on  the  City's  mountain  watershed. 
Drafts  of  water  from  storage  are  being  scheduled  for  maximum  benefit  to  the  City 
from  the  water  available.    Lake  Eleanor  has  been  empty  for  approximately  three 
months  and  it  is  expected  that  Lake  Lloyd  will  be  empty  by  the  end  of  November. 

Power  Production 

During  the  month  of  October,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated 
40,625,000  and  66,541,000  kilowatt-hours  respectively. 

Purchase  of  Power  for  Resale 

A  request  for  supplemental  appropriation  in  the  amount  of  $1,775,100  has  been 
issued  for  the  purchase  of  power  for  resale.    Supplemental  funds  are  required  due 
to  adverse  water  conditions  which  have  required  curtailment  of  operation  of  Dion 
R.  Holm  Powerhouse  with  total  shutdown  scheduled  for  December  and  January. 


BUREAU 


November  15,  1966 


1 


O'Shaughnessy  Dam  Distribution  System 

In  cooperation  with  Yosemite  National  Park  officials,  a  study  has  been  completed  to 
improve  the  scenic  conditions  at  O^haughnessy  Dam  by  removing  unsightly  structures 
and  facilities  from  roadways  and  areas  visible  to  the  public.    As  a  result,  an  item 
will  be  included  in  1967-68  budget  request  to  replace  and  relocated  an  unsightly 
and  inefficient  substation  (used  for  enlargement  of  O'Shaughnessy  Dam,  1935  -  1938), 
and  to  replace  certain  obsolete  overhead  power  lines  with  an  underground  distribu- 
tion system. 

Increased  Power  Projection  During  Irrigation  Districts'  Shutdown 
The  Modesto  and  Turlock  Irrigation  Districts  shut  down  Don  Pedro  and  La  Grange 
Powerhouses  on  Sunday,  October  30,  from  8  a.m.  to  4  p.m.  in  order  that  Bechtel 
engineers  could  conduct  a  survey  in  the  river  bed  below  Don  Pedro  Dam.  Since 
the  City  has  an  interest  in  this  work,  the  Districts  requested  that  Hetch  Hetchy 
increase  generation  during  that  period.    The  Districts'  Sunday  generation  during 
October  was  only  2000  kilowatts  at  Don  Pedro  and  4000  kilowatts  at  La  Grange. 
Therefore  it  was  necessary  to  increase  scheduled  Hetch  Hetchy  generation  by 
6000  kilowatts  to  pick  up  this  differential. 

Increased  Rating  of  Warnerville  Transformers 

A  purchase  order  in  the  amount  of  $5,712  has  been  issued  for  additional  forced 
air  cooling  equipment  for  the  autotrans formers  in  Warnerville  Substation.  This 
will  increase  the  rating  of  each  of  the  two  autotrans formers  from  75  mva  to  93.5 
mva.    The  increased  rating  will  enable  them  to  carry  the  Irrigation  Districts'  load 
until  1968,  when  a  third  autotrans former,  now  on  order,  will  be  installed. 
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New  Moccasin  Powerhouse 

Plans  and  specifications  for  Hetch  Hetchy  Contract  No.  382,  Construction  of 
Moccasin  Powerhouse  Replacement  are  being  submitted  to  the  Public  Utilities 
Commission  for  approval  and  authorization  for  advertising  for  bids.    The  contract 
work  consists  of  the  construction  of  an  outdoor-type  powerhouse  of  modem  design 
and  efficiency  and  which,  upon  completion,  will  replace  the  existing  41  year  old 
Moccasin  Powerhouse  now  nearing  the  end  of  its  useful  economic  life.  Estimated 
cost  of  the  powerhouse,  including  revamping  of  the  penstock  system  and  new  switch- 
yard, is  $5.4  million.    Contracts  for  furnishing  and  installing  the  turbines, 
generators,  transformers,  and  gantry  crane  have  previously  been  awarded  and  are 
now  under  fabrication. 

A  formidable  engineering  problem  that  had  to  be  solved  on  this  project  was  the 
operational  changeover  from  the  existing  plant  to  the  new  plant  so  that  loss  of 
power  revenues  would  be  kept  to  a  minimum.    At  one  point  in  the  construction 
schedule,  both  plants  will  be  in  operation  at  the  same  time. 

Relocation  of  Utilities,  Moccasin 

Four  bids  were  received  on  October  13,  1966  for  Hetch  Hetchy  Contract  No.  401,  for 
the  relocation  of  electrical  utilities  and  230  KV  tower  lines  at  Moccasin,  and 
Tower  596-N  at  the  California  Aqueduct  Crossing  south  of  Vernalis.    The  low  bid 
of  $37,450  was  submitted  by  the  Hetch  Hetchy  Operations  Division  at  Moccasin. 
High  bid  was  $168,503.     Contract  has  been  recommended  for  3ward  to  the  Operations 
Division  at  Moccasin.    The  work  in  this  contract  will  clear  the  site  for  the 
construction  of  the  Moccasin  Powerhouse  replacement. 
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South  Fork  Crossing 

Preliminary  engineering  and  field  survey  work  have  been  started  on  this  project 
for  the  relocation  of  this  exposed  section  of  the  Mountain  Tunnel  river  crossing 
to  a  more  favorable  location.    Past  experience  showed  this  section  to  be  most 
vulnerable  to  rockfalls  and  slides  from  the  sheer  canyon  walls  as  well  as  from 
rampaging  river  at  flood  levels. 

An  informal  meeting  was  held  with  a  consulting  foundation  engineering  firm 
to  discuss  a  possible  program  of  geological  explorations  and  test  borings. 

Antitrust  Action  -  Hydraulic  Turbines 

Attorneys  for  the  City  in  the  hydraulic  turbine  antitrust  case  of  City  and  County 
of  San  Francisco  v.  Baldwin-Lima-Hamilton  Corporation  et  al.  have  taken  depositions 
from  staff  members  of  this  department. 

Federal  Power  Commission 

The  San  Francisco  Regional  Office  of  the  Federal  Power  Commission  has  indicated 
that  it  plans  to  have  an  engineer  visit  annually  each  major  electric  power 
utility  in  the  region.    The  first  such  meeting  was  held  between  an  electrical 
engineer  of  their  office  and  members  of  the  department's  staff.     The  topics 
discussed  included  estimate  of  future  system  loads,  planned  or  scheduled  genera- 
ting capacity  additions,  new  transmission  facilities,  and  other  matters  related 
to  our  electric  power  system. 

CANYON- CHERRY  POWER  PROJECT 
Robert  C.  Kirkwood  Powerhouse 

Contractor  continues  work  on  floor  topping,  painting,  electrical  and  mechanical 
installations  in  connection  with  turbines  and  control  equipment.    The  regulating 

4 


)  ) 

gates  are  working  satisfactorily  and  the  cofferdam  has  been  removed.  Outside 
paving  and  grading  is  almost  completed  and  powerhouse  door  has  been  installed. 

Penstock 

Concrete  cradles  and  pads  below  Anchor  No.  4  are  complete.    Penstock  pipe  has  been 
installed  to  Joint  22.    The  penstock  is  approximately  60%  complete.    The  five- foot 
high  protective  walls  are  under  construction.    Work  continues  on  foundation 
grouting  at  holes  C-2  and  C-3  where  difficulties  were  encountered.  Excavation 
for  butterfly  valve  at  top  of  penstock  has  been  completed. 

Generators 

Both  rotors  are  now  complete  and  stator  for  Unit  2  is  receiving  final  alignment. 
Assembly  of  stator  for  Unit  No.  1  is  well  underway. 

California  Aqueduct  Crossing 
No  work  was  performed  during  this  period. 

State  Freeway  Crossings 

Excavation  work  to  uncover  the  three  San  Joaquin  Pipelines  prior  to  concrete 
incasement  is  completed  at  Interstate  Freeway  580  (Chrisman  Road)  and  has  begun 
at  Interstate  Freeway  5  (Blewett  Road). 

San  Joaquin  Pipeline  No.  3,  Section  A 

Contract  has  been  certified  and  shop  drawings  have  been  received  from  contractor 
prior  to  beginning  pipe  fabrication. 
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AIRPORT  ENGINEERING  AND  CONSTRUCTION 
Alterations  to  Central  Terminal 

The  final  item  remaining  to  be  completed  on  this  contract  is  the  tile  floor  in 
the  second  level.     Corrective  action  for  the  tile  is  in  the  planning  state. 

Pier  FF,  South  Terminal 

The  upper  portion  of  Pier  FF  is  now  occupied  by  the  tenant.     Dedication  was  held 
on  October  25,  1966.     Outside  paving  and  final  work  will  be  completed  in  November. 

Waterproof ing  and  Roof  Drainage  -  South  Terminal,  Piers  F  and  G 

Continued  work  on  installation  of  roof  gutters  and  expansion  joint  covers. 

Continued  to  caulk  window  panels. 

Demolition  and  removal  of  Obstructions,  Runway  10R 

Demolition  of  the  old  Executive  Aircraft  Terminal  Building  was  completed  this 
month  and  further  work  is  pending  vacation  of  the  other  buildings. 

In-Runway  Lighting,  Runway  2GL  and  Centerline  Lighting  of  Taxiway  F 
Installation  of  transformer  cans  and  conduit  runs  continues. 

Installation  of  Traffic  Controls  for  Taxiway  F  and  Runways  1L  and  1R 

It  is  expected  the  contractor  will  place  the  control  lights  in  service  early 

in  November. 

Cargo  Building  Partitions,  Plot  6-A  (Informal) 

Remaining  work  includes  delivery  and  installation  of  roll -up  doors. 


6 


Drainage  and  Pumping  Station,  South  Lomita  Canal 

Work  this  month  is  concentrated  on  forming  and  placing  concrete  in  the  pump  house. 

Construction  of  South  Oxidation  Pond  and  Related  Work 
Work  is  pending  delivery  of  pumps. 

Emergency  Battery  Bank  and  Battery  Chargers  (Informal) 
Awaiting  delivery  of  materials. 

Contracts  Completed 
A-466  -  Pier  FF  Sisns 


Tenant  Construction 

International  Flight  Service 

Interstate  Host 

Federal  Aviation  Agency 

Pacific  Airlines 

Pacific  Southwest  Airlines 

Pan  American  Airlines 

Shell  Oil  Company 
Richfield  Oil 
United  Airlines 


U.S.  Post  Office 


Erection  of  Stairway  between  Piers  D  &  E 

South  Terminal  -  New  Snack  Bar  Entrance 

Approach  Lighting  System  and  Sequence  Flashing  lights 

Maintenance  Base  Facilities,  Plot  11 

Gate  Room  Expansion,  Pier  D 

Operations  Annex  Building,  Plot  1-C 
Modifications  to  Air  Cargo  Building  No.  2 

Barge  Terminal  -  Installation  of  Phone  Conduits 

Bulk  Storage  Facilities 

Building  04  Expansion- Phase  III 
Plot  5  -  Air  Cargo  3uilding 
Plating  Shop,  Building  84 

Modifications  to  Service  Center,  Hangar,  Plot  4 
Maintenance  Base  -  Modification  to  Entrance  Area 
Modification**  t©  Hangars  1  &  2  and  Building  No.  3 
Signs  for  Air  Cargo  Building 

Expansion  of  Electrical  Distribution  System  Bldg.  84 
Modifications  and  Additions  to  Pier  B 

New  Post  Office,  Plot  10B 
Additional  Space  in  Cargo  Building  2 
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West  Coast  Airlines 


Modification  to  Gate  Room  41  & 
Passenger  Loading  Bridge 


Western  Airlines 


Pier  FF  (Related  Contracts) 


Heliport 

Staff  cooperated  with  Airport  management  in  the  preparation  of  the  supplemental 
appropriation  request  of  $128,000  to  the  Board  of  Supervisors. 

South  Terminal  Baggage  Facilities 

Eight  bids  were  received  on  October  27,  1966  for  Contract  A-471,  South  Terminal 
3aggage  Facilities.    The  low  bid  of  $24,120  wa3  submitted  by  the  Wilco  Construction 
Company  of  San  Francisco.    High  bid  was  $32,694-.    Award  has  been  recommended  to 
the  low  bidder. 

Federal  Aviation  Agency. 

FAA  has  approved  the  grading  for  the  Glide  Slope  Facility  at  the  end  of  Runway 
28L.    This  work  will  be  included  under  Amendment  No.  2  to  Project  22.  Estimated 
cost  is  $35,000. 

Contract  A-451,  Pavement  Rsconst ruction,  Taxiway  i!E51  was  approved  for  advertisement. 
Upon  receipt  of  bids,  the  Grant  Agreement  for  Project  23  will  be  concluded. 

Bond  Issue 

Staff  prepared  maps,  photos,  and  other  supporting  documents  for  Airport  management 
to  justify  the  filling  of  200  acres  of  Bay  waters  for  the  new  Air  Cargo  Center. 
The  presentation  will  be  made  before  the  San  Francisco  Bay  Conservation  and 
Development  Commission. 
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MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 
Washington-Mason  Carhouse  Re-Roofing 

Work  is  complete  except  for  decorative  painting  on  parapet  wall  flashing. 
Painting  -  Fillmore  Substation  and  Geary  Carhouse 

The  Turk  and  Fillmore  Substation  has  been  waterproofed  and  all  mortar  joints  repair 
ed.    Contractor  is  painting  wood  sash  and  stucco  surfaces.    Paint  has  been  ordered 
and  work  begun  at  Geary  Carhouse. 

Overhead  for  Southern  Freeway  at  18th  Street 

State  permitted  access  onto  the  Mariposa  Street  overcrossing  and  City's  contractor 
has  resumed  work  on  the  spans  and  trolley  wire  along  the  proposed  detour. 

Pole  Relocation  for  Clay  Street  Widening 

Material  has  been  ordered  but  no  field  installation  can  begin  until  traffic  has 
been  diverted  to  the  north  side  of  Clay  Street  by  other  contractors. 

Underground  Facilities 

At  the  request  of  the  Pacific  Gas  and  Electric  Company  a  meeting  was  held  on 
October  26  with  representatives  of  the  Company,  Municipal  Railway,  and  this  depart- 
ment.   The  purpose  of  the  meeting  was  to  explore  the  effect  of  changes  in  Pacific 
Gas  and  Electric  underground  ducts  and  manholes,  space  in  which  is  used  for 
Municipal  Railway  feeders.    These  changes  are  occasioned  by  forthcoming  BARTD 
construction. 

Bay  Area  Rapid  Transit  District 

Staff  and  representatives  from  Muni  management  conferred  with  the  design  teams  for 
the  various  BARTD  stations  on  Market  Street.    Traffic  routing,  scheduling  for  Muni 
buses,  streetcars,  and  trolleys,  relocation  of  overhead,  support  of  streetcar  track 
etc.  during  stage  construction  were  reviewed  and  discussed  for  the  Civic  Center 
Station  and  the  Powell  Street  Station, 
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UTILITIES  ENGINEERING  BUREAU 
STATUS  OF  CONSTRUCTION  CONTRACTS 
November  1,  1966 


Contract  No. 
Hetch  Hetchy 

HH-331 
HH-375 

HE- 376 
HH-377 
HH-378 

HH-379 

HH-392 

HH-397 
HH-401 


Title 


Contract 
Amount 


Kirkwood  PH  Generators    $  842,394 

Concrete  Encasement  at  127,415 
Three  Road  Crossings 

Kirkwood  Powerhouse  4,419,677 

Kirkwood  Penstock  2,342,000 

Furnish  &  Install  Bridge  80,350 
Crane-Kirkwood  Powerhouse 

San  Joaquin  Pipeline  5,656,941 
No.  3    Section  "A" 

Spillway  Deflector  Walls,  123,122 
O'Shaughnessy  Dam 


New  Moccasin  Warehouse 


109,987 


%  Completed 
Last  Month 


2 
17 

5 

9 
1 


%  Complete      %  Time 
To  Date  Elapsed 


90 
17 

97 
73 
100 


Electrical  Utilities  and  37,410 
230  KV  Towers  at  Moccasin 


Awaiting  Certification 
Awaiting  Certification 


100 
19 

100 
100 
100 


Airport 
A- 2  52 

A- 348 
A- 354 

A- 38  2 

A-387 


Drainage  Pumping  Station  178,112 
South  Lomita  Canal 


Pier  FF 

Alterations  to 
Central  Terminal 


710,718 
1,255,561 


Demolition  and  Removal  of  26,573 
Obstructions  -  Runway  10R 

Alterations  to  Piers  C  135,944 
and  D 


16 

0 
0 

10 


29 

98 
99 

75 

0 


47 

100 
100 

99 


(Continued) 
10 


Contract       %  Completed      %  Complete       %  Time 
Contract  No.  Title  Amount         Last  Month  To  Date  Elapsed 

Airport  -  Cont'd 

A-396  In-runway  Lighting  28L  and  231,594  10  13  66 

Centerline  Lighting  Taxiway  J 

A-433R        Waterproof  &  Roof  Drainage    41,943  3  36  70 

So.  Terminal  Piers  F  &  G 

A-434  Traffic  Control  for  Taxiway    9,677  0  50  100 

F  Runways  1L  and  1R 

A-448  Cargo  Bldg-Plot  4,583  30  60  100 

6A-Partitions 

A-450  South  Oxidation  Pond  32,400  1  80  100 

A-452  Apron  Pavement  for  Cargo      216,497  0  0  1 

Bldg  5A 

A-459  Add  Operations  Area  18,743  0  0  1 

Lower  Level  Pier  FF 

A-460  Emergency  Battery  Bank  3,135  0  0  100 

and  Battery  Charger 

A-461  Silt  Removal    1966  4,556  0  0  50 

A-464  Relocation  of  Taxiway  R       106,151  0  0  2 

A-465  Drainage  Pumping  43,835  0  0  1 

Station  No.  5 

Transit  System 


MR-491         Overhead  Construction  41,317  18  75  100 

Detour  -  18th  at  Freeway  Extens . 

MR-501         Re-roof  Washington-Mason        10,722  0  85  100 

Cable  Car  Barn 

MR-506         Painting  -  Fillmore  26,030  21  36  52 

Substation  and  Geary  Carhouse 

MR-509         Pole  Relocation  for  Clay       8,470  0  0  13 

St.  Widening 


11 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

November  22,  1966 

Room  282  -  City  Hall 
2:00  p,m. 


COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F„  Stack 
Raymond  H.  Lapin 


James  K.  Carr 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 

SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Utilities  Engineering 
Personnel  &  Safety 


Accounts 


Public  Service 


66-610 


Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  regular  meeting  of  the  Commission 
held  October  25,  1966,  were  approved.    Approval  of  the  minutes 
of  the  regular  meetings  held  October  31  and  November  15,  1966, 
was  put  over. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commis si oners  Stack,  Lapin 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO.  66-0900— 

RESOLVED,  That  this  Commission,  on  the  recommendation  of 
the  General  Manager  of  Public  Utilities,  the  General  Manager  of 
Hetch  Hetchy  Project,  and  the  City  Attorney,  hereby  approves  the 
collections,  month  of  October  1966,  for  damages  which  the  Depart- 
ment has  against  miscellaneous  debtors: 

Bureau  of  Light,  Heat  &  Power  $  1,691.20 

"      "    thru  Bureau  of  Delinquent  Revenue  621.54 

ft  2,5l2.?4; 

and  hereby  approves  transfer  during  the  month  of  October  1966, 
amount  $201.47,  by  the  Bureau  of  Light,  Heat  &  Power  to  the 
Bureau  of  Delinquent  Revenue  for  collection;  and  approves 
abandonment  under  Bureau  of  Delinquent  Revenue  Authorization, 
claims  in  amount  of  Sll.29* 


— RESOLUTION  NO.  66-0901— 

RESOLVED ,  That  Resolution  No.  66-0793  adopted  by  this 
Commission  on  October  4,  1966  is  amended  as  follows: 

"a  quitclaim  deed"  is  changed  to  read  "quitclaim  deeds" 
"Anza  Pacific  Corporation"  is  changed  to  read  "Anza  Pacific 
Corporation,  et  al" 


66-611 


--RESOLUTION  NO.  66-0902— 


RESOLVED,  That  this  Commission  authorizes  the  sharing  of 
space  "by  The  Flying  Tiger  Line,  Inc.,  permittee  at  the  Airport 
under  Space  or  Use  Permit  authorized  by  Resolution  No.  18,389 
with  F.  P.  Dow  Company  subject  to  termination  by  this  Commission 
at  any  time  upon  30  days  notice. 


—RESOLUTION  NO.  66-0903— 

RESOLVED,  That  this  Commission  does  hereby  authorize  and 
direct  the  General  Manager  of  Public  Utilities  to  proceed  to 
Washington,  D.C.,  for  the  period  December  1-10,  1966  approximately, 
to  attend  the  Airport  Operators  Council  International  Special 
Conference  on  Federal  Financial  Programs  for  Airports,  and  to 
confer  with  governmental  officials  relative  to  issues  concerning 
the  San  Francisco  Water  Department,  Municipal  Railway,  Airport 
Department,  and  other  Public  Utilities  Commission  affairs,  and 
any  other  matters  pertaining  to  the  City  and  County  of  San 
Francisco;  and,  be  it  further 


RESOLVED,  That  necessary  expenses  in  connection  therewith 
are  hereby  authorized  and  approved,  said  expenses  being  estimated 
in  the  amount  of  $ 500. 00. 


—RESOLUTION  NO.  66-0904— 

RESOLVED,  That  this  Commission  hereby  approves  the  drawing, 
identified  as  Exhibit  "A",  submitted  by  Pacific  Air  Lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit 
will  install  two  underground  fuel  tanks  and  do  all  necessary  and 
related  work  at  its  maintenance  base  in  Plot  11  at  San  Francisco 
International  Airport;  said  drawing  having  been  approved  by  the 
Utilities  Engineering  Bureau  subject  to  notations  marked  thereon; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pacific  Air 
Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  pre- 
cautions in  its  construction  contracts,  and  on  the  job  to  insure 
that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  delay,  or  interfere 
with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition 
of  delay  or  interference  or  prevention  is  brought  to  the  attention 
of  this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 


—RESOLUTION  NO.  66-0905— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport  Space 
or  Use  Permit : 

Permittee:  The  Pacific  Telephone  and  Telegraph  Company 

Space:  Room  G-13.1,  consisting  of  445  square  feet, 

South  Terminal 


66-612 


Monthly  Consideration:  #222.50 


Rental  Credit:  A  sufficient  number  of  the  monthly  consider- 

ations shall  be  reduced  by  seventy  per  cent 
(70%)  so  as  to  allow  Permittee  to  receive, 
by  such  credits,  the  amount  of  the  actual 
cost  to  Permittee  of  its  architectural  and 
engineering  fees  and  its  cost  of  improvements 
in  the  space  initially  assigned  but  not  to 
exceed  the  sum  of  Five  Thousand  Dollars. 

Effective  Date:  As  determined  by  Airport  General  Manager 


— RESOLUTION  NO.  66-0906— 

RESOLVED,  That  this  Commission  hereby  approves  the  specifi- 
cations and  drawings,  identified  as  Exhibit  "A",  submitted  by 
Pacific  Telephone  and  Telegraph  Company,  whereby  said  Company, 
in  consideration  of  rental  arrangements  as  expressed  in  Resolution 
No.  66-0905,  adopted  November  22,  1966,  will  construct  a  new 
lounge  area  and  do  all  other  necessary  and  related  work  on  the 
ground  floor  of  the  South  Terminal  Building  at  San  Francisco 
International  Airport;  said  specifications  and  drawings  having 
been  approved  by  the  Utilities  Engineering  Bureau  subject  to 
notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pacific 
Telephone  and  Telegraph  Company  to  proceed  with  said  work;  and, 
be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  pre- 
cautions in  its  construction  contracts,  and  on  the  job  to  insure 
that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  delay,  or  interfere 
with  or  prevent ,  the  construction  and  work  being  done  at  the 
same  time,  in  the  same  general  area  by  City,  and  that  if  such 
condition  of  delay  or  interference  or  prevention  is  brought  to 
the  attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


— RESOLUTION  NO.  66-0907— 

RESOLVED,  That  this  Commission  hereby  approves  Traveling 
Expense  Vouchers  as  follows: 

,,4-30.74-,  covering  expenses  of  General  Manager  of  Public  Utilities 
James  K.  Carr,  incurred  on  trip  to  Phoenix,  Arizona,  October  10-15, 
1966,  for  attendance  at  Airport  Operators  Council  International 
Annual  Meeting  and  conferences  with  governmental,  airline  and 
airport  officials  on  airport  matters. 

$123.65,  covering  expenses  of  Deputy  City  Attorney  Robert  M.  Desky, 
incurred  on  trip  to  Los  Angeles,  California,  September  27-30,  1966, 
for  attendance  at  depositions  in  water  pipe  anti-trust  case,  City 
and  County  of  San  Francisco  v.  U.  S.  Steel  Corp.,  et  al,  USDC  No. 
Calif.  ^3729. 


66-613 


$343#92,  covering  expenses  of  Deputy  City  Attorney  Robert  M.  Desky, 
incurred  on  trip  to  Los  Angeles,  California,  October  3-14,  .1966, 
for  attendance  at  depositions  in  water  pipe  anti-trust  case,  City 
and  County  of  San  Francisco  v.  U.  S.  Steel  Corp.,  et  al,  USDC  No. 
Calif.  #42379. 

$124. 15,  covering  expenses  of  H.  C.  Medbery,  Assistant  General 
Manager  and  Chief  Engineer,  San  Francisco  Water  Department, 
incurred  on  trip  to  Los  Angeles,  California,  October  25-30,  1966, 
for  attendance  at  the  American  Water  Works  Association  California 
Section  Meeting. 

$336.90,  covering  expenses  of  William  A.  McRobbie ,  Director, 
Bureau  of  Personnel  &  Safety,  incurred  on  trip  to  Chicago, 
Illinois,  October  23-27,  1966,  for  attendance  at  the  1966 
National  Safety  Congress  and  Exposition. 


— RESOLUTION  NO.  66-0908— 

RESOLVED,  That  this  Commission  hereby  revokes,  effective 
November  23,  1966,  the  following  Airport  Space  or  Use  Permits 
issued  to  Pan  American  World  Airways,  Inc. 

Resolution  No.  65-1014,  adopted  December  28,  1965 
Plot  17,  Building  C-03 

Room  124  Rental:  $70.35  per  month 

Resolution  No.  66-0079,  adopted  February  1,  1966 
Plot  17,  Building  C-03 

Rooms  123,  123.1,  123.2  Rental:  $148.80  per  month 


—RESOLUTION  NO.  66-0909— 

RESOLVED,  That  this  Commission  approves  amending  that  certain 
Airport  Space  or  Use  Permit  issued  to  Slick  Airways,  A  Division  of 
Airlift  International,  Inc.,  under  Resolution  No.  66-0589,  adopted 
July  19,  1966,  to  reflect  the  deletion  of  the  following: 

Shop  Building  C-10,  Terminal  Building  02 
Warehouse  Space 

First  Floor  3,838  sq.ft.  Q  .06666  $255.84  month 

New  Rental  to  be  $1,674.40  per  month 

Effective  Date:     As  determined  by  Airport  General  Manager 


— RESOLUTION  NO.  66-0910— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit : 

Permittee:  Pan  American  World  Airways,  Inc. 

Space:  Plot  17 

Bldg.  No.  47      19,690  sq.ft.  ^.80    $15,752.00  year 
Less:         Bldg.  No.  29        5,326  sq.ft.@1.20        6,391.20  year 

$  9,360.80  year 


66-614 


Consideration:     $9* 360. 80  per  year  until  January  31,  1968  and 

thereafter  at  the  rate  of  $15,752*00  per  year. 

Effective  Date :  As  determined  by  Airport  General  Manager 


— RESOLUTION  NO.  66-0911— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit  to  United  Air  Lines,  Inc.: 
Space:     Plot  17 

Shop  Building  O10 

Rms.  113,  113*1,  114,  11^.1,  114.2,  114.3 
111,  111.1,  111.2 
116,  116.1,  116.2,  116.3 


Q  .80  sq.ft. 

(New)  Shop  Building  29  5,326  sq.ft.  @1.20  sq.ft. 
Shop  Building  30  14,700  sq.ft.  @1.20  sq.ft. 

Shop  Building  11  1,782  sq.ft.  @1.20  sq.ft. 

Rent  Per  Annum 

Monthly  Consideration:  $3,061.87 

Effective  Date:     As  Determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates,  as  of  the  effective  date  set  forth  above,  that  certain 
Airport  Space  or  Use  Permit  previously  issued  to  United  Air  Lines, 
Inc.  under  authority  of  Resolution  No.  66-0608,  adopted  July  26, 
1966. 


— -RESOLUTION  NO.  66-0912 — 

RESOLVED,  That  this  Commission  terminates  effective  on  a 
date  as  determined  by  the  Airport  General  Manager  that  certain 
authority  granted  to  Pacific  Air  Lines,  Inc.  under  authority  of 
Resolution  No.  22,889  adopted  May  14,  1963,  allowing  International 
Customs  Service,  Inc.  joint  occupancy  of  Room  208  in  Air  Cargo 
Building  No.  2. 

— RESOLUTION  NO.  66-0913— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Perm!!-; 

Permittee:     International  Customs  Service  Inc. 
Space:  Cargo  Building  No.l 

Rm.  108  496  sq.ft.  %  -  ^124. 00  month 
Monthly  Consideration:  3124.00 

Effective  Date:     As  determined  by  Airport  General  Manager 


7,250  sq.ft. 
3,190  sq.ft. 
2,776  sq.ft. 

13,216  sq.ft. 

$10,572.80 

6,391.20 
17,640.00 
2,138.40 

$36,742.40 


66-615 


— RESOLUTION  NO.  66-0914— 


RESOLVED,  That  this  Commission  terminates  effective  on  a 
date  as  determined  by  the  Airport  General  Manager  that  certain 
authority  granted  to  West  Coast  Airlines,  Inc.  under  authority 
of  Resolution  No.  22,613,  adopted  January  15,  1963,  allowing 
Wings  and  Wheels  Express,  Inc.  joint  occupancy  of  Room  306  in 
Air  Cargo  Building  No.  3» 


— RESOLUTION  NO.  66-091 5— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:    Wings  and  Wheels  Express,  Inc. 

Space:  Cargo  Building  No.  2 

Room  200      180  sq.ft.  @.25  -  $4-5.00  month 

Monthly  Consideration:  $45.00 

Effective  Date:     As  determined  by  Airport  General  Manager 


—RESOLUTION  NO.  66-0916— 

RESOLVED,  That  this  Commission  approves  the  termination 
as  mutually  agreed  upon  by  Lessee,  Pan  American  World  Airways,  Inc. 
of  lease  dated  March  15,  I960  issued  pursuant  to  Public  Utilities 
Commission  Resolution  No.  19,999,  adopted  March  15,  I960,  as 
extended  by  Resolution  No.  24,219,  adopted  August  25  >  1964,  per- 
taining to  Room  309  and  a  loading  dock  area  at  Air  Cargo  Building 
No.  3  at  an  annual  rental  of  $42,000.00. 

Terminate:     November  15,  1966 


—RESOLUTION  NO.  66-0917— 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following  Airport 
Space  or  Use  Permit: 

Permittee:        Pan  American  World  Airways,  Inc. 

Space:  Cargo  Building  No.  2 

Room  201        21,467  sq.ft.  @  .25 
Canopy  201A  13,700  sq.ft.  @  .1875 

Dock  210(portion)  4,037  sq.ft. 

Monthly  Consideration:  $7,935.50 

Effective  Date:     November  15,  1966 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  permittee  under  au- 
thority of  Resolution  No.  65-0701  adopted  August  31,  1965. 


$5,366.75 
2,568.7? 
$7,935.50  month 
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—RESOLUTION  NO.   66-0918  — 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit  s 


Permittees      Emery  Air  Freight  Corporation 

Space:  Cargo  Building  No.l 

Room  -  104        2,734  sq.  ft. 
(new)  "        103        1,840  sq.  ft. 

4,574  sq.ft.   Q.25  -  $1,143.50  month 
Monthly  Considerations  $1,143.50 


Effective  Dates     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  above  Permittee  under  authority 
of  Resolution  No.  24,408  adopted  October  27,  1964. 


—RESOLUTION  NO.  66-0919- 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit  s 


Permittees        Harper,  Robinson  and  Company 

Spaces  Cargo  Building  No.  1 

Room  114A  1,703  sq.ft.  @25  -  $425.75  month 

Monthly  Consideration:  $425.75 

Effective  Dates     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under  authori 
ty  of  Resolution  No.  20,241  adopted  May  31,  1960. 


—RESOLUTION  NO.   66-0920  — 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permits 


Permittees  Japan  Air  Lines  Company  Inc. 
Space:  Cargo  Building  No.  3 


(New)   Room  309B  7,136  sq.ft. (3.25    -  $1/784.00  month 

(New)   Dock  310   (portion)  1,447  sq.ft. 

Plot  17,  Building  C-10 
Rooms  102,  102.1,  102.2 

102.3,   102.4  5,011  sq.ft.<ao06666  334.03 
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(Cargo  Building  No.  3) 

South  Terminal  Building 
Pier  G,  Lower  Level 

Room  7-21  1,061  sq.ft.@.50  $530.50 

$2,648.53 

Monthly  Consideration;  $2,648.53 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under  authority 
of  Resolution  No.  66-0350  adopted  May  3,  1966. 


—RESOLUTION  NO.  66-0921— 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit: 

Permittee:     Deutsche  Lufthansa  Aktiengesellschaf t 
also  operating  as 
Lufthansa  German  Airlines 

Space:      Cargo  Building  No.  1 

Room  113  3,066  sq.  ft.   @  .25  $766.50 

Canopy  113A  1,562  sq.  ft.  @  .1875  292.88 

$1,059.38  month 

Monthly  Consideration:  $1,059.38 

Effective  Date:    As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  permittee  under  authority 
of  Resolution  No.  23,534  adopted  December  31,  1963. 


—RESOLUTION  NO.   66-0922  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit: 

Permittee:  National  Airlines,  Inc. 

Space:  Cargo  Building  No.  1 

Room  116C  4,000  sq.ft.   @.25  $1,000.00  month 

Monthly  Consideration:  $1,000.00 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under  authority 
of  Resolution  No.  66-04  91  adopted  June  14,  1966. 
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—RESOLUTION  NO.  66-0923- 


RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  Airport  Space  or  Use  Permit; 


Permittee;        Qantas  Empire  Airways,  Ltd. 

Space;        Cargo  Building  No.  3 

(New)  Room  309A  7,121  sq.ft.  @  $3.00  -  $21,363.00  yr. 

(New)   Dock  310  - 

(portion)  1,189  sq.ft. 

Hangar  5  5,099  sq.ft.   @       .80  -  $  4,079.20  yr. 

Paved  Area  44,530  sq.ft.  @     .075  -      3,339.75  yr. 

Unpaved  Area  13,122  sq.ft.  @     .025             328.05  yr. 


$29,110.00  yr. 


Monthly  Consideration;  $2,425.83 


Effective  Date;     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under 
authority  of  Resolution  No.  66-0381  adopted  May  10,  1966. 


—RESOLUTION  NO.   66-0924  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit; 

Permittee;     Railway  Express  Agency,  Inc. 

Space;  Cargo  Building  No.  1 

Room  107  2,879.   sq.ft.   @.25  -  $719.75  month 

Monthly  Consideration:  $719.75 

Effective  Date;     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under 
authority  of  Resolution  No.  65-0626  adopted  August  3,  1965. 


—RESOLUTION  NO.   66-0925 — 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit: 

Permittee:      WTC  Air  Freight 

Space:  Cargo  Building  No.l 

Room  116D  2,063  sq.ft.   @.25  -  $515.75  month 

Monthly  Consideration:  $515.75 

Effective  Date:     As  determined  by  Airport  General  Manager 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  Permittee  under 
authority  of  Resolution  No.  66-0656  adopted  August  16,  1966. 


— RESOLUTION  NO.   66-0926 — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property,  as  follows: 

TO:       MR.  ERNEST  MUNCHERIAN 

Permit  to  occupy,  for  domestic  garden  purposes,  a  portion  of  Bay 
Division  Pipeline  No.  3  right  of  way;  said  portion  being  a  portion 
of  Lots  1  and  2,  Block  31,  Oak  Knoll  Manor  Subdivision,  southerly 
of  Canyon  Road,  Redwood  City.     Fee  waived  in  consideration  of 
offsetting  benefits  to  the  Department. 


—RESOLUTION  NO.   66-0927  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:       PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  install  and  maintain  a  2-inch  gas  service  main  across  a 
portion  of  Hetch  Hetchy  Bay  Division  Pipeline  No.  1  right  of  way; 
said  crossing  being  within  James  Avenue,  as  said  avenue  crosses 
the  City  right  of  way,  New  High  School  Acres  Subdivision,  Redwood 
City.     Subject  to  a  $50.00  permit  fee. 


—RESOLUTION  NO.   66-0928  — 

RESOLVED,  That  the  Revocable  Permit  to  the  P .M.K. Development 
Company,  Inc.,  authorized  by  Public  Utilities  Commission  Resolution 
No.  23021,  adopted  June  25,  1963,  covering  a  portion  of  the  Hetch 
Hetchy  right-of-way  in  Redwood  City,  as  described  on  Water  Department 
Drawing  B-2535,     for  the  purpose  of  additional  parking  and  land- 
scaping at  a  monthly  rental  of  $25.00  plus  taxes  and  assessments, 
be  cancelled. 


—RESOLUTION  NO.  66-0929— 

RESOLVED,  That  this  Commission  hereby  cancels  that  certain 
Water  Department  Revocable  Permit  to  the  C.I. A.  Corporation, 
authorized  by  Public  Utilities  Commission  Resolution  No.  24,304, 
adopted  September  22,  1964,  along  a  portion  of  the  Hetch  Hetchy 
right-of-way  located  off  Escuela  Street  near  Crisante  in  Mountain 
View,  Santa  Clara  County,  as  described  on  Water  Department  Drawing 
B-2627,  for  the  purpose  of  landscaping,  consideration  being  taxes 
and  assessments. 


—RESOLUTION  NO.  66-0930— 

RESOLVED,  That  this  Commission  hereby  approves,  in  accordance 
with  Resolution  No.  16,527,  adopted  July  16,  1956,  payment  of  claim 
in  the  amount  of  $1,104.79,  made  by  the  San  Francisco  Water  Department 
month  of  October  1966,  per  Revolving  Fund  Voucher  No.  2590. 
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On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner  White, 
the  following  resolution  was  adopted? 

Votes  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


—RESOLUTION  NO.   66-0931  — 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  Public  Utilities  to  enter  into  a  Professional  Services  contract 
with  the  joint  venture  of  Metcalf  &  Eddy  and  Wilsey  &  Ham  for 
"Professional  Services  in  Connection  with  a  Land  Management  Study 
of  Water  Department  Peninsula  Lands." 

Payment  for  services  are  not  to  exceed  a  maximum  fee  of  $45,000, 
all  in  accordance  with  an  appropriate  form  of  Agreement  to  be  entered 
into  between  the  Joint  Venture  of  Metcalf  &  Eddy  and  Wilsey  &  Ham  and 
the  Public  Utilities  Commission  through  its  General  Manager  of  Public 
Utilities. 

********* 


—RESOLUTION  NO.   66-0932  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
certification  of  Debit  Modification  of  Contract,  in  amount  of 
$728.00,  under  MR  Contract  No.  509 — Pole  Relocation  for  Clay  Street 
Widening;  R.  Flatland  Company,  contractor;  to  provide  for  installing 
special  steel  trolley  pole  as  shown  on  SK-660809-TJ ,  less  davit 
extension  and  luminaire,  including  concrete  foundation  and  related 
work,  in  lieu  of  installing  City-furnished  pole  under  Item  3. 


—RESOLUTION  NO.   66-0933  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Municipal  Railway  Departmental  Requests  for  Funds? 

$465.00,  to  provide  for  rental  and  sales  tax  payments  on  UNIVAC 
tabulating  equipment;  Appropriation  No.  6.315.241.735.000 

$68.45,  to  provide  for  over-run  in  excess  of  amount  provided  for 
WO  5-0507,  Department  of  Public  Works,  Appropriation 
4.736.721.000.000 


--RESOLUTION  NO.   66-0934  — 

RESOLVED,  That  this  Commission  hereby  approves,   in  accordance 
with  Resolution  No.   16,527,  adopted  July  16,  1956,  payment  of  claims 
in  amount  of  $17,741.25,  made  by  the  Municipal  Railway,  month  of 
October  1966,  per  Revolving  Fund  Payment  Requests  Nos.  1546,  1570, 
1586,   1587,   1588,   1590,   1593A,   1594,   1596,   1597,  and  1599. 


*********** 
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On  motion  of  Commissioner  White,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  adopted s 

Vote;  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-Commissioner  Lapin 


— RESOLUTION  NO.  66-0935A-- 

WHEREAS,  Donald  Mazzoni,  General  Claims  Agent,  Municipal  Railway 
has  retired  from  the  service  of  the  City  and  County  of  San  Francisco 
after  serving  the  Municipal  Railway  for  a  period  of  thirty-nine 
years;  and 

WHEREAS,  In  the  performance  of  his  duties,  in  his  contacts  with 
the  public,  his  fellow  employees  and  the  heads  of  departments,  he 
has  earned  their  respect  and  admiration;  and 

WHEREAS ,  The  Public  Utilities  Commission  recognizes  the  valuable 
service  Mr.  Mazzoni  has  rendered  the  people  of  San  Francisco  while 
employed  by  said  Municipal  Railway;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  on  behalf  of  the 
people  of  the  City  and  County  of  San  Francisco,  in  recognition  of 
his  long  and  faithful  service,  by  this  resolution  expresses  to  Mr. 
Mazzoni,  its  best  wishes  for  a  long  and  happy  life  and  the  assurance 
of  its  appreciation  of  work  well  performed;  and,  be  it  further 

RESOLVED,  That  the  Secretary  and  Assistant  General  Manager 
be  and  he  is  hereby  directed  to  prepare  a  copy  of  this  resolution 
for  presentation  to  Mr.  Donald  Mazzoni. 


************ 


On  motion  of  Commissioner  White,  seconded  by  Commissioner  Greenberg, 
the  following  resolution  was  adopted; 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioners  Stack,  Lapin 


— RESOLTUION  NO.  66-0900-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System,  the 
General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  allot  funds  and  to 
draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 

CC  James  Henry  Madison  and 
Thelma  A.  Madison 

MC  William  Lee  Butler 

Litigated  Settlements 

MC  Alice  E.  Dardi 


Date  of  Accident 

June  27,  1966 
October  17,  1966 

January  19,  1962 


Settlement 

$  875.00 
577.13 

3,900.00 
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MC  James  K.  Rogers 

MC  Dorothy  Rogers 

TC  Stella  M.  Richardson 

MC  Mercedes  La  Flue 

MC  Joseph  E.  Borg 

TC  Frank  A.  Zeis 

MC  Mannfried  Funk,  a  minor 

and  his  father  and  Guardian 
ad  Litem,  Robert  Funk 

TC  Frank  Dell'omo,  aka 
Frank  A.  Dell'omo 

SC  Jesus  Hernandez 

CC  Stamatis  Krinis,  a  minor 
by  Steve  Demetrakopoulos , 
his  Guardian  ad  Litem 

MC  Martha  E.  Moore,  aka 
Betty  Moore 

MC  George  T.  Vellis 


October  26,  1963 
October  26,  1963 
July  3,  1965 
January  12,  1965 
June  11,  1963 
March  15,  1964 


November  17,  1963 

December  26,  1963 
November  24,  1964 


1,472.62 
1,100.00 
1,500.00 
1,300.00 
2,000.00 
1,625.00 


1,750.00 

1,150.00 
1,250.00 


(of  Which  $511.00  is  P.D.) 


February  4,  1964 

January  31,  1964 
September  23,  1963 


900.00 

2,100.00 
11,500.00 


Appropriation  No.  6.735.804.000 


$32,999.75 


********* 


In  reference  to  Resolution  No.  66-0903  authorizing  Mr.  Carr's  trip 
to  Washington,  Mr.  Carr  called  attention  to  the  newspaper  story  of 
Friday  last  in  which  is  stated  that  President  Johnson  had  ordered 
Alan  Boyd,  nominee  for  Secretary  of  Transportation,  and  Charles 
Murphy,  Chairman  of  the  Civil  Aeronautics  Board  to  make  a  study 
relative  to  the  nation's  airport  system.     Mr.  Carr  said  that  it  was 
a  direct  outgrowth  of  the  several  AOC  meetings  which  he  had  attended 
in  which  it  was  pointed  out  that  the  development  of  larger  airplanes 
through  federal  participation  in  the  use  of  federal  funds  had  not 
taken  into  consideration  whether  or  not  the  country  had  adequate 
airports  to  handle  these  larger  planes. 

Mr.  Carr  told  the  Commission  in  order  to  talk  to  Mr.  Boyd  and  Mr. 
Murphy,  and  to  participate  in  the  study  he  was  planning  on  meeting 
two  days  in  Washington  with  the  Airport  Operators'  Council. 

He  also  said  while  he  was  in  Washington  he  was  going  to  talk  to 
Secretary  Weaver  of  the  Housing  and  Urban  Development  Department 
and  some  other  federal  officials  relative  to  Water  and  Power 
problems.     In  commenting  on  Resolution  No.  66-0906  Mr.  Carr  ex- 
plained that  the  lounge  being  constructed  by  the  Pacific  Telephone 
and  Telegraph  Company  was  for  the  convenience  of  the  girls  working 
on  the  Telephone  Service  Program  in  the  South  Terminal  Building. 
He  then  called  on  Mr.  John  O'Rourke  to  comment  on  the  program. 
Mr.  O'Rourke  mentioned  that  he  and  his  company  were  very  pleased, 
and  that  it  has  been  in  operation  about  three  months  working  from 
1:00  pm  to  9:00  pm.     The  company  plans  to  expand  to  the  point 
where  they  will  have  12  girls. 
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Commissioner  White  commented  stating  that  the  service  was  a  welcome 
addition  and  was  a  great  convenience  for  the  passengers. 

Mr.  Carr  and  the  Commission  thanked  Mr.  O'Rourke  of  the  Pacific 
Telephone  and  Telegraph  for  his  assistance  and  cooperation  in  tnis 
program. 


********* 


Calendar  Item  WD-6 

Declaration  of  Emergency,  Main  relation,  Army  street,  was  put  over 
one  week. 

Commissioner  White  wished  to  know  if  any  part  of  the  funds  involved 
was  being  paid  by  the  State  Highway  Commission. 


*********** 


In  regard  to  Resolution  No.  66-0931  approving  the  Professional 
Service  Agreement  with  the  Joint  Venture  of  Metcalf  &  Eddy  &  Wilsey 
&  Ham  for  a  land  management  study  of  Water  Department  Peninsula 
Lands.     Mr.  Carr  explained  that  this  was  a  result  of  a  long  effort 
on  the  part  of  Mr.  Frye  and  other  staff  members  to  work  out  some 
sort  of  agreement  to  entitle  the  City  to  some  federal  funds  availa- 
ble for  this  kind  of  study.    Mr.  Carr  said  that  they  had  difficulty 
in  processing  an  application  which  would  take  too  much  time  and 
that  he  was  recommending  that  we  proceed  with  the  study  as  now 
constituted. 

He  pointed  out  that  the  land  use  study  was  being  divided  so  that 
the  peninsula  land  may  be  studied  first.     He  said  that  Mr.  Frye 
was  continuing  to  explore  the  possibilities  in  Alameda  County  with 
regard  to  fill  from  the  airport  and  the  completion  as  to  its  availa 
bility,  Mr.  Carr  said  that  as  a  part  of  this  study  a  preliminary 
report  may  be  obtained  as  to  whether  or  not  some  of  the  fill  could 
be  taken  out  beyond  the  San  Andreas  Reservoir. 
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Communications : 


Mr.  Finn  read  a  letter  from  Mrs.  Dion  R.  Holm  addressed  to  the  Mayor 
and  Public  Utilities  Commission  thanking  him  for  the  resolution 
honoring  her  late  husband  by  naming  the  Cherry  Power  House  the 
"Dion  R.  Holm  Power  House". 


********** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  informed  the  Commission  that  a  letter  had  been  received 
from  Supervisor  Leo  McCarthy.     Mr.  McCarthy  suggested  that  the  Public 
Utilities  Commission  give  consideration  to  seeking  a  special  election 
on  the  Airport  Bond  Issue.     In  the  letter  Supervisor  McCarthy  also 
requested  that  consideration  be  given  to  the  recent  suggestions  of 
the  Board  of  Supervisors  of  San  Mateo  relative  to  the  airport. 

Mr.  Carr  said  he  would  reply  to  Supervisor  McCarthy.     His  reply 
would  be  along  the  lines  that  Mayor  Shelley  has  asked  that  the 
Commission  direct  Mr.  Carr  and  Mr.  Hansen  to  work  on  a  proposal  for 
the  airport  and  that  the  Commission  would,  as  a  matter  of  policy, 
recommend  to  the  Mayor  the  steps  that  should  be  taken  in  regard  to 
the  airport  situation.     Mr.  Carr  advised  the  Commission  that  his 
letter  would  also  contain  remarks  that  impulsive  moves  should  not  be 
made  without  complete  and  thorough  study. 

Mr.  Carr  said  that  he  felt  some  of  the  airport  problems  could  possibly 
be  taken  care  of  through  non-profit  corporation  financing. 

It  also  appears  that  some  unallocated  airport  funds  are  available  to 
do  a  certain  amount  of  engineering  work.     He  told  the  Commission  that 
only  this  morning  he  had  met  with  representatives  of  all  of  the  air- 
lines, and  he  had  discussions  on  some  of  the  airport  problems  and 
what  has  to  be  done  on  some  of  the  piers  to  meet  immediate  airport 
needs.     Mr.  Carr  said  that  the  meeting  with  the  airline  people  was 
very  satisfactory.     He  further  said  he  had  promised  that  when  prepa- 
ration had  been  made  for  allocation  of  available  airport  funds  he 
would  be  pleased  to  meet  with  the  Airlines  Negotiating  Committee. 
Mr.  Carr  assured  the  Commission  the  study  would  show  if  there  would 
be  any  loss  of  time  that  would  be  detrimental  and  if  so  how  much. 
When  all  this  was  determined,  he  promised  to  report  back  to  the 
Commission . 

At  that  time  with  the  information  available  the  Commission  would  be 
able  to  determine  whether  a  special  election  would  be  necessary  in 
June  1967  or  whether  airport  improvement  bonds  could  wait  until 
November  of  that  year.     Mr.  Carr  requested  a  brief  resolution  whereby 
the  Commission  would  declare  its.  policy  and  instruct  him  to  proceed 
in  the  manner  recommended  by  Mayor  Shelley. 

Commissioner  White  moved  that  Mr.  Carr  be  directed  to  carry  out  the 
conditions  at  the  airport.     Commissioner  Greenberg  seconded  the 
motion  and  the  following  resolution  was  adopted  on  roll  call  with 
unanimous  consent  of  those  present,  Commissioner  Lapin  being  absent. 


********* 
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--RESOLUTION  NO.   66-0935  — 


WHEREAS,  Proposition  A  and  Proposition  B,  proposed  bond  issues 
to  expand  San  Francisco  International  Airport  and  modernize  the 
Municipal  Railway  received  approval  by  a  substantial  majority  of 
San  Francisco's  voters  (161,859  to  83,695)   for  the  Airport  and 
(140,092  to  103,418)   for  the  Municipal  Railway,  but  not  sufficient 
votes  to  meet  the  required  2/3  of  the  total  vote;  and 

WHEREAS,  The  overwhelming  majority  vote  indicates  that  the  City 
and  County  of  San  Francisco  should  continue  to  develop  plans  to 
expand  the  Airport  and  to  improve  the  Municipal  Railway;  and 

WHEREAS,  Certain  steps  must  soon  be  taken  to  meet  the  more 
critical  transportation  needs  in  the  best  manner  available;  and 

WHEREAS,  Mayor  John  F.  Shelley,  by  letter  dated  November  16,  1966 
has  urged  this  Commission  to  pursue  all  of  the  avenues  where  it  is 
believed  that  progress  can  be  made  in  the  best  interests  of  the 
citizens  of  the  City  and  County  of  San  Francisco;  therefore,  be  it 

RESOLVED,  That  this  Commission  does  hereby  direct  the  General 
Manager  of  Public  Utilities  to  prepare  and  submit  a  report  to  this 
Commission  as  soon  as  practicable,  but  not  later  than  January  31,  1967. 
Said  report  will  specify  the  more  critical  needs  for  action  with  re- 
spect to  the  International  Airport  and  the  Municipal  Railway  with 
such  recommendations  as  may  be  required  under  Section  121  of  the 
City  Charter  so  that  this  Commission  may  have  before  it  the  infor- 
mation necessary  to  further  discharge  its  responsibility  in  light 
of  the  directive  of  the  voters  as  expressed  by  the  result  of  the 
November  8,  1966  election;  and,  be  it  further 

RESOLVED,  That  said  report  shall  include  but  not  be  confined  to 
such  alternative  courses  of  action  as  construction  through  non-profit 
corporations,  the  possibility  of  leasing  transit  equipment,  recommend- 
ing changes  in  federal,  state  and  local  laws  to  protect  the  taxpayers 
of  San  Francisco  against  being  deprived  of  funds  which  would  have  been 
otherwise  available  to  help  meet  the  City's  transportation  needs,  and 
such  other  subjects  as  the  General  Manager  of  Public  Utilities  con- 
siders pertinent  to  the  present  critical  transportation  situation 
existing  at  the  International  Airport  and  in  the  Municipal  Railway, 
as  well  as  the  advisability  of  resubmitting  either  or  both  bond  issue 
proposals  to  the  electorate  at  a  special  election  in  June  1967  or  at 
the  general  election  in  November  1967. 

********** 

At  last  weeks  meeting  the  matter  of  withdrawing  of  application  for 
fill  presently  before  the  Bay  Conservation  &  Development  Commission 
was  discussed  and  put  over  one  week. 

Mr.  Carr  informed  the  Public  Utilities  Commission  that  if  no  further 
action  is  taken  on  this  matter  it  will  come  before  the  BCDC  at  its 
December  1,  meeting  at  which  time  they  must  take  some  action. 

Mr.  Carr  then  asked  for  a  motion  from  the  Public  Utilities  Commission 
directing  a  withdrawal  of  the  application  without  prejudice  with  the 
understanding  that  needs  for  fill  be  immediately  reviewed  by  Public 
Utilities  staff  in  light  of  what  work  can  be  accomplished  with 
available  airport  funds.     Mr.  Carr  advised  the  Commission  that  this 
seemed  to  be  the  wisest  course.     It  would  take  three  weeks  or  a  month 
to  put  the  revised  program  together  and  then  go  back  to  BCDC  for 
authorization  for  needed  fill. 
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Commissioner  Greenberg  moved  the  adoption  of  the  motion.  Commissioner 
White  seconded  it. 

Commissioner  Stack  expressed  his  concern  as  to  the  fill  program  in 
the  lagoon  area  by  the  Coast  Guard  base.  He  felt  that  the  filling 
of  this  area  was  pretty  well  thought  through  and  found  to  be  necessary, 

Mr.  Carr  replied  that  by  some  delayed  planning  on  the  cargo  area 
Mr.  Hansen  found  that  the  objective  could  be  accomplished.     Mr.  Carr 
commended  Melvin  Lane,  President  of  the  BCDC  as  well  as  Mr.  Bodovitz. 

Commissioner  Stack  wanted  to  know  the  timetable. 

Mr.  Hansen  said  that  it  was  pretty  well  worked  out  and  a  new  analysis 
would  be  available  right  after  the  first  of  the  year.  Commissioner 
Stack  asled  if  the  BCDC  would  consider  a  request  for  two  months 
postponenent . 

Mr.  Hanser.  pointed  out  that  language  in  the  act  required  that  the 
BCDC  act  in  60  days.     At  this  point  Commissioner  Rousseau  asked 
William  F.  Bourne,  Public  Utilities  Council  if  the  motion  were  adopted 
and  the  application  withdrawn  would  the  City  endanger  any  of  its 
rights. 

Commissionef  Stack  then  raised  the  issue  as  to  whether  or  not  the 
development  and  fill  of  property  in  the  lagoon  area  falls  within 
the  jurisdiction  of  the  BCDC. 

Mr.  Bourne  replied  that  an  opinion  was  written,  in  reply  to  Commission- 
er' Stack's  earlier  question,  to  the  effect  that  the  rights  of  the  City 
to  the  runway  extension  in  question  were  preserved  under  the  State  law, 
but  that  would  be  the  extent  of  City's  right.     Mr.  Bourne  pointed  out 
that  work  must  have  commenced  before  the  effective  date  of  the  law 
established  by  the  BCDC.     This  was  done  by  two  days  in  the  case  of 
Runway  28R. 

Commissioner  Stack  continued  to  explore  the  possibility  of  certain 
pa  ts  of  the  airport  fill  program  being  without  the  jurisdiction  of 
tht  BCDC. 

Mr .  Carr  pointed  out  that  this  was  a  legal  problem,  that  the  City 
Attorney  had  given  a  ruling  that  the  extension  of  Runway  28R  does  not 
fall  under  the  jurisdiction  of  BCDC,  that  the  cargo  area  in  the  North 
does.     Furthermore,  Mr.  Carr  informed  the  Commission  that  Mr.  Bourne 
had  advised  him  that  a  withdrawal  without  prejudice  stating  that  the 
application  would  be  resubmitted  at  some  later  date  would  not  endanger 
City's  rights.     Mr.  Carr  said  that  if  withdrawal  of  the  application 
was  not  made  they  have  indicated  they  will  have  to  deny  the  appli- 
cation because  plans  are  not  complete  and  because  City  is  not  ready 
to  proceed  immediately. 

Mr.  Carr  had  stated  that  he  had  looked  into  the  problem  from  all  of 
its  aspects.     He  had  discussed  it  with  the  City  Attorney,  with  Melvin 
Lane,  Chairman  of  BCDC,  and  that  he  had  talked  to  other  members  of 
the  BCDC  as  well  as  its  executive  officer.     Mr.  Carr  stated  that  he 
had  no  reason  to  believe  that  City  would  not  get  a  completely  fair 
analysis  by  the  BCDC  when  another  application  is  filed. 

Commissioner  Stack  then  moved  that  the  recommendation  of  the  Manager 
of  Public  Utilities  to  withdraw  without  prejudice,  the  application 
now  pending  before  the  BCDC,  be  tabled. 
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Commissioner  Rousseau  pointed  out  that  a  motion  was  before  the 
Commission . 

Commissioner  Stack's  motion  died  for  a  lack  of  a  second. 

On  roll  call  on  the  motion  for  adoption,  Commissioners  Rousseau, 
White,  and  Greenberg  voted  "aye",  Commissioner  Stack  voted  "no". 


Roll  Call: 

Commissioner  White  called  the  Commission's  attention  to  the  retire- 
ment of  Donald  Mazzoni,  General  Claims  Agent  of  Municipal  Railway. 
Mr.  Mazzoni  had  39  years  City  service,  25  as  a  Claims  Agent  for  the 
railroad.     A  testimonial  dinner  was  given  on  December  1,  in  the  Fern 
Room,  Western  Furniture  Mart. 

Upon  motion  of  Commissioner  White,  seconded  by  Commissioner  Greenberg 
Resolution  No.  66-0935A  was  unanimously  adopted. 


THEREUPON  THE  MEETING  ADJOURNED,  with  best  wishes  to  Commissioner 
Stuart  N.  Greenberg  on  the  occasion  of  his  birthday,  November  23. 


********** 


********* 
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MEMORANDUM 

November  II4.,  1966 

TO:  James  K,  Carr 

FROM:        Arthur  H.  Frye,  Jr. 

SUBJECT:  SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  to  the 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
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SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
November  £ 2,  1966 

HIGHLIGHTS 

Work  of  clearing  Market  Street  of  Water  Department  facilities 
completed  ahead  of  holiday  season. 

Hydrologica]  Section  of  National  Geological  Society  visited 
Water  Department  Suriol  area. 

Water  Department's  Capital  Improvement  Program  approved  by 
City  Planning  Commission. 

B.A.R.T.D. 

The  work  of  clearing  Market  Street  of  Water  Department 
facilities  outside  of  the  construction  areas  for  proposed  Rapid 
Transit  stations  and  extended  mezzanines  was  completed  on  November 
18.    The  work  was  accomplished  by  Department  personnel  under  an 
emergency  declared  so  that  this  work  could  be  accomplished  with 
minimum  disturbance  of  business  and  traffic,  and  accomplished  ahead 
of  the  holiday  shopping  season.    November  30  was  set  as  the  dead- 
line for  this  work.    However,  the  day  following  Thanksgiving  has 
usually  been  the  maximum  traffic  day  of  the  year,  and  Department 
personnel  should  be  complimented  upon  completing  this  work  the 
week  before  Thanksgiving.    The  Department  has  already  been  complim- 
ented by  the  Traffic  Engineers,  the  Police,  and  Municipal  Railway 
personnel  for  the  manner  in  which  the  work  was  accomplished  with 
minimum  traffic  interference. 

Plans  and  specifications  for  temporary  water  mains  to  be 
laid  around  the  Civic  Center  Station  are  being  prepared  for 
inclusion  in  BARTD's  contract. 

A  draft  of  BARTD's  utility  specifications  for  the  construct- 
ion of  the  24th  Street  Station  was  reviewed. 

MEETINGS 

The  Hydrological  Section  of  the  National  Geological  Society 
made  a  field  trip  on  Sunday,  November  13,  using  the  Sunol  Water 
Temple  as  the  focal  point.     Their  interest  centered  around  the 
filter  galleries,  as  they  are  unique  in  water  development  use. 

The  Sunol  guest  accommodations  were  made  available  for 
their  lunch  stop,  and  two  staff  members  of  the  Department  were 


3 


present  to  extend  official  welcome  and  to  describe  the  Water  Supply 
System  and  answer  questions  pertaining  to  its  history  and  operation. 

CAPITAL  IMPROVEMENT  PROGRAM 

The  Water  Department's  Capital  Improvement  Program  pro- 
posing a  total  of  $59,872,000  to  be  spent  for  rehabilitation, 
replacement  and  Capital  Improvements  during  fiscal  years  1967-68 
through  1972-73  was  reviewed  and  approved  by  the  City  Planning 
Commission  on  November  18. 

WATER  QUALITY 

The  bacteriological  quality  of  the  raw  water  In  Crystal 
Springs  Reservoir  deteriorated,  necessitating  an  increase  in  the 
chlorine  dosage  used  in  treating  this  water.    The  bacteriological 
quality  of  treated  water  from  this  source  was  maintained  well 
within  the  United  States  Public  Health  Drinking  Water  Standards. 
San  Andreas  water  improved  during  the  month,  permitting  a  reduction 
of  chlorine  dosage  used  in  treating  this  water. 

Department  personnel  supervised  an  investigation  of  the 
bottom  of  Crystal  Springs  Reservoir  at  Lower  Crystal  Springs  Dam 
conducted  by  the  San  Mateo  County  Sheriff's  Office  Underwater 
Rescue  Team.    The  investigation  was  conducted  to  recover  any  objects 
of  legal  evidence  which  may  have  been  thrown  into  the  lake  from 
the  highway  crossing  the  top  of  the  dam. 

The  Hetch  Hetchy  operations  of  October  30  caused  a  turbidity 
reading  of  6  units  on  the  sampler  at  Tesla  Portal. 

FREEWAYS 

A  report  prepared  by  Wilsey  and  Ham  as  consultants  on  the 
routing  of  Junipero  Serra  Freeway  between  Ralston  Avenue  and 
Edgewood  Road  has  been  approved  by  the  Public  Utilities  Commission. 
This  report  was  forwarded  to  the  State  Highway  Commission  as  a 
basis  for  the  City's  request  that  this  Freeway  be  aligned  as 
close  as  practical  to  the  easterly  boundary  of  watershed  lands,  in 
order  to  minimize  the  possibility  of  contamination  of  public  water 
supplies  in  Crystal  Springs  Reservoir  due  to  drainage  of  surface 
water  from  the  highway. 

FINANCE 

Net  paying  sales  (excluding  sales  to  City  Departments 
which  are  not  collected)  for  the  first  months  of  1966-67  were 
$7,552,874,  which  Is  an  increase  of  $654,188  over  the  same  period 
of  the  prior  fiscal  year.    However,  collections  of  $7,263,157 
were  $69,709  less  than  for  the  same  period  of  last  year.  Col- 
lections for  the  first  four  months  of  last  year  (1965-66)  were 
higher  than  for  the  year  before,  as  well  as  for  this  year. 
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WaTER  CONDITIONS 
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Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  217.6  MGD  during  October,  and  the  draft  of  Calaveras  water 
through  Sunol  Valley  Filtration  Plant  averaged  23.2  MGD. 
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Construction  of  Robert  C.  Kirkwood  Powerhouse  required 
the  Hetch  Hetchy  Division  to  shut  down  releases  from  0 'Shaughnessy 
Dam  the  week-ends  of  October  30  and  November  6. 

During  these  operations,  deliveries  from  the  Hetch  Hetchy 
Aqueduct  were  maintained  by  drawing  on  storage  in  reservoirs 
and/or  tunnels  along  the  aqueduct. 

The  operations  on  October  30  resulted  in  sand,  leaves 
and  twigs  being  carried  down  the  aqueduct.    This  material  was 
deposited  in  meter  strainers  of  customers  along  the  Bay  Division 
pipelines,  resulting  in  many  complaints,  and  necessitating  cleaning 
of  many  strainers.    The  following  weekend,  water  released  from 
0 ' Shaughnessy  Dam  was  spilled  at  Early  Intake  until  it  was  clear 
before  opening  the  tunnel  inlet  gates.    This  precaution  seems  to 
have  prevented  a  recurrence  of  the  problems  experienced  a  week 
earlier.    When  Robert  C.  Kirkwood  Powerhouse  goes  into  operation 
early  in  1967*  water  from  01 Shaughnessy  Dam  will  flow  to  Early 
Intake  through  Canyon  Tunnel  instead  of  In  the  open  stream  bed, 
thus  eliminating  this  source  of  trouble. 

The  first  significant  rains  of  this  season  occurred  early 
this  month.    Seasonal  rainfall  is  approximately  normal  to  date. 
Much  of  the  early  rainfall  was  abosrbed  by  dry  watershed  land, 
resulting  in  only  moderate  increases  in  local  storage. 

LAND  USE  AND  WATER  STUDIES 

The  scope  of  the  study  that  would  be  partially  paid  through 
a  grant  applied  for  by  the  Association  of  Bay  Area  Governments  was 
discussed  with  representatives  of  the  Federal  Government,  and  was 
considered  by  them  to  be  eligible  for  a  grant. 

This  scope  of  the  study  was  discussed  at  a  meeting  to  which 
the  members  of  the  Planning  Commissions  of  San  Mateo,  Santa  Clara, 
Alameda  and  San  Francisco  were  invited;  together  with  representa- 
tives of  their  respective  Park  Departments;  and  the  East  Bay 
Municipal  Utility  District.    Those  in  attendance  approved  the  scope 
of  this  study. 

PLEASANTON  INDUSTRIAL  PARK 

The  feasibility  report  for  development  of  Pleasanton 
Industrial  Park  was  forwarded  to  the  Public  Utilities  Commission 
office.    Further  study  of  this  project  is  awaiting  approval  of 
the  feasibility  leport. 

SERVICE  RENEWAL 

During  the  month  of  October,  433  service  renewals  were 
completed.    There  were  5*334  renewal  orders  uncompleted  as  of 
November  1,  1966. 
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OFFICE  OF  THE  MAYOR 

SAN  FRANCISCO 


November  16,  1966 


Nr.  James  K.  Carr 

General  Manager  of  Public  Utilities 

Public  Utilities  Commission 

Room  287  ~  City  Hall 

San  Francisco,  California  94102 

Dear  Mr,  Carr: 

You  and  your  key  staff  assistants  are 
doubtless  reviewing  alternative  actions  that  can 
be  taken  because  of  the  failure  of  Propositions  A 
and  B  to  obtain  the  required  plurality  at  the 
November  8  election. 

It  is  encouraging  to  receive  the  latest 
tally  of  votes  which  indicates  that  the  Airport 
bond  issue,  Proposition  A,  was  approved  161,859 
votes  to  83,695  votes.     In  other  words,  the  measure 
failed  to  receive  the  required  2/3  vote  of  the 
people  by  3/4-  of  1%  of  those  who  voted. 

Considering  other  factors,  the  vote  for  modern- 
ization of  the  Municipal  Railway,  140,092  to  103,4-18 
shows  that  a  clear  majority  of  the  people  of  San 
Francisco  favored  some  action  to  modernize  the  Muni- 
cipal Railway,     Here  again,  the  general  obligation 
bond  requirement  of  a  2/3  vote  was  not  attained. 

In  these  past  three  years  of  my  administration, 
it  has  been  made  very  clear  to  me  that  the  economic 
life  of  San  Francisco,  the  growth  of  commerce  and 
industry,  and  the  availability  of  jobs  is  closely 
geared  to  our  transportation  systems. 
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It  has  been  reported  to  me  that  even  with  a 
partial  strike  at  the  San  Francisco  International 
Airport  some  weeks  ago,  the  losses  to  the  City,  the 
air  lines,  the  air  freight  business  and  to  others 
exceeded  a  million  dollars  a  day.     The  effect  of  the 
strike  was  dramatic  proof  that  San  Francisco's 
flourishing  economic  life  depends  on  continuing  to 
meet  air  transportation  demands  which  San  Francisco, 
serving  all  of  Northern  California,  has  done  so 
admirably  for  more  than  30  years. 

A  similar  relationship  between  good  business, 
preservation  of  property  values  and  jobs  exists  with 
the  transportation  afforded  by  the  Municipal  Railway. 

In  view  of  the  economic  importance  of  these  two 
types  of  transportation  in  San  Francisco,  I  believe 
that  the  overwhelming  majority  vote,  although  the 
2/3  was  not  attained,  the  result  indicates  that  the 
City  and  County  of  San  Francisco  should  continue  to 
develop  plans  to  expand  the  Airport  and  to  improve 
the  Municipal  Railway  so  that  policy  decisions  can 
be  made  by  your  Commission,  this  office  and  the  Board 
of  Supervisors  at  an  early  date.     The  Airport 
expansion  appears  to  be  more  critical  in  terms  of 
load  growth. 

Last  week  I  requested  that  you,  the  City  Attorney 
and  the  Chief  Administrative  Officer,  together  with 
the  Controller,  examine  revenue  bond  financing  as  a 
possible  alternative.     I  would  not  endorse  such 
financing  unless  the  facts  conclusively  showed  it  to 
be  in  the  best  interest  of  the  City. 

There  are  certain  actions  that  can  be  taken 
through  non-profit  corporations  as  have  already  been 
done  at  the  Airport  on  some  additions. 

There  may  be  ways  to  lease  new  equipment  for 
the  Municipal  Railway.     Perhaps  changes  need  to  be 
made  in  federal  laws  so  that  the  City  can  participate 
under  the  terras  of  the  National  Transportation  Act 
of  1964- . 

Therefore,  I  urge  you  to  pursue  with  your  staff 
all  of  the  avenues  where  you  believe  progress  can  be 
made  in  the  interest  of  the  citizens  of  the  City  and 
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County  of  San  Francisco  including  suggestions  by 
San  Mateo  County  officials.     I  am  hopeful  that  you 
will  be  able  to  report  in  January  or  February  on 
alternative  courses  of  action  which  can  be  followed 
to  maintain  the  Municipal  Railway  service  and 
expand  the  International  Airport  in  light  of 
passenger  and  air  cargo  growth.     Time  is  especially 
of  the  essence  regarding  the  Airport. 

I  am  asking  that  you  take  the  necessary  steps 
in  this  direction  and  cooperate  in  preparing  some 
alternative  suggestions  with  the  Chief  Adminis- 
trative Officer,  the  City  Attorney,  the  City 
Controller  and  the  other  City  officials  that  may  be 
involved.     If  some  decisions  can  be  made  earlier  than 
January,  I  shall  be  pleased  to  have  your  Commission's 
suggestions  as  early  as  practicable. 

Sincerely, 


John  F.  Shelley 
Mayor 


STATEMENT 

by 

JAMES  K.  CARR 
General  Manager  of  Public  Utilities 

As  directed  by  Mayor  Shelley,  the  staff  of  the 
Public  Utilities  Commission  is  making  a  broad  review 
of  alternatives  available,  in  light  of  the  action  taken 
by  the  voters  of  San  Francisco  on  November  8. 

The  "no"  votes  did  not  send  the  problems  away* 
They  merely  increased  the  urgency  for  solving  them. 

Failure  to  obtain  a  two-thirds  vote  on  these 
extremely  vital  issues  does  not  mean  that  the  world 
is  coming  to  an  end. 

We  work  for  the  people  of  San  Francisco;  and  they 
have  a  perfect  right  to  tell  us  what  they  want  done. 
We  will  continue  to  do  our  utmost  to  provide  them  with 
the  facts  they  need  to  make  their  judgments* 

It  would  be  unwise  at  this  time  to  rush  forward" 
with  impulsive  and  precipitate  alternatives  for 
meeting  the  pressing  demands  of  San  Francisco  Inter- 
national Airport  and  the  Municipal  Railway. 

Although  we  are  approaching  a  transportation 
crisis  that  will  tolerate  no  waste  of  time,  especially 
with  regard  to  International  Airport,  the  Commission 
staff  hoper;  to  make  recommendations  so  that  policy 


November  17,  1966 


decisions  can  be  made  by  the  Commission  on  the  basis 
of  calm  judgment  and  full  information. 

My  offhand  guess,  as  of  today,  is  that  we  should 
have  some  substantial  recommendations  to  make  shortly 
after  the  first  of  the  year. 

It  should  be  emphasized  that  Mr.  George  F.  Hansen, 
General  Manager  of  San  Francisco  International  Airport y 
is  making  special  efforts  to  maintain  the  service  so 
vital  to  the  economic  health  of  San  Francisco  and  the 
bay  area  that  is  rendered  by  the  Airport* 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
John  F.  Shelley  -  Mayor 

MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 
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COMMISSIONERS 
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Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White 

Thos.  F.  Stack 

Absent:  Commissioners  Stuart  N.  Greenberg,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Stack. 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White,  the 
minutes  of  the  regular  meeting  of  the  Commission  held  October  31, 
1966,  were  approved.     Approval  of  the  minutes  of  the  regular  meetings 
held  November  15  and  November  22,  was  put  over. 

Vote:  Ayes -Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White,  the 
following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 

—RESOLUTION  NO.   66-0936  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit: 

Permittee:      The  Hertz  Corporation 
Space: 

Rate  Sq.ft.  Amount 
Square        Per  Per 
Basic  Operating  Space  Feet        Annum  Annum 


North  West  Court  - 

Center  and  Curb  Area  2,720 
North  West  Court 

Area  adjacent  to  North  Ramp  8,061         .12  $  967.32 

South  East  Court 

Center  Area    Drwg.BAl0762  1360. 
Area  under  Conc.E.       "  2448. 
Area  Northerly  of 
So.  Term        Drwg. SK-31218  2448. 


6256.     6,256         .12  750.72 

Paved  Area  at  East  end  of 

Cargo  Bldg  No.   1  DRWG-SFA-120  21,693         .12  2,603.16 
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Central  Terminal  -  Grd  Floor 
Rm  13  under  North  Ramp  5780 
Rm  14  under  North  Ramp  2490 

WITS  8,270         .50  4,135.00 

(New  Footage) 

Space  1-N  (Counter)  264 
(New  Footage) 

Space  3-S  270 


53?  534     10.00  5,340.00 


South  Terminal 


Rm  37  under  elevated  Roadway 
Adjacent  to  South  East  Court 

Drwg  CA  12446  6,235         .50  3,117.50 

Space  G-1A (Counter  Drwg  CA12364) 

113. 

G-38B      "         "  170. 
M       G-49A      "        M  113. 

396.  396.     6.00  2,376.00 

$19,289.70 

Monthly  Consideration:  $1,607.48 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  that  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport 
Space  or  Use  Permit  previously  issued  to  above  Permittee  under 
authority  of  Resolution  No.  23*706  adopted  March  10,  1964  as 
amended  by  Resolution  No.  65-0910  adopted  November  16,  1965. 

— RESOLUTION  NO.   66-0937 — 

RESOLVED,  That  this  Commission  hereby  approves  amending 
effective  on  a  date  as  determined  by  the  Airport  General  Manager 
the  following  Airport  Space  or  Use  Permit  in  order  to  reflect  a 
decrease  in  the  footage  of  counter  space  located  on  the  Ground 
Floor,  Central  Terminal  Building. 

Mercury  Intexnatiojr^al^ Sales  and  Service  Company 

Space  or  Use  Permit  -  Resolution  No.  21,316,  adopted  July  5,  1961 

Per  Permit:     Space  4-N        84  square  feet  $70.00  month 

Amend  to:  n  80       "  ■  $66.67 

♦ 

Barrett  National  Car  Ren tal  System,  Inc. 

Space  or  Use  Permit  -  Resolution  No.  65-0382,  adopted  May  25,  1965 

Per  Permit:     Space  3-N      176  square  feet  $146.67  month 

Amend  to:  "  168         "         "  $140.00 

—RESOLUTION  NO.  66-0938 

RESOLVED,  That  this  Commission  hereby  approves  the  preliminary 
drawings,  identified  as  Exhibit  "A",  submitted  by  American  Airlines, 
whereby  said  Company  at  its  own  and  sole  expense  and  without  rental 
credit,  will  construct  a  new  air  freight  office  building  and  do  all 
necessary  and  related  work  adjacent  to  the  proposed  Air  Cargo 
Building  No.  5-A  on  Plot  9  at  San  Francisco  International  Airport; 
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said  preliminary  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon;  and, 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  American  Air- 
lines to  proceed  with  said  work  subject  to  the  requirements  of  the 
Art  Commission  of  the  City  and  County  of  San  Francisco. 

********** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Stack 

Absent -Commissioners  Greenberg,  Lapin 

— RESOLUTION  NOo   66-0939 — 

RESOLVED,  That  this  Commission  hereby  approves  the  preliminary 
drawings,  identified  as  Exhibit  A,  submitted  by  United  Air  Lines, 
whereby  said  Company,  at  its  own  and  sole  expense  and  without 
rental  credit,  will  construct  additions  and  do  all  necessary  and 
related  to  work  Hangars  Nos.  10  and  11  at  the  United  Air  Lines 
Maintenance  Base  at  San  Francisco  International  Airport;  said 
preliminary  drawings  having  been  approved  by  the  Utilities  Engineer- 
ing Bureau  subject  to  notations  marked  thereon  and  subject  to  the 
requirements  of  the  Art  Commission  of  the  City  and  County  of  San 
Francisco. 

—RESOLUTION  NO.   66-0940  — 

RESOLVED,  That  this  Commission  approves  Amendment  No.  2  to  the 
Grant  Agreement,  identified  as  Exhibit  "A",  relating  to  Federal-Aid 
Airport  Program  Project  No.  9-04-034  C622  at  San  Francisco  Inter- 
national Airport,  which  Amendment  revises  the  scope  and  description 
of  the  Airport  Development,  as  set  forth  in  the  Grant  Agreement, 
to  provide  for  the  site  grading  of  the  ILS  Localizer  and  Glide 
Slope; 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  request  the  Board 
of  Supervisors,  as  the  governing  body  of  the  City  and  County  of  San 
Francisco,  to  adopt  a  resolution  accepting  this  Amendment,  which 
acceptance  is  to  be  executed  by  the  Mayor  and  the  General  Manager 
of  Public  Utilities  for  and  on  behalf  of  the  City  and  County  of  San 
Francisco. 

—RESOLUTION  NO.   66-0941  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Departmental  Requests  for  Funds,  as  follows: 

San  Francisco  International  Airport 

$8,000  to  allot  additonal  funds  for  Materials  and  Supplies, 
Appropriation  6.725.300.000.000,  to  complete  the  balance  of 
the  second  quarter  of  1966-67. 

San  Francisco  Water  Department 

$4,000  to  allot  additonal  funds  required  to  cover  Overtime 
payrolls,  Appropriation  6.745.111.000,  to  December  31,  1966. 


********** 
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On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 

— RESOLUTION  NO.   66-0942 — 

WHEREAS  the  City  of  San  Francisco,  Department  of  Public 
Works,  is  planning  to  improve  streets  in  the  vicinity  of  Army 
Street  Circle;  and 

WHEREAS  San  Francisco  Wat**^  D^pa^ment  has  a  49-inch  diaxiGwSr 
main  that  must  be  relocated,  and  by  placing  a  portion  of  the  re- 
located pipeline  in  Rolph  Playground,  not  only  can  the  San  Francisco 
Water  Department  reduce  its  relocation  costs  by  about  $50,000, 
but  alleviate  a  considerable  portion  of  the  nuisance  and  danger 
attendant  to  the  construction  of  a  major  pipeline  in  narrow  streets; 
and 

WHEREAS  the  Recreation  and  Park  Department  will  allow  this 
construction  in  lands  under  their  jurisdiction  provided  that  the 
work  is  completed  by  about  March  1,  1967; 

THEREFORE  BE  IT  RESOLVED,  That  time  being  of  the  essence,  this 
Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code,  hereby  declares  the  existence  of  said  emer- 
gency and  authorizes  the  Water  Department  to  proceed  in  the  most 
expeditious  manner  with  the  construction  of  the  relocated  pipeline 
in  Rolph  Playground;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be,  and  he  is 
hereby  requested,  to  reserve  funds  in  the  amount  of  FIFTY  THOUSAND 
DOLLARS   ($50,000)   to  cover  the  estimated  cost  of  said  emergency  work. 

—  RESOLUTION  NO.   66-0943 — 

RESOLVED,  That  this  Commission  approves  plans  and  specifications,, 
and  hereby  authorizes  Bid  Call: 

WD  Contract  No.  1251  -  Laying  of  4-Inch  and  6-Inch  Cast  Iron  Mains 
in  Funston  Avenue  South  of  Quintara  Street. 

WD  Contract  No.  1277  -  Laying  of  4-Inch  and  6-Inch  Cast  Iron  Mains 
in  Fern,  Franklin  and  Other  Streets. 

— RESOLUTION  NO.   66-0944 — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactor- 
ily completed;  approves  Credit  Modification  of  Contract  in  amount  of 
$137.16;   approves  Final  Payment  in  the  amount  of  $5,550.14,  in 
favor  of  The  Lowrie  Paving  Co.,  Inc.,  under  Water  Department 
Contract  No.   1262  -  Laying  of  8-Inch  and  12-Inch  Cast  Iron  Mains 
in  Duboce  Ave.,  between  Noe  and  Castro  Streets,  and  allows  four  (4) 
working  days  unavoidable  delay  due  to  prevention  from  prosecuting 
the  work  while  waiting  for  connections  by  City  forces. 

—RESOLUTION  NO.   66-094  5  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance  of 
Water  Department  Revocable  Permit  covering  use  and  occupancy  of 
property  as  follows: 

TO:     PACIFIC  GAS  AND  ELECTRIC  COMPANY 
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Permit  to  install  a  600  volt  underground  line  leading  to  the 
Company's  Hillsdale  Junction  Switching  Station  San  Mateo  County; 
said  line  to  extend  from  the  southerly  line  of  Block  A,  Tract 
No.  819  to  the  switching  station  site,  a  distance  of  approximately 
45  feet.     Subject  to  a  $50  permit  fee. 

— RESOLUTION  NO.  66-0946-- 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors,  a  supplemental  appropriation 
of  funds  in  the  amount  of  $76,870,  to  provide  additonal  funds  for 
Health  Service  System  charges,  Municipal  Railway,  for  fiscal  year 
1966-67. 

********** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 

—RESOLUTION  NO.   66-0947 — 

RESOLVED,  That  this  Commission  hereby  approves  the  drawings, 
identified  as  Exhibit  A,  submitted  by  Pacific  Air  Lines,  whereby 
said  Company,  at  its  own  and  sole  expense  and  without  rental  credit, 
will  do  modifications  and  all  necessary  and  related  work  in  Gate- 
room  30  and  their  operations  area  on  the  lower  level  of  Pier  "D" 
at  San  Francisco  International  Airport;  said  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject  to  notations 
marked  thereon,  and  subject  to  submission  of  additional  detail 
drawings  for  approval  by  the  Utilities  Engineering  Bureau;  and,  be 
it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Pacific  Air 
Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition  that 
this  tenant  of  City  shall  take  all  reasonable  action  and  pre- 
cautions in  its  construction  contracts,  and  on  the  job  to  insure 
that  its  contractor  and  subcontractors  performing  the  above 
construction  and  work  shall  not  unreasonably  delay,  or  interfere 
with  or  prevent,  the  construction  and  work  being  done  at  the  same 
time,  in  the  same  general  area  by  City,  and  that  if  such  condition 
of  delay  or  interference  or  prevention  is  brought  to  the  attention 
of  this  tenant  by  City's  letter,  it  will  take  immediate  positive 
action  to  remedy  City's  complaint. 

—RESOLUTION  NO.   66-0948  — 

RESOLVED,  That  this  Commission  hereby  consents  to  the  assignment 
of  that  certain  lease  of  the  North  Half  of  Plot  7,  San  Francisco 
International  Airport,  entered  into  February  10,  1954  and  expiring 
February  9,  1994,  by  and  between  City  as  Lessor  and  Rick  Helicopters, 
Inc.,    (Rick)   as  Lessee,  to  Butler  Aviation-San  Francisco,  Inc. 
(Butler) ,  an  authorized  fixed  base  operator  at  said  Airport,  under 
a  lease  entered  into  July  1,  1956,  and  expiring  June  30,  1971,  as 
asignee;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  that  certain  amendment 
to  the  aforesaid  Rick  lease  (copies  of  which  amendment  are  on  file 
with  Commission's  Secretary),  said  amendment  granting  to  Butler 
the  right  (under  the  same  rights,  obligations  and  commissions 
contained  in  the  Butler  lease)   to  continue  its  non-exclusive  fixed 
base  operation  on  the  land  and  improvements  of  the  demised  premises 
(Rick)  and  adjacent  area,  all  as  shown  on  the  drawing  marked 
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"Exhibit  A",  attached  thereto  and  made  a  part  thereof;  that  the 
annual  rental  per  acre  has  been  updated  and  increased  to  $2,750  for 
each  of  the  first  ten  years  and  the  annual  rental  for  each  of  the 
next  ten  years  and  the  remaining  eight  years  to  be  determined  by 
City's  Director  of  Property;  that  Butler,  within  a  period  of  nine 
months  from  the  effective  date  of  this  amended  lease,  shall  spend 
not  less  than  One  Hundred  Thousand  Dollars   ($100,000)   to  construct 
a  passenger-pilot  lounge  and  general  aviation  operations  office, 
title  to  said  building  shall  vest  in  City  at  the  expiration  of 
said  lease;  that  Butler  shall  continue  to  act  as  City's  agent  for 
the  collection  of  certain  landing  rates  and  charges  for  City;  and 
be  it  further 

RESOLVED,  That  this  Commission  approves  the  Butler  lease,  as 
amended  (copies  of  which  are  on  file  with  Commission's  Secretary), 
which  represents  the  consolidation  into  one  document  of  existing 
agreements  relating  to  authorized  activities  conducted  by  or 
through  Butler  on  the  premises  demised  thereunder. 

********** 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolution  was  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 

—RESOLUTION  NO,   66-0936-MR — 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Clains  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  to  payment  of  claims  against  the  Municipal  Railway. 

Claimant 

Non-litigated  Settlements    -       Date  of  Accident  Settlement 

SC    John  Knox  and  his  wife 
J.  Audrey  Knox 

CC    Josephine  Ward 

TC    Myrtle  A.  Cronin 

TC    Lisa  Hoffman  and 
Harry  Hoffman 

Litigated  Settlements 

MC    Refugio  Garcia 

MC    Earle  C.  Dahlem 


MC    John  C.  Winters 

SC    Lynette  E.  Panganiban 

MC    Keith  S.  Davis 


February  26,  1966  $  1,800.00 

March  5,  1966  650.00 

March  25,   1966  600.00 

August  14,   1966  850.00 

November  1,   1964  3,600.00 

July  10,  1962  2,000.00 

(of  which  $1,046.00  is  P.D.) 

August  21,   1964  1,100.00 

October  14,  1962  600.00 

April  9,   1966  2,024.68 
(of  which  $1,324.68  is  P.D.) 
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Judgment 


Date  of  Accident 


Settlement 


MC  Eleanor  Vasay  and  Gale 

Vasay  and  Dennis   (aka  Denis) 

Vasay,  minors,  by  and  through 

their  Guardian  ad  Litem,        November  30,  1962 

Eleanor  Vasay  or  Dec.  1.  1962 


TC  Mahlon  Roles,  aka  Mahlon 
H.  Roles 


August  23,  1963 
plus  costs 


$72,409.96* 
(plus  int.  on 
$75,548.90  from 
6/30/65  until 
paid) 


5,000.00 
213.40 


$90,848.04 


Appropriation  No.  6.735.804.000 
♦Appropriation  No.  6.735.804.999 


$55,938.08 
$34,909.96  plus 
interest  on  $75,548.90 
from  £/30/65  until  paid 


********* 


Resolution  66-0939,  approving  preliminary  drawings  submitted  by 
United  Air  Lines.     Airport  General  Manager  George  F.  Hansen  ex- 
plained this  is  a  major  program  of  expansion  for  United,  adding 
75,000  square  feet  on  two  floors  of  Hangar  10,  and  18,500  square 
feet  to  Hangar  11,  plus  an  additonal  11,000  square  feet  of  mezzanine 
office  space;  all  at  a  cost  of  approximately  $2,500,000.  This 
program  will  provide  United  with  full  maintenance  facilities  for 
stretched  out  model  of  the  DC  8,  which  is  scheduled  to  inaugurate 
San  Francisco  to  Honolulu  service  next  February. 

********** 

Resolution  66-0940,  approving  Amendment  No.  2  to  Grant  Agreement, 
FAA  Program  Project  No.  9-004-034-C622 ,  for  site  grading  of  ILS 
Localizer  and  Glide  Slope.     Mr.  Hansen  said  this  is  for  the 
instrumentation  of  Runway  28-L,  to  bring  up  to  Category  No.  II 
status.     Mr.  Hansen  reported  that  due  to  shortage  of  copper,  there 
has  been  some  delay  in  installation  of  the  center  runway  lights. 
It  now  looks  like  actual  operation  under  Category  II  will  begin 
the  latter  part  of  April  or  the  first  of  May. 

********** 

Resolution  66-0942.     Declaration  of  Emergency,  main  relocation, 
Army rStreet  Circle.     Arthur  H.  Frye,  Jr.,  Water  Department  General 
Manager  and  Chief  Engineer,   reported  in  response  to  Commissioner 
White's  inquiry  of  last  week,  that  this  is  not  as  a  result  of  a 
State  freeway  project.     It  is  a  Department  of  Public  Works  project 
solely,  and  therefore  there  will  be  no  reimbursement  from  the  State. 

********** 

Resolution  66-0936-MR,  approving  payment  of  Municipal  Railway 
claims.     At  the  Commission's  request,  Public  Utilities  Counsel 
William  F.  Bourne  explained  the  details  of  the  judgment  in  the 
case  of  Eleanor  Vasay  and  Gale  and  Dennis  Vasay,  minors.  Commissioner 
Stack  said  he  had  reviewed  this  case  and  thought  it  a  good  settlement. 

********** 
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to  a  stage  where  these  will  not  be  required. 


********** 


negotiations  with  Rick  and  Butler  and  others  involved. 

Mr.  Hansen  said  this  also  improves  the  fiscal  arrangement  on  the 
property  in  question.     Rick  had  a  40-year  lease  for  only  $702  per 
acre  but  with  no  built-in  provision  for  escalation.     Butler  is 
taking  over  on  the  basis  of  the  present-day  lease  fee  of  $2750 
per  acre  and  provision  for  escalation  opening  up  every  10  years. 
This  will  give  the  Airport  a  first  class  operating  facility  for 
General  Aviation,  and  the  tie-down  area  is  being  enlarged  from 
310,000  square  feet  to  430,000  square  feet. 


General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  reported  that  Richard  Variot,  who  has  been  employed  by 
the  State  Department  of  Employment,  has  put  together  a  program  to 
train  approximately  45  to  50  women  in  the  Hunters  Point  area  as 
key-punch  operators .     Arrangements  have  been  made  for  them  to  use 
machines  at  the  Social  Security  Office,   500  South  Van  Ness  Avenue, 
during  this  3-week  training  period.     He  at  first  requested  free 
transportation  between  Hunters  Point  and  the  South  Van  Ness  location 
as  the  program  is  not  funded  in  any  way.     Mr.  Carr  said  he  informed 
Mr.  Variot  it  is  not  possible  within  the  policy  of  the  Public 
Utilities  Commission  to  provide  this  free  bus  service. 

Mr.  Carr  said  Mr.  Variot  then  came  back  and  asked  if  the  Municipal 
Railway  could  schedule  a  special  express  bus  from  5th  and  Market 
Streets,  nightly,  Monday  through  Friday,  at  9:25  p.m.  to  transport 
these  trainees  to  the  Hunters  Pon  t  origin  during  this  three  weeks, 
and  that  the  women  would  pay  their  bus  fares. 


********** 


Communications:  None 


********** 
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—RESOLUTION  NO.   66-0949  — 


RESOLVED,  That  this  Commission  hereby  finds  and  determines  that 
it  will  be  for  the  best  interests  of  the  City  and  County  of  San 
Francisco  and  that  a  good  public  purpose  will  be  served  by  providing 
Municipal  Railway  transportation  from  Fifth  and  Market  Streets 
nightly  at  9:25  p.m.,  to  the  Adult  Opportunities  Center,   211  Hahn 
Street,  Hunters  Point,  Monday  through  Friday,  December  5  through 
December  22,  1966?  for  approximately  fifty  women  key-punch  operator 
trainees  involved  in  a  work-study  program  conducted  under  auspices 
of  the  Adult  Opportunity  Center  of  the  California  Department  of 
Employment;  the  regular  15-cent  fare  to  be  paid  by  the  women?  and, 
be  it  further 

RESOLVED,  That  this  Commission  directs  the  General  Manager  of 
Public  Utilities  to  proceed  with  the  arrangements  for  said  trans- 
portation. 

********** 

Mr.  Carr  submitted  for  Commission  approval  a  resolution  requesting 
supplemental  appropriation  in  the  amount  of  $153,100  to  cover  the 
cost  of  constructing  a  temporary  downtown  heliport  at  the  north  end 
of  the  Ferry  Building  in  San  Francisco.     He  said  the  appropriation 
is  to  include  costs  as  follows: 


Site  clearance  $  3,000 

Repairs  to  landing  and  take  off  area  95,000 

Lighting  &  navigational  aids  5,500 

Site  improvements  3,000 

Operations  building  26,000 

Modifications  on  substitute  parking  lot  2,800 
Rental  Expense  to  Port  Authority 

January  to  June  1967  600 
Rental  Expense  to  Redevelopment  Agency 

for  parking  lots  3,600 


$139,500 

Contingency,  Item  2  7,600 
Engineering  &  inspection  6,000 


$153,100 

Mr.  Carr  said  that  funds  would  be  repaid  in  part  by  airport  revenues 
and  also  collections  for  the  operations  building  rental. 

He  said  discussions  are  being  continued  with  the  Port  Authority  and 
others  on  a  permanent  heliport. 

Mr.  Hansen  explained  that  in  addition  to  the  rent  of  $9,000  a  year, 
SFO  Helicopters,  Inc.  will  pay  for  the  operations  building?  they 
will  pay  250  per  emplaned  passenger,  as  well  as  $50.00  per  month  as 
fixed  base  operator. 

Because  of  the  displacement  of  110  parking  stalls  at  the  heliport 
site  which  the  Port  Authority  normally  rented  to  tenants,  alternative 
parking  had  to  be  provided.     Mr.  Hansen  said  an  area  in  the  Golden 
Gateway        obtained  for  this  purpose,  at  a  rental  of  $600  per  month. 
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The  City  Attorney's  Office  is  presently  working  on  the  agreements 
with  the  SFO  Helicopters,  Inc.,  the  Port  Authority,  and  the 
Redevelopment  Agency.     As  soon  as  the  money  is  available  and  the 
agreements  executed,  the  construction  work  can  proceed. 

Oral  L.  Moore,  General  Manager,  Utilities  Engineering  Bureau, 
said  the  construction  period  will  be  75  days;  completion  should  be 
mid-April  or  first  of  May. 

Commissionfr  Stack  moved,  Commissioner  White  seconded,  and  the 
following  resolution  was  unanimously  adopted: 


RESOLVED,  that  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  supplemental  appropriation 
of  funds  in  the  amount  of  $153,100.00,  to  cover  the  cost  of 
constructing  a  temporary  downtown  heliport  at  the  north  end  of  the 
Ferry  Building  in  San  Francisco.    The  appropriation  is  to  include 
site  work,  an  operations  building,  rental  to  the  Port  Authority, 
and  rental  to  the  Redevelopment  Agency  for  an  alternative  parking 
area. 


Commissioner  Stack  asked  whether  in  the  search  for  permanent  heli- 
port site,  consideration  is  being  given  to  piers  for  short  take-offs 
and  landings.     Mr.  Carr  said  he  has  asked  Mr.  Moore  and  Mr.  Hansen 
to  follow  up  on  this. 

Mr.  Carr  said  the  real  genuine  cooperation  of  Cyril  Magnin,  President 
of  the  Port  Authority,  and  of  Justin  Herman  of  the  Redevelopment 
Agency,  from  the  very  first  contact,  have  been  of  great  assistance 
in  putting  this  project  together.     He  wished  the  record  to  show 
his  appreciation. 


On  the  matter  of  the  Junipero  Serra  freeway,  Mr.  Carr  reported 
the  Commission's  adopted  resolution  on  recommended  route  for  study 
has  been  forwarded  to  both  federal  and  state  authorities,  as 
requested.     He  will  follow  up  with  the  Bureau  of  Public  Roads  when 
he  is  in  Washington  next  week.     He  is  also  meeting  with  represent- 
atives of  the  major  airports  of  the  United  States  on  December  8 
and  9,  in  Washington,  to  consider  a  new  program  of  Federal  aid  to 
airports. 


—RESOLUTION  No.   66-0950  — 


********** 


********** 


********** 


Roll  Call: 


All  Commissioners  passed. 


THEREUPON  THE  MEETING  ADJOURNED. 
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Call  to  order. 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White, 

Thos.  F.  Stack 

Absent:  Commissioners  Stuart  N .  Greenberg,  Raymond  H.  Lapin 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 

Approval  of  the  minutes  of  the  regular  meetings  held  November  15, 
22,  and  29,  1966,  was  put  over. 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 


— RESOLUTION  NO.   66-0951  — 

RESOLVED,  That  this  Commission  approves  plans  and  specifica- 
tions, and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  470 — Grading  for  Glide  Slope  Site  -  Runway  28L 
at  San  Francisco  International  Airport. 


— RESOLUTION  NO.   66-0952  — 

RESOLVED,  That  this  Commission  hereby  awards  to  0.  C.  Jones  & 
Sons,  Fourth  &  Cedar  Streets,  Berkeley  2,  California,  as  the  lowest 
regular  and  responsible  bidder,  Airport  Department  Contract  No.  451, 
Pavement  Reconstruction  -  Taxiway  "E"  at  San  Francisco  Internation- 
al Airport,  in  the  amount  of  $219,307.00;  and  all  other  bids  for 
the  above-described  work  are  hereby  rejected;  and,  be  it  further 


RESOLVED,  That  if  within  60  days  of  the  award  of  contract, 
permission  is  not  granted  by  the  Federal  Aviation  Agency  to  proceed 
with  the  work,  the  Public  Utilities  Commission  shall  cancel  the 
award  of  contract  and  there  shall  be  no  liability  upon  the  City  and 
County  of  San  Francisco  by  reason  of  the  cancellation  of  said  award 
of  contract. 

—RESOLUTION  NO.  66-0953— 

RESOLVED,  That  this  Commission  approves  the  terms  and  con- 
ditions and  authorizes  the  issuance  of  the  following  Airport  Space 
or  Use  Permit: 


Permittee : 
Space : 


(New) 


Pacific  Southwest  Airlines,  Inc. 
Central  Terminal  Building 


Pier  D 
1st  Floor 
Grd. Floor 


Monthly  Consideration: 
Effective  Date: 


Rooms  101,  102 
Rooms  22.1,  22.3 


$962.80 

December  1,  1966 


1,504  sq.  ft. 
903 

2,407  @   .40  sq.   ft.  - 
$962.80  month 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  permittee  under  authori- 
ty of  Resolution  No.  66-0177  adopted  March  8,  1966. 


—RESOLUTION  NO.   66-0954  — 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit : 

Permittee:  International  Flight  Service,  Inc. 
Space:  Pier  D,  1st  Floor 

Rooms  101a,  101b,  101c  887  sq..ft.@.40  sq.ft.  $354.80  month 
(New)     Plot  17,  Building  05  (Fire  House  Portion) 

Garage  660  sq.ft.@.10  sq.ft.      66.00  " 

(New)     Unpaved  area 

(Adjacent  to  firehouse)         660  sq . ft . @ . 00625  sq.ft.  4.13  " 

$424.93 

Monthly  Consideration:  $424.93 

Effective  Date:  As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  permittee  under  authori- 
ty of  Resolution  No.  66-0129  adopted  February  23,  1966. 


—RESOLUTION  NO.  66-0955- 

RESOLVED,  That  this  Commission  approves  the  terms  and  conditions 
and  authorizes  the  issuance  of  the  following  Airport  Space  or  Use 
Permit : 


Permittee:  West  Coast  Airlines,  Inc. 
Space : 


Location 

Pier  E 

First  Floor 
(New)   Room  102 
(New)     "  102.1 


Ground  Floor 
Room  1 

"  2 

"  3 

"  4 
(New)     "  7 


Sq.Ft. 


934 
349 


1,283 


409 
494 
67 
339 
153 


(New)     "  41  (Closet  in  Rm.l)  4j> 

1,507 

Cargo  Building  No. 3 

Room  300   (New  Rm.No.)  203 


Rate  Per 
Sq .Ft. 


.50 


.50 


.25 


Monthly 
Rental 


$641.50 


$753.50 


50.75 
$1 ,445.75  month 


Effective  Date:       As  determined  by  Airport  General  Manager 
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BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby  terminates 
as  of  the  effective  date  set  forth  above  that  certain  Airport  Space 
or  Use  Permit  previously  issued  to  the  above  permittee  under  authori- 
ty of  Resolution  No.  24,354  adopted  October  6,  1964  as  amended  by 
Resolution  No.  24,459,  adopted  November  17,   1964  and  Resolution 
No.  65-0953,  adopted  December  7,  1965. 


--RESOLUTION  NO.   66-0956 — 

RESOLVED,  That  effective  December  7,  1966  this  Commission 
termin&tes  the  following  resolutions  which  granted  permission  allow- 
ing Airport  Animal  Shelter,  Inc.,  who  operate  under  an  Airport  Space 
or  Use  Permit,  to  share  their  space  with  the  three  following  compa- 
nies : 

Resolution  No.  20,557  adopted  September  6,  1960,  American  Express 

Company 

Resolution  No.  21,608  adopted  October  31,  1961,  Frank  P.  Dow  Company 
Resolution  No.  66-0264  adopted  April  5,  1966,  Pacific  Air  Freight, 

Inc . 


—RESOLUTION  NO.   66-0957  — 

RESOLVED,  That  this  Commission  hereby  approves  Traveling  Expense 
Vouchers  as  follows : 

$391.00,  expenses  of  Deputy  City  Attorney  James  B.  Brasil,  incurred 
on  trip  to  Washington,  D.  C,  August  16-19,  1966,  for  attendance  at 
Civil  Aeronautics  Board  hearings  in  Detroit-California  All-Cargo 
Air  Case. 

$123.00,  expenses  of  Harry  W.  Tracy,  Manager  of  Purification  Divi- 
sion, Water  Department,  Millbrae,  incurred  in  connection  with 
attendance  at  American  Water  Works  Association  California  Section 
Conference,  October  25-28,  1966. 

—RESOLUTION  NO.   66-0958  — 

RESOLVED,  That  this  Commission  hereby  requests  the  Controller's 
approval  of  Airport  Department  Request  for  Funds,  in  amount  of 
$13,2  33.00,  to  allot  additional  funds  to  cover  the  first  installment 
on  Airport  property  taxes  due  December  12,  1966;  Appropriation 
No.  6.725.800.000.000. 


—RESOLUTION  NO.   66-0959  — 

RESOLVED,  That  this  Commission  hereby  approves  the  preliminary 
drawings,  identified  as  Exhibit  A,  submitted  by  Butler  Aviation 
Company,  whereby  said  Company,  at  its  own  and  sole  expense  and 
without  rental  credit,  will  construct  a  new  general  aviation 
terminal  building  and  do  all  necessary  and  related  work  on  Plot  7-N 
at  San  Francisco  International  Airport;  said  preliminary  drawings 
having  been  approved  by  the  Utilities  Engineering  Bureau  subject 
to  notations  marked  thereon  ana  subject  to  the  requirements  of  the 
Art  Commission  of  the  City  and  County  of  San  Francisco. 


********* 
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On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White,  the 
following  resolutions  were  adopted; 

Vote:  Ayes-Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 


— RESOLUTION  NO.   66-0960  — 

RESOLVED,  That  this  Commission  accepts  the  work  as  satisfactorily 
completed;  approves  Credit  Modification  of  Contract  in  the  amount  of 
$74.55;  approves  Final  Payment  in  the  amount  of  $6,012.95  in  favor 
of  United  States  Steel  Corporation,  under  Water  Department  Contract 
No.  1219R  -  Construction  of  Fence,  Stanford  Heights  Reservoir,  and 
charges  three  (3)  calendar  days  liquidated  damages  in  the  amount  of 
$60.00  for  avoidable  delay  by  the  Contractor. 


—RESOLUTION  NO.   66-0961  — 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  for  and  on  behalf  of  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  to  execute  that 
certain  State  of  California,  Division  of  Highways  Utilities  Agree- 
ment No.  491.41  covering  the  cost  to  the  State  to  relocate  a  16" 
water  main  to  accommodate  the  widening  of  the  James  Lick  Freeway  in 
the  vicinity  of  the  Army  Street  Circle,  Road  04-SF-101-2 .2/3 .4 . 


********* 

On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White, 
the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 


—RESOLUTION  NO.   66-0962  — 

WHEREAS,  A  replacement  elevator  is  being  installed  in  the  second 
shaft  immediately  adjacent  to  the  existing  elevator  at  425  Mason 
Street;  and 

WHEREAS,  Additional  structural  steel  support  is  needed  to  comply 
with  the  requirements  of  the  Building  Inspection  Bureau  and  Elevator 
Code ;  and 

WHEREAS,  Considerable  demolition  has  taken  place  so,  even  though 
protected,  safety  hazards  exist  to  both  employees  and  visitors  to 
the  building; 

THEREFORE  BE  IT  RESOLVED,  That  time  being  of  the  essence,  this 
Commission,  in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code,  hereby  declares  the  existence  of  an  emergency 
and  authorizes  the  Water  Department  to  proceed    in  the  most  expe- 
ditious manner  with  the  replacement  structural  steel  frame  to 
support  the  relocated  elevator;  and 

BE  IT  FURTHER  RESOLVED,  That  the  Controller  be,  and  is  hereby 
requested,  to  reserve  funds  in  the  estimated  amount  of  TEN  THOUSAND 
DOLLARS  ($10,000) ,  to  cover  the  estimated  cost  of  said  emergency 
work . 
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On  motion  of  Commissioner  Stack,  seconded  by  Commissioner  White,  the 
following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Stack 

Absent-Commissioners  Greenberg,  Lapin 


— RESOLUTION  NO.   66-0951-MR — 


RESOLVED ,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot  funds 
and  to  draw  warrants  against  such  funds  as  are  or  will  be  available 
in  payment  of  claims  against  the  Municipal  Railway, 

Claimant 

Non-litXgated  Settlements  Date  of  Accident  Settlement 

MC  Jack  Gock  Lee  August  16,  1966  $  1,220.00 


Litigated  Settlements 

MC  Harry  Jones  and  Elly  Jones 

MC  Abraham  Friedman 
SC  Zelda  A.  Murphy 
MC  Edmund  R.  Week  Jr. 


October  23,  1964  900.00 

(of  which  $325.00  is  PD) 
April  7,  1965  2,000.00 
June  2,  1964  7,500.00 
March  8,  1966  995.00 


Appropriation  No.  6.735.804.000 


$12,615.00 


********* 


Resolution  No.  66-0957,  approving  Traveling  Expense  Voucher  in  con- 
nection with  attendance  at  CAB  hearings  in  Washington  in  Detroit- 
California  All-Cargo  Air  Case.     In  response  to  Commission  question, 
Public  Utilities  Counsel  William  F.  Bourne  stated  no  decision  on 
the  hearings  has  been  reached,  on  the  all-cargo  case.     The  original 
route  case  is  pending  before  the  7th  Circuit  Court  of  Appeals,  on 
United' s  appeal. 


********* 


Communications :  None 


********* 


General  Manager  of  Public  Utilities: 

Mr.  Finn  spoke  of  the  necessity  for  setting  the  schedule  for  the 
departmental  budget  hearings.     Tentative  plans  have  been  made  for 
the  hearings  to  be  held  on  Tuesday  mornings,  starting  next  Tuesday, 
December  13,  1966,  at  9:00  a.m.,  for  four  consecutive  weeks.  Public 
Hearing  by  the  PUC  on  the  proposed  has  been  scheduled  for  January  24 
1967. 


The  plan  was  approved  by  the  Commissioners,  pending  a  check  by  Mr. 
Finn  with  each  Commissioner  as  to  a  prior  engagement.     The  January  3, 
date,  however,  was  unsatisfactory  to  Commissioner  Stack  and  it  was 
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agreed  another  day  in  that  week  should  be  substituted,  after  further 
check  by  Mr.  Finn.     Commissioner  Stack  asked  Accounts  Bureau  Director 
William  J.  Dwyer  to  look  into  the  possibility  of  combining  the  Water 
Department  budget  hearing  and  Hetch  Hetchy  Project  budget  hearing, 
on  the  same  date  to  save  time  by  avoiding  a  second  visit  to  the 
425  Mason  Street  Building  for  this  purpose. 


********* 

Roll  Call: 

Commissioner  Stack  announced  today  was  the  occasion  of  Commissioner 
Rousseau's  birthday,  and  the  Commission  and  staff  joined  in  wishing 
Commissioner  Rousseau  the  compliments  of  the  day. 

********* 

Commissioner  Rousseau  asked  the  status  of  his  report  on  the  Powell 
Street  Cable  Cars. 

Mr.  Finn  stated  the  report  from  Municipal  Transit  System  General 
Manager  V.  W.  Anderson  to  Mr.  Carr  had  been  received.     It  was  referred 
to  0.  L.  Moore,  General  Manager,  Utilities  Engineering  Bureau,  for 
review  and  engineering  analysis  as  to  suggestions  and  recommendations 
contained  therein.     As  soon  as  this  information  has  been  completed, 
a  full  report  will  be  forwarded  the  Commissioners. 


********* 

Commissioner  Stack  asked  for  a  report  at  next  week's  meeting  of  the 
utility  relocation  and  repair  schedules  on  the  downtown  streets 
during  the  coming  holiday  season,  pointing  out  this  construction 
should  be  kept  to  an  absolute  minimum  due  to  the  inconvenience  and 
traffic  congestion. 

Mr.  Finn  said  it  was  his  understanding  the  work    would  be  discontinued 
during  the  Christmas  period.     He  said  he  would  obtain  the  shutdown 
date,  and  have  Mr.  Anderson  check  with  BART. 

Commissioner  Rousseau  said  in  his  opinion  the  bus  and  street  car 
stops  are  too  far  apart  in  these  areas  on  Market  Street. 

Mr.  Anderson  said  that  during  this  BART  construction  period  there 
will  be  from  time  to  time  as  the  work  progresses,  difficult  situations 
but  right  now  there  is  no  other  solution. 

Commissioner  Stack  said  the  necessity  of  BART  doing  this  work  is 
pretty  well  established  -  but  the  necessity  of  people  getting  to  and 
from  work  kas  established  before  BART,  also  the  necessity  of  business 
establishments  staying  open.     He  said  he  mentioned  6  months  ago  the 
importance  of  doing  this  work  during  the  off-peak  hours,  so  that 
the  working  people  and  business  firms  would  not  suffer  during  the 
next  two  or  three  years . 

Mr.  Finn  said  the  Market  Street  Task  Force  is  constantly  following 
the  progress  and  problems.     The  Commission's  suggestions  and  remarks 
will  be  reviewed  with  the  Department  of  Public  Works  and  the  Police 
Department . 

Commissioner  Stack  asked  Mr.  Bourne  City's  rights  under  the  BART 
contract  with  regard  to  disrupting  business  firms  and  transportation. 
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Mr.  Bourne  said  an  opinion  was  written  two  years  ago.     State  law 
provides  that  with  regard  to  construction,  choice  of  area  for  subways 
all  of  the  various  ingredients  of  building  San  Francisco  BART  -  that 
the  BART  Authority  shall  consult  with  the  City  authorities.     But  that 
is  as  far  as  it  goes.     They  have  the  over-riding  authority  on  the 
subject . 

Mr.  Bourne  pointed  out  that  some  of  the  things  discussed  here  today 
are  not  within  the  jurisdiction  of  the  Public  Utilities  Commission, 
but  rather  the  Board  of  Supervisors,  perhaps,  and  the  Mayor  with  his 
duty  to  enforce  all  the  laws  of  the  City. 

Mr.  Bourne  invited  Commissioners,  Department  Managers,  and  elements 
of  their  staffs,  to  City  Attorney  Thomas  O'Connor  and  his  staff's 
Annual  Christmas  Party,  Thursday,  December  15,   from  5:00  p.m.  to 
8:00  p.m.,  California  Hall. 


THEREUPON  THE  MEETING  ADJOURNED. 
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AIRPORT  DEPARTMENT 
SAN  FRANCISCO  INTERNATIONAL  AIRPORT 

mn.  m      t         v    n  December  6,  1966 

TO:  Mr.  James  K.  Carr 

General  Manager  of  Public  Utilities 
FROM:         George  F.  Hansen,  General  Manager 
SUBJECT:    Monthly  Report,  Airport  Department 

HIGHLIGHTS  OF  NOVEMBER  ACTIVITIES 

Traffic  Summary  (October) : 

Air  traffic  growth  at  San  Francisco  International  Airport  during  October 
continued  at  a  near  record  pace. 

The  air  passenger  total  of  967,118  was  21.9  per  cent  more  than  for  October 
last  year  and  was  the  third  highest  in  Airport  history.    Only  June  and  September  of 
this  year  recorded  a  larger  volume.    It  seems  worthy  of  note  that  the  average  daily 
passenger  volume  for  the  current  calendar  year  has  exceeded  28,600  —  and  for 
September  and  October,  traditionally  among  the  slower  months  for  air  travel,  the 
daily  average  exceeded  31,500. 

Although  the  air  passenger  increase  is  most  gratifying,  it  should  be  noted 
that  a  substantial  portion  of  that  gain  is  due  to  movements  of  military  personnel  to 
and  from  staging  areas  to  the  Far  East,  principally  Southeast  Asia.    A  greater 
number  of  military  personnel  was  noted  during  the  month. 

The  volume  of  U.  S.  Mail  shipped  by  air  was  15,506,877  pounds,  up  50.2 
per  cent  from  last  year  and  the  second  highest  total  in  Airport  history.  New 
monthly  highs  were  recorded  in  air  express  and  air  freight  shipments  as  follows : 
Express,  1,551,^61  pounds,  a  gain  of  13.1  per  cent,  and  freight  volume  increased  by 
21.^  per  cent  to  ^1,776,167  pounds. 
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A  new  high  in  scheduled  aircraft  movements  —  landings  and  take-offs  — 
also  was  recorded  with  a  total  of  21,152,  up  11 A  per  cent  from  a  year  ago. 
Movements  by  military  aircraft  numbered  500,  and  non-scheduled  carrier  and  itinerant 
or  locally-based  private  and  corporate  planes  ^,858  for  a  month's  total  of  26,510. 

The  Federal  Aviation  Agency  Control  Tower  reported  that  on  November  23, 
the  day  before  Thanksgiving  Day,  a  total  of  1,007  aircraft  movements  were  registered, 
the  first  time  in  Airport  history  that  the  count  has  exceeded  1,000. 

Air  Commerce  Symposium 

The  Airport  General  Manager  and  staff  members  attended  "The  Golden  Age  of 
Air  Commerce"  symposium  held  at  the  Fairmont  Hotel  under  sponsorship  of  the  Air  Force 
Association  and  the  Greater  San  Francisco  Chamber  of  Commerce.    A  preview  of 
commercial  aviation  during  the  next  two  decades  was  dramatically  presented. 
United  Air  Lines  Air  Cargo  Building 

Mayor  Shelley  was  the  principal  speaker  at  ceremonies  dedicating  the 
United  Air  Lines  new  ^2,000,000  air  cargo  facility.    Top  level  City  Officials  and 
representatives  of  the  Public  Utilities  Commission,  the  Airport  Department  and  the 
Utilities  Engineering  Bureau  were  invited  guests. 
VIPs 

The  Airport  General  Manager  spent  Saturday,  November  5>  with  Richard 
Mooney,  Director  of  Aviation,  and  five  staff  members  of  Boston's  Logan  International 
Airport  who  visited  San  Francisco  International  Airport  to  review  subjects  of  general 
interest.    They  also  v/ere  given  an  inspection  tour  of  the  Airport  and  its  facilities 

Other  visitors  during  the  month  included:    J.  Douglas  Perret,  Chief 
Planning  Engineer,  and  J.  F.  Newbery,  Head  of  Operations,  from  the  British  Airports 
Authority;  Francisco  Noranea  Casado,  Director  General  of  Mexican  Airports;  Goro  Okada 
and  Shinichi  Yamao,  Japan  Air  Lines  executives  concerned  with  the  development  of  a 
new  international  Airport  at  Tokyo.    Also  full  Airport  courtesies  were  extended  to 
Prime  Minister  of  Malta,  Dr.  Giorgio  Borg  Olivier  on  his  arrival  for  a  visit  to  San 
Francisco. 
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Meeting  with  Airlines 

The  General  Manager  of  Public  Utilities  and  the  Airport  General  Manager 
and  members  of  their  respective  staffs  met  with  airline  tenants  to  discuss  problems 
arising  from  failure  of  the  Airport  bond  issue  and  plans  for  future  development  of 
the  Airport.    The  airlines  were  informed  that  a  definite  program  will  be  forthcoming 
early  in  1967. 
New  Airline  Tenants 

Conferences  were  held  with  representatives  of  Canadian  Pacific  Airlines 
and  Air  California  relative  to  their  plans  for  inauguration  of  new  services  at 
San  Francisco  International  Airport  early  in  the  new  year. 
Coast  Guard  Ceremony 

The  Airport  was  represented  at  ground-breaking  ceremonies  at  the  United 
States  Coast  Guard  Base  for  a  new  ,,.1,500,000  barracks  and  related  facilities. 

Millbrae  Meeting 

The  Assistant  General  Manager  for  Operations  and  Maintenance  met  with 
Millbrae  school  officials  relative  to  school  planning  as  it  might  affect,  or  be 
affected  by  the  Airport's  location  and  the  safe  operation  of  aircraft. 
Budget 

The  Airport  Department  budget  for  the  1967-68  Fiscal  Year  was  reviewed 
with  Public  Utilities  Commission  staff  members  and  is  in  the  process  of  being 
modified  for  presentation  to  the  Commission. 

Fund  Request 

The  General  Manager  attended  a  meeting  of  the  Board  of  Supervisors' 
Finance  Committee  to  support  a  Supplemental  Appropriation  request  for  ,,10,000  as  the 
City's  share  in  financing  a  regional  airports  study. 

*  *  * 
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Call  to  Order. 

Present:      Commissioners  Oliver  M.  Rousseau,  Thomas  P.  White 
Stuart  N.  Greenberg 

Absent:  Commissioner  Thos.  F.  Stack 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  regular  meetings  of  the  Commission 
held  November  15  and  November  22,  1966,  were  approved. 
Approval  of  the  minutes  of  the  regular  meetings  held  November 
29  and  December  6  were  put  over. 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 

Commissioner  Stack  arrived. 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-None 


"  —RESOLUTION  NO.   66-0963  — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  supplemental 
appropriation  of  funds  as  follows: 

From  Hetch  Hetchy  Project 

To  Appropriation  6.755.200.000  $55,000 
Contractural  Services 

to  provide  funds  for  engineering  study  of  additions  to 
Hetch  Hetchy  Project. 


******* 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-None 
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— RESOLUTION  NO.   66-0964 — 


WHEREAS ,  by  a  Resolution  No.  16919,  dated  January 
7,  1957,  this  Commission  conferred  upon  the  Recreation  and 
Park  Commission  the  right  to  utilize  that  certain  Hetch 
Hetchy  parcel  of  property,  approximately  50  acres  in  area, 
identified  as  the  Amazon  Reservoir  Tract  forthe  purpose 
of  establishing  the  Crocker-Amazon  Playground;  and 

WIEREAS,  it  has  been  proposed  that  a  portion  of  said 
Amazon  leservoir  Tract  not  being  used  as  playground  area 
and  contiguous  inactive  John  McLaren  Park  lands  be  developed 
as  a  g^lf  driving  range;  and 

WHBREAS,  this  proposed  use  would  provide  a  much-needed 
recreational  facility  in  the  City  and  County  of  San  Francisco s 

THEREFORE,  BE  IT  RESOLVED  that  this  Commission  does 
hereby  request  the  Recreation  and  Park  Commission  to 
relinquish  to  this  Commission  that  portion  of  said  Amazon 
Reservoir  Tract  consisting  of  approximately  9.18  acres  as 
shown  oi  Hetch  Hetchy  Water  Supply  Drawing  No.  c-1929,  copy 
of  which  is  on  file  in  the  office  of  this  Commission  and  that 
the  Recreation  and  Park  Commission  authorize  the  use  of 
approximately  6.06  acres  of  John  McLaren  Park  lands  lying 
contiguous  to  the  above-mentioned  parcel  as  shown  on  said 
Drawing  No.  C-1923  for  inclusion  in  a  lease  area  of  approx- 
imately 15.24  acres  for  development  of  a  golf  driving  range; 
and 

BE  IT  FURTHER  HSSOLVED  that  this  Commission  does  hereby 
request  the  Director  of  Property  to  prepare  an  appropriate 
lease  for  the  above  purpose  and  to  submit  same  to  public 
bid. 


******** 


On  motion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 

Absent-  None 

—RESOLUTION  NO.   66-0965  — 

RESOLVED,  That  this  Commission  approves  plans  and 
specifications,  and  hereby  authorizes  Bid  Call: 

AD  Contract  No.  473--Furnish  and  Install  Entrance 
Controls,  Parking  Garage  at  San  Francisco  International 
Airport 

MR  Contract  No.  522 — Relocation  of  Trolley  Coaches  - 
Mission  Street  to  South  Van  Ness  -  16th  to  17th  Street 
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—RESOLUTION  NO.   66-0966  — 


H2SOLVED,  That  this  Commission  approves  that  certain 
form  of  lease  of  San  Francisco  International  Airport  land 
comprising  Plot  12,  containing  10.70  acres,  more  or  less,  per 
Airport  Drawing  No.  BA-10792,  Rev.  No.  2,  dated  July  13,  1966, 
copies  of  which  lease  are  on  file  with  Commission's  Secretary; 
the  initial  term  of  said  lease  shall  commence  on  the  date 
of  conf irmation  by  Commission  of  the  award  of  said  lease  by 
the  Director  of  Property  and  shall  terminate  ten  years  there- 
after, unless  extended  under  the  exercise  of  three  (3) 
options  of  ten  years  each,  at  a  rental  of  not  less  than 
$2750  per  annum  per  acre  for  the  first  ten  years,  the  rental 
for  said  three  option  periods  thereafter  to  be  in  accordance 
with  the  lease  terms,  and  that  within  eighteen  (18)  months  from 
the  commencement  of  this  lease  lessee  will  spend  not  less 
than  $800,000  in  building  facilities  and  structures  upon 
said  land;  aid,  be  it  further 

RESOLVED,  That  this  Commission  hereby  requests  City's 
Director  of  Property  to  invite  bids  for  the  award  of  said 
lease. 


— RESOLUTION  NO.   66-0967 — 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit; 

Permittee:  Delta  Air  Lines,  Inc. 

Space:  Cargo  Building  No.  1 

Room  116A  (New  Rm.  No.)   2,586  square  feet 
@  .25  square  foot  $646.50  month 

Monthly  Consideration:  $646.50 

Effective  Date:     As  determined  by  Airport  General  Manager 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  Delta 
Airlines,  Inc.  under  authority  of  Resolution  No.  65-0173 
adopted  March  9,  1965. 


— RESOLUTION  NO.   66-0968 — 


RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 


Permittee 
Space : 


(New) 


Pacific  Air  Lines,  Inc. 

Central  Terminal  Building  -  Ground  Floor 

Room  33   (portion)     220  sq.   ft.   @   .25  sq.ft.   $  55.00 


Pier  D,   First  Floor 

Room  102A  233  sq .   ft.   @   .40  sq.ft. 
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93.20 

$148.20 
month 


Monthly  Consideration:  $148.20 


Effective  Date:     As  determined  by  Airport  General  Manager 


BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to 
above  permittee  under  authority  of  Resolution  No.  66-0709 
adopted  August  30,  1966. 


— RESOLUTION  NO.   66-0969 — 

RESOLVED,  That  this  Commission  approves  the  terms  and 
conditions  and.  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  James  O.  Mullin  dba 

Pow'r  Kleen  Company 
Space:  Plot  17,  Shop  Building  11  (portion) 

1,740  sq.   ft.   @   .10  sq.   ft.   -  $174.00 
Monthly  Consideration:  $174.00 

Effective  Date:     As  determined  by  Airport  General  Manager 


—RESOLUTION  NO.   66-0  970  — 

RESOLVED,  That  this  Commission  hereby  approves  the 
terms  and  conditions  and  authorizes  execution  with  the 
Sound  Abatement  Center  of  Agreement  for  Professional  Services 
at  San  Francisco  International  Airport  to  study  sound 
abatement  at  San  Francisco  International  Airport  and 
communities  surrounding  the  same  for  the  period  beginning 
January  1,  1967,  and  ending  June  30,  1967;  City  shall  pay  to 
Sound  Abatement  Center  the  sum  of  $600.00  as  compensation 
for  all  services  rendered  pursuant  to  said  agreement. 


—RESOLUTION  NO.   66-0971  — 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  A,  submitted  by  Western 
Airlines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  construct  partitions  and 
do  all  necessary  and  related  work  on  the  ground  floor  under 
Piers  "F"  and  "FF"  at  San  Francisco  International  Airport; 
said  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon; 
and, be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Western 
Airlines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
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and  precautions  in  its  construction  contracts,  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not 
unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the 
same  general  area  by  City,  and  that  if  such  condition  of 
delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


- -RESOLUTION  NO.   66-0972 — 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawing,  identified  as  Exhibit  A,  submitted  by  Western 
Airlines,  whereby  said  Company,  at  its  own  and  sole  expense 
and vithout  rental  credit,  will  do  modifications  and  all 
necessary  and  related  work  to  their  electrical  system  in 
Piers  'F"  and  "FF"  at  San  Francisco  International  Airport; 
said  drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  Western 
Airlines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and, 
on  the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not 
unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the 
same  general  area  by  City,  and  that  if  such  condition 
of  delay  or  interference  or, prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


—RESOLUTION  NO.   66-0973  — 

RESOLVED,  That  this  Commission  hereby  approves  ^he 
drawing,  identified  as  Exhibit  "A",  submitted  by  Japan  Air 
Lines  whereby  said  Company  at  its  own  and  sole  expense, 
and  without  rental  credit,  will  construct  new  office  partitions 
in  Mezzanine  and  Ticket  Area  Offices  of  Japan  Air  Lines  in 
South  Terminal  of  San  Francisco  International  Airport;  said 
drawing  having  been  approved  by  the  Utilities  Engineering 
Bureau;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  Japan 
Air  Lines  to  proceed  with  said  work  subject  to  the  require- 
ments of  the  Art  Commission  of  the  City  and  County  of  San 
Francisco;   and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts , and  on  the  job 
to  insure  that  its  contractor  and  subcontractors  performing 
the  above  construction  and  work  shall  not  unreasonably 
delay,  or  interfere  with  or  prevent,  the  construction  and 
work  being  done  at  the  same  time,   in  the  same  general  area 
by  City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 
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—RESOLUTION  NO.   66-0974  — 


RESOLVED ,  That  this  Commission  hereby  approves  the 
drawing,  identified  as  Exhibit  A,  submitted  by  United 
Air  Lines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  modify  and  do  all  necessary 
and  related  work  in  the  electronic  equipment  room  behind 
the  Flight  Information  Board  in  the  Central  Terminal  Lobby 
at  San  Francisco  International  Airport;  said  drawing 
having  been  approved  by  the  Utilities  Engineering  Bureau 
subject  to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  United 
Air  Lines  to  proceed  with  said  work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  perform- 
ing the  above  construction  and  work  shall  not  unreasonably 
delay,  or  interfere  with  or  prevent,  the  construction  and 
work  being  done  at  the  same  time,  in  the  same  general  area 
by  City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action 
to  lemedy  City's  complaint. 


******** 

On  notion  of  Commissioner  Stack,  seconded  by  Commissioner 
Greenbergthe  following  resolutions  were  adopted: 

Vote:        Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-None 


—RESOLUTION  NO.   66-0975  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  revocable  permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:     John  Mendoza 

3816  Alum  Rock 

San  Jose,  California 

Permit  to  occupy  a  67.31  acre  parcel  of  land  in  the  Calaveras 
Watershed  area  for  grazing  purposes;  said  portion  being 
within  Section  8,  Township  6  South,  Range  2  East.,  M.D.B. 
and  M.     Subject  to  a  consideration  of  $402  per  year. 

Cancelling  revocable  permit  issued  to  John  P.  Mendoza 
as  authorized  by  Public  Utilities  Commission  Resolution 
14944,  dated  November  29,  1954. 


—RESOLUTION  NO.  66-0976-- 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
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use  and  occupancy  of  property,  as  follows: 

TO:     Crippin  &  Flynn 

Permit  to  occupy  a  portion  of  the  Hetch  Hetchy  Bay  Division 
Pipeline  right  of  way,  being  300  feet  in  length  adjoining 
the  westerly  line  of  Woodside  Road,  Redwood  City,  for 
overflow  parking  and  landscaping  purposes?  subject  to  a 
consideration  of  $25  per  month,  plus  taxes. 

Cancelling  permit  issued  to  Crippin  &  Flynn  by  Resolution 
No.  66-0555  (feted  July  5,  1966,  covering  occupancy  of 
above  strip  of  land. 


—RESOLUTION  NO.   66-0977  — 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed  and  approves  final  payment  in 
the  amount  of  $11,4  77.37;  approves  Debit  Modification  of 
Contract  in  the  amount  of  $2,804.50,  in  favor  of  The 
Lowrie  Paving  Company,  Inc.,  under  Water  Department 
Contract  WD-1266 — Excavation  and  Repaving  for  Water 
Service  Renewals. 


— RESOLUTION  NO.   66-0978 — 

RESOLVED,  That  this  Commission  accepts  the  work  as 
satisfactorily  completed-   approves  Credit  Modification 
of  Contract  in  the  amount  of  $8,672.30;   approves  Final 
Payment  in  amount  of  $13,872.12,   in  favor  of  Baldwin 
Warren  Co.,   Inc.   under  Water  Department  Contract  WD-1239, 
Excavation  and  Repaving  for  Water  Service  Renewals. 


—RESOLUTION  NO.   66-0979  — 

RESOLVED,  that  this  Commission  hereby  authorizes 
issuance  of  a  Right-of-Way  lease  for  a  period  of  ten  (10) 
years,  commencing  November  1,  1966,  to  Sears  Roebuck  and 
Company,  covering  a  portion  of  the  Bay  Division  Pipeline  No. 
3  in  Mountain  View,  Santa  Clara  County,  as  described  on 
San  Francisco  Water  Department  Drawing  B-679,  for  the 
purpose  of  additional  parking  at  a  rental  of  $175.00 
per  month  plus  all  taxes  and  assessments. 


— RESOLUTION  NO.   66-0980 — 

RESOLVED,  That  this  Commission  hereby  approves 
collections,  month  of  November  1966,  of  claims  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  amount  of  $1,710.76,  per  list  dated 
November  30,  1966. 
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Onmotion  of  Commissioner  Stack,   seconded  by  Commissioner 
Greenberg,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg , Stack 

Absent-None 


—RESOLUTION  NO,   66-0981  — 

RESOLVED,  That  the  Board  of  Supervisors  is  requested 
to  adopt  a  policy  on  behalf  of  the  City  and  County  of  San 
Francisco,  supporting  in  principle  a  proposed  constitutional 
amendment  that  would  limit  increases  in  assessed  valuations 
on  land  and  water  rights  owned  by  local  governmental 
entities  but  situated  outside  their  respective  political 
boundaries . 


******* 


On  motion  of  Commissioner  Stack,   seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg , Stack 

Absent-None 


— RESOLUTION  NO,    66-0982 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  in  the  amount  of  $100.00,  to  Appropriation 
No.   6.735.804.000,  Passenger  and  Damage  Claims,   to  provide 
funds  to  reimburse  the  Municipal  Railway  Farebox  Operating 
Change  Fund  for  amounts  paid  to  operators  for  losses  in 
change  fund. 


--RESOLUTION  NO.    66-0983 — 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.   16,527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $20 , 838 . 18 , made  by  the 
Municipal  Railway,  month  of  November  1966,  per  Revolving 
Fund  Payment  Requests  Nos.   1603,   1619,   1629,   1630,   1632,  1637, 
1639,   1642,   1644  and  1646. 


******* 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
Stack,   the  following  resolution  was  adopted: 

Vote:        Ayes-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-None 
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— RESOLUTION  NO.   66-0984  — 


RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Airport  Department  funds  in  the  amount 
of  $3,400,000,  to  Appropriation  6,727.532.000  Runway  28R 
Extension-Fill,  to  provide  fill  for  the  extension  of 
Runway  28R  bayward  from  9,700  feet  to  11,870  feet  at  San 
Francisco  International  Airport. 


******* 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Stack,  the  following  resolution  was  adopted: 

Vote:         A/es-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-None 


— RESOLUTION  NO.   66-0985 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Airport  Operating  funds  in  the  amount  of 
$330,000,  to  Appropriation  6.727.542.000  -  Engineering, 
Planning  and  Architectural  Expenses — Remodeling  and 
Extension  of  Piers  D  and  E,   to  provide  funds  to  initiate 
immediately  preliminary  studies  and  complete  the  production 
of  working  drawings  and  construction  specifications  for 
the  proposed  extension  and  reconstruction  of  Piers  D  and  E 
as  set  forth  in  the  Airport  Master  Plan. 


******* 


On  motion  of  Commissioner  Stack,   seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:    A/es-Commissioners  Rousseau,  White,  Greenberg,  Stack 
Absent-None 


--RESOLUTION  NO.   66-0693-MR — 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager,  Municipal  Transit 
System,  the  General  Claims  Agent  thereof,  and  the  City 
Attorney,  thisCommission  approves  and  hereby  requests  the 
Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway. 


Claimant 

Non-litigated  Settlements 


Date  of  Accident 


Settlement 


MC  Pendeline  Miriam  Grief  and      January  28,   1966       $  550.00 
Nathan  Grief 

TC  Elda  Thompson  and  September  29,   1966  834.50 

laul  Thompson 

TC     Giles  Cordero  April  18,   1966  900.00 
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Litigated  Settlements 


MC  Morris  Miller  and 
Pauline  Hughes 


February  4,  1964  850.00 
(of  which  $230.00  if  P.D.) 


Appropriation  No.   6.735.804.000  $3,134.50 
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Mr.  Finn  announced  that  Mr.  James  Martin,  of  the  Board  of  Education, 
was  present  to  take  pictures  of  the  Public  Utilities  Commission  during 
the  meeting.     He  explained  this  was  in  connection  with  a  visual 
education  program  project  depicting  all  tho  activities  of  +-he  Pnbiic 
Utilities  Commission  departments. 


********* 

Regarding  the  supplemental  appropriation  of  $55,000  for  engineering 

study  of  additions  to  the  Hetch  Hetchy  Project,  Mr.  Carr  stated 

the  desirability  of  raising  the  height  of  Lake  Eleanor  some  40  to 

50  feet  was  discussed  over  a  year  ago.     From  preliminary  studies 

it  now  appears  it  may  be  economically  desirable  to  also  raise 

Cherry  Valley  Dam  a  few  feet  in  order  to  obtain  the  maximum  utilizatioi 

of  the  runoff  in  the  whole  watershed  area. 

Under  the  proposed  study  consideration  will  be  given  to  the  feasibili- 
ty of  installing  a  third  generating  unit  at  Dion  R.  Holm  Powerhouse 
to  make  maximum    use  of  peaking  power  using  both  lakes  as  a  single 
forebay.     There  is  also  a  power  drop  between  the  Holm  Powerhouse 
and  New  Don  Pedro  Dam  which  might  be  utilized. 

Mr.  Carr  said  this  depends  upon  the  market  in  the  future.     All  power 
contracts  come  up  in  1972  for  reconsideration. 

In  May  the  Commission  authorized  a  study  of  the  marketing  agreements, 
review  of  wheeling  contracts  and  review  of  Hetch  Hetchy  operating 
methods . 

This  $55,000  supplemental  appropriation  is  to  study  the  maximum 
usage  of  all  available  power  resources.     Mr.  Carr  said  in  round 
figures  it  looks  like  4  00  mw  or  more,  and  considering  the  investment 
and  debt  service,  he  estimated  well  over  $1,000,000  could  be  netted 
annually. 


********** 

Commissioner  White  encouraged  the  Commission  to  adopt  Resolution 
No.  66-0964  regarding  the  establishment  of  a  golf  driving  range  on 
Geneva  Avenue  because  of  the  lack  of  these  facilities  within  the 
City.     The  site  is  a  good  one  and  if  properly  set  up  could  very 
definitely  fill  a  need  for  this  type  of  recreational  facility. 


*********** 

In  reference  to  Resolution  No.  66-0965  authorizing  bid  call  for 
Entrance  Controls  Parking  Garage,  Mr.  O.  L.  Moore,  General  Manager, 
Utilities  Engineering  Bureau,  explained  this  installation  will 
correct  the  failure  of  the  present  control  to  prevent  cars  from 
exiting  without  payment  of  the  parking  fees.     The  contract  covers 
installation  of  a  road-type  of  gate  in  conjunction  with  the  present 
equipment  so  cars  cannot  go  back  out  through  one  of  the  entrance 
ramps . 

Commissioner  White  said  he  would  vote  for  adoption  of  the  resolution, 
but  he  thought  there  was  a  better  solution.     He  pointed  out  a  "ticket 
spitter"  cannot  sell  service,  and  that  an  employee  handing  out 
tickets  would  solve  the  entire  problem. 


66-659 


Mr.  Moore  said  one  of  the  purposes  of  the  work  under  this  cohu^m- 
is  to  prohibit  entrance  to  the  garage  until  the  driver  has  pulled 
a  ticket  out  of  the  machine.     He  did  not  dispute  that  addition  of 
operating  personnel  is  the  best  answer,  but  under  the  terms  of  the 
agreement  the  lessee  is  not  required  to  supply  that  personnel. 


******** 


Discussing  the  Sound  Abatement  Center  Agreement,  Mr.  Carr  said  he 
would  like  to  have  the  record  show  he  expects  in  the  future  to 
analyze  this  project  and  determine  if  City  should  put  some  additional 
funds  in  for  public  relation  activities.     He  pointed  out  that  the 
airport  is  not  getting  credit  in  the  surrounding  communities  for 
the  actions  taken  by  this  SAC. 

Commissioner  White  commented  on  the  necessity  of  informing  the 
neighborhood  communities  in  advance  when  it  is  known  that  certain 
conditions  will  prevail  or  certain  work  is  contemplated  that  will 
require  the  use  of  runways  19R  and  19L  thus  changing  the  take-off 
and  landing  patterns.     Positive  action  of  this  type  rather  than  the 
negative  one  of  passing  out  information  after  the  community  is 
aroused  would  create  much  more  favorable  impressions. 

Public  Utilities  Counsel,  Mr.  Bourne  said,  the  pre-trial  hearing 
will  be  held  next  month  on  one  of  the  noise  lawsuits,  the  Field  Case 
(4  plaintiffs  -  $50,000  each,  or  $200,000  claimed).     The  Aindrako  case, 
59  plaintiffs,  was  not  filed  until  1963.     A  total  of  $3,000,000  for 
both  cases. 


******* 

In  regard  to  Resolution  66-0981,  regarding  constitutional  amendment 
to  limit  increases  in  assessed  valuations  on  out-of-town  properties, 
Mr.  Carr  said  for  almost  10  years  the  publicly-owned  utilities  in 
the  state  serving  water  and  power  have  been  concerned  about  the 
increasing  taxes  levied  against  their  projects  by  mountain  counties. 
Seven  or  eight  years  ago  an  effort  was  made  to  eliminate  taxes  on 
utilities  owned  by  cities  which  depended  upon  mountain  counties  for 
their  water  resources.     Mr.  Kirkwood  had  worked  out  some  agreements 
with  Tuolumne  County  which  were  considered  fair.     They  were  for 
a  five  year  term,  this  is  the  last  year. 

Representatives  of  publicly-owned  utilities  in  California  (Los  Angeles 
Water  and  Power  Department,  Sacramento  MUD,  East  Bay  MUD  and  San 
Francisco  Public  Utilities  Commission)  have  been  meeting  to  work  out 
a  solution  that  would  safeguard  utilities  from  over-assessment. 
Mr.  W.  J.  Dwyer  has  represented  San  Francisco.     This  group  has  pro- 
posed that  a  constitutional  amendment  be  introduced  in  the  forth- 
coming session  of  the  State  Legislature  which  would  establish  a 
formula  for  assessing  publicly-owned  lands  located  outside  the 
boundaries  of  a  political  subdivision. 

Mr.  Carr  said    the  committee  has  been  told  the  PUC  would  have 

to  have  an  expression  of  City  policy  by  the  Board  of  Supervisors. 

When  the  legislation  is  introduced  in  Sacramento  it  will  again 
be  reviewed.     Staff  will  have  specific  recommendations  to  make 
to  the  legislature  through  the  Commission  to  the  Board  of 
Supervisors  and  Legislative  Representative,  Don  Cleary. 
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In  answer  to  Commissioner  Stack's  question,  Mr.  Dwyer  said 
this  would  not  only  relate  to  Tuolumne,  it  would  include 
San  Mateo  County,  Alameda  and  Santa  Clara.. 


******* 


Mr.  Carr  explained  the  work  under  Municipal  Railway  Contract 
No.   522  has  been  necessitated  by  BARTD  construction  on 
Mission  Street.     BARTD  has  written  a  letter  guaranteeing 
that  they  will  pay  the  costs. 

A  discussion  then  followed  re  the  operation  of  the  trolley 
coaches  in  this  area  during  the  construction  period. 

Commissioner  Rousseau  asked  that  a  sketch  be  forwarded 
the  Commissioners  showing  the  details. 

Commissioner  Stack  asked  if  the  merchants  had  been  consulted 
about  these  re-routings. 

Mr.  Frank  J.  Scheifler,  Transportation  Assistant  Superintendent, 
said  quite  a  few  meetings  were  held,  especially  with  the 
merchants  around  the  16th  and  Mission  stations.     It  is 
known  that  Muni  must  move  and  that  it  is  trying  to  stay 
as  close  to  Mission  Street  and  existing  lines  as  possible. 

Commissioner  Stack  suggested  the  Commission  be  advised  of 
what  BART's  specific  plans  and    timetables  are  for  the 
subway  out  Market  and  the  subway  out  Mission  in  order  to 
plan  against  disruption  of  service  and  possible  re-routing 
of  particular  lines.     If  Muni  waits  until  BARTD  gives  notice 
they  wish  us  to  take  street  cars  off  Market  Street,  there 
will  be  little  time  to  make  a  remedial  solution.  Commissioner 
Stack  advised  staff  to  think  of  the  merchants  and  their 
entire  financial  future  at  stake.     Mr.  Carr  said  he  would 
have  some  suggestions  for  the  Commission  in  about  two  weeks. 
Review  must  be  made  as  to  the  real  effect  of  buses  vs. 
streetcars  and  other  problems  to  be  faced.     BART  advised 
if  they  have  an  answer  the  early  part  of  January,  they  can 
still  make  their  schedule. 

Discussing  Resolutions  66-0984  and  66-0985,  Mr.  Carr  said 
that  in  response  to  the  PUC's  resolution  of  2  to  3  weeks 
ago,  Mr.  Hansen,  Mr.  Moore  and  staff  have  been  working  on  a 
program  that  would  minimize  the  delay  at  SFIA  in  view  of 
the  failure  to  receive  the  necessary  2/3  vote  on  the  bond 
issue . 

$3,400,000  is  being  requested  to  place  fill  for  the 
extension  of  Runway  28R  bayward  from  9,700  feet  to  11,870 
feet . 

Mr.  Carr  stated  unallocated  airport  funds  are  available. 

This  project  was  started  before  BCDC  took  effect. 

This  extension  would  enable  San  Francisco  to  have  an  airport 
for  the  first  time  that  would  permit  fully  loaded  intercon- 
tinental and  polar  flights  to  leave  SFIA  under  any  condition. 
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It  will  put  the  San  Francisco  International  Airport  on  a  straight 
competitive  basis  with  all  the  other  airports. 

Mr.  Carr  pointed  out  that  one  and  one  half  years  ago  the  Federal 
Aviation  Agency  turned  us  down  on  Federal  assistance  on  extension 
to  10,600  and  11,870  because  we  did  not  meet  certain  criteria. 
Mr.  Carr  told  them  at  that  time  when  San  Francisco  was  ready  we 
would  be  back  for  our  share  of  Federal  aid. 


********* 

Mr,  Carr  explained  the  request  for  $330,000  of  available  airport 
funds  to  develop  working  plans  and  specifications  for  renovation 
of  Piers  D  and  E. 

This  work  would  include  extension  to  provide  additional  aircraft 
gate  positions  and  a  vast  improvement  in  passenger  and  baggage 
handling  capabilities. 

In  answer  to  Commissioner  Stack's  question  as  to  how  the  choice 
of  engineering  and  architectural  consultants  would  be  handled, 
Mr.  Carr  said  the  usual  procedure  would  be  followed;  a  small 
committee  of  staff,  Mr.  Hansen,  Mr.  Moore,  and  Mr.  Getts,  would 
review  the  initial  proposals  by  the  engineers  and  arclitects  and 
would  narrow  down  the  field.     The  Committee  would  operate  with  at 
least  three  different  groups  to  get  some  idea  of  price  range  and 
what  can  be  expected  to  be  accomplished.     The  committee  then  would 
make  recommendation  to  the  General  Manager  of  Public  Utilities  who 

in  turn  would  make  a  recommendation  to  the  Commission.    The  selectior 
a  difficult  one,  will  be  made  with  care — attorneys  and  engineers 
don't  bid — they  make  proposals. 

Commissioner  Stack  wished  to  be  sure  that  not  only  local  archi- 
tectural and  engineering  firms  are  sought,  but  also  nationally 
known  experienced  firms — the  firms  presently  involved  with  Houston 
airport,  Tampa  airport,  Cleveland,  etc. 


******** 

Communications : 
None 

******** 

General  Manager  of  Public  Utilities  Calendar  Items: 

Mr.  Carr  pointed  out  highlights  of  the  Hetch  Hetchy  and  Utilities 
Engineering  Bureau's  monthly  report. 

Water  storage  in  reservoirs  is  already  up  to  at  least  2/3' s  of  last 
year.     It  is  equal  to  over  one  half  of  total  storage. 

The  Dion  R.  Holm  Powerhouse  can  now  operate  for  at  least  two 
additional  months.     In  terms  of  money  this  production  of  power 
means  $1,000,000  in  revenue.     The  recent  rains  can  be  called, 
"Million  Dollar  Rains". 
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Bids  will  be  received  on  Moccasin  Powerhouse  Replacement  on 
January  12,  1967.     Kirkwood  Powerhouse  will  be  completed  in  mid- 
Spring. 

Mr.  Carr  requested  that  the  Commission  authorize  him  to  go  to 
Washington,  DC,  to  meet  Monday  with  Alan  S.  Boyd,  Secretary  of  the 
Department  of  Transportation,  who  has  asked  that  he  come  ther^  to 
discuss  the  new  Department  of  Transportation. 

Commissioner  Greenberg  moved  and  Commissioner  White  seconded,  and 
the  motion  was  unanimously  adopted  that  this  permission  be  granted. 


Roll  Call: 

Commissioner  Greenberg  requested  that  the  next  regular  meeting 
start  at  2:15  p.m.     This  was  agreed  upon. 


******* 


THEREUPON  THE  MEETING  ADJOURNED. 
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HETCH      HETCHY      WATER  SUPPLY 
POWER      AND      UTILITIES      ENGINEERING  BUREAU 

MEMORANDUM 

TO:  JAMES  K.  CARR  DATE:    December  12,  1966 

General  Manager  of  Public  Utilities 

FROM:  ORAL  L.  MOORE 

General  Manager 

SUBJECT:      MONTHLY  REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
HETCH  HETCHY  PROJECT 


Water  Conditions 


Recent  heavy  rains  on  the  City's  mountain  watershed  have  caused  an  increase  in  the 
amounts  of  water  stored  in  the  three  mountain  reservoirs.     Lake  Lloyd,  which  was 
expected  to  be  empty  by  the  end  of  November,  requiring  shutdown  of  Dion  R.  Holm 
Powerhouse,  has  received  sufficient  inflow  for  at  least  one  additional  month  of 
power  generation. 

Early  November  storms  had  deposited  a  snowpack  on  the  upper  reaches  of  the  City's 
watershed.    There  followed  another  storm  which  produced  warm  rain  and  caused 
considerable  melting  of  the  snow  at  the  lower  elevations. 

Following  is  a  summary  of  storage  conditions  as  of  December  7,  1966: 

Reservoir  Capacity  Storage  in  Acre  Feet 

Acre  Feet  December  7,  1966  December  7,  1965 

Hetch  Hetchy  360,400  159,780  241,790 

Lake  Lloyd  268,200  45,190  139,448 

Lake  Eleanor  27,100  15,125  2,401 
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Power  Production 

During  the  month  of  November,  Moccasin  and  Dion  R.  Holm  Powerhouses  generated 
41,345,000  and  45,481,000  kilowatt-hours  respectively.    The  inflow  to  Lake  Lloyd 
due  to  the  recent  rains  will  enable  Dion  R.  Holm  Powerhouse  to  continue  operation 
during  the  month  of  December. 

Aqueduct  Operation 

A  draft  of  proposed  revised  procedures  for  normal  and  emergency  operation  of  the 
Hetch  Hetchy  Aqueduct  has  been  prepared  and  forwarded  to  all  interested  parties 
for  review  and  comment. 

New  Moccasin  Powerhouse 

Bids  are  due  on  December  29,  1966  for  Hetch  Hetchy  Contract  No.  382,  Construction 
of  Moccasin  Powerhouse  Replacement.    The  work  consists  of  the  construction  of 
an  outdoor-type  reinforced  concrete  powerhouse;  the  installation  of  the  gantry 
crane,  turbines,  governors,  generators,  transformers,  control  boards  and  circuit 
breakers,  now  being  fabricated;  the  construction  of  a  new  switchyard  and  transmis- 
sion lines;  and  alterations  necessary  to  combine  the  four  existing  penstocks  into 
two  lines.    Initial  rating  of  the  plant  will  be  100,000  KVA,    The  scheduled 
completion  date  for  the  plant  is  December  1968.    Estimated  cost  of  the  work  is 
$5.4  million. 

It  has  been  recommended  to  the  Purchaser  of  Supplies  that  the  contract  for 
supplying  the  gantry  crane  for  the  new  Moccasin  Powerhouse  be  awarded  to  the  low 
bidder,  Mitsui  &  Co.  (U.S.A.),  Inc. 

Robert  C.  Kirkwood  Powerhouse 

Contractor  is  working  on  floor  topping,  painting,  electrical  and  mechanical  in- 
stallations in  connection  with  turbines  and  control  equipment.     Checking  and 
adjusting  needle  servo-motor  and  governors  is  underway.    Finished  grading  and 

miscellaneous  site  development  work  continues. 
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Penstock 

Contractor  continues  installing  penstock  sections  above  Anchor  No.  3  and  has 
constructed  protective  walls  in  the  lower  portions.  All  foundation  grouting 
has  been  completed  and  tie-down  tendons  initially  tensioned. 

Generators 

Stator  assembly  continues  for  Unit  No.  1  including  soldering,  taping  and  varnishing 
of  coil  connections.    The  thrust  collar  has  been  installed  in  Unit  No*  2  and 
auxiliary  piping  is  essentially  complete.    Lower  guide  bearing  is  being  assembled. 

New  Moccasin  Warehouse 

Rough  grading  and  underground  utilities  have  been  completed.    Some  footings  have 
been  poured  and  work  continues  on  wall  forms  and  reinforcing  steel. 

Deflector  Walls  and  Access  Shaft  Housing  at  O'Shaughnessy  Dam 
Contractor  is  working  in  spillway  area  on  deflector  wall  No.  1.    Excavation  is 
completed  and  concrete  forms  are  underway.    Excavation  is  30%  complete  for  Wall 
No.  2.    Contractor  continues  excavating  for  support  beams  at  access  shaft. 

California  Aqueduct  Crossing 

No  work  was  performed  during  this  period. 

State  Freeway  Crossings 

Excavation,  form  work  and  concrete  in  casement  continues  on  the  three  San  Joaquin 
piplines . 

San  Joaquin  Pipeline  No.  3,  Section  A 

Fabrication  of  steel  pipe  continues  at  South  San  Francisco  and  a  total  of  443  pipe 
cylinders  have  been  fabricated.    American  Pipe  Construction  Company  of  Hayward, 
California  has  commenced  fabrication  of  pipe  cylinders  of  prestressed  concrete 
pipe.  3 


San  Joaquin  Pipeline  No.  3  -  Connection  at  Oakdale  Portal 

Plans  and  specifications  for  Hetch  Hetchy  Contract  No.  391,  San  Joaquin  Pipeline 
No.  3  -  Connection  at  Oakdale  Portal  and  Related  Work,  have  been  completed  and 
are  under  final  review.    Estimated  cost  of  the  work  is  $250,000.    Drawings  of  the 
valve  house  and  fence  have  been  submitted  to  the  Art  Commission  for  approval. 

New  Don  Pedro  Project 

The  Modesto  and  Turlock  Irrigation  Districts  have  received  bids  for  the  turbines, 
generators  and  transformers  for  the  New  Don  Pedro  Powerhouse.    Bechtel  Corporation 
will  utilize  plans  furnished  by  the  successful  bidders  to  design  the  powerhouse. 
Preparation  of  plans  for  the  other  features  of  the  New  Don  Pedro  Project  are 
proceeding  on  schedule. 

Renegotiation  of  Wheeling  Rates 

Members  of  the  City's  negotiating  committee  met  with  representatives  of  the 
Pacific  Gas  and  Electric  Company  on  November  29,  1966  to  review  data  compiled  by 
the  Company  relative  to  P.  G.  &  E's  cost  of  wheeling  Hetch  Hetchy  power  for  the 
traction  load  of  the  Municipal  Transit  System  and  the  Crystal  Springs  and  Lake 
Merced  Pumps  of  the  Water  Department. 

Hetch  Hetchy  Taxes 

The  first  installment  of  taxes  on  Hetch  Hetchy  Project  lands  located  in  various 
political  jurisdictions  has  been  paid.    The  total  Hetch  Hetchy  taxes  for  1966-67 
amount  to  $296,804.    This  is  an  increase  of  $48,594  (19.6%)  over  the  $248,210 
paid  in  1965-66. 
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AIRPORT  ENGINEERING  AND  CONSTRUCTION 


Pier  FF ,  South  Terminal 

The  remaining  work  consists  of  operational  check-out  for  the  air  conditioning 
and  heating  system.    There  is  also  a  long  list  of  minor  touch  up  items  to  be 
completed. 

Add  Operations  Area,  Lower  Level,  Pier  FF 

The  Contractor  has  completed  the  roof  plumbing  and  concrete  footings. 
Baggage  Conveyors ,  South  Terminal 

Awaiting  contractor's  compliance  with  requirements  of  the  State  Industrial 
Safety  Board. 

Waterproofing  and  Roof  Drainage  -  South  Terminal,  Piers  E  and  F 

Contractor  began  installing  rainwater  leaders  and  is  repairing  all  roof  leaks 

in  Piers  F  and  G. 

Alterations  to  Central  Terminal 

The  work  on  this  contract  is  complete  with  the  exception  of  replacing  the  tile 
floor  in  the  second  floor  level  of  the  Central  Terminal.    Replacement  of  this 
tile  should  be  completed  by  December  15,  1966. 

Improvements  to  Piers  C  and  D 

Remodeling  work  is  progressing  in  an  orderly  fashion. 
Pavement  and  Utilities,  Cargo  Building  No.  5 

Inclement  weather  has  halted  grading  operations  on  this  contract.  The  drainage 
lines  have  been  placed  and  backfilled. 
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Installation  of  Entrance  Controls  -  Parking  Garage 

Bids  are  due  on  January  5,  1967  for  Contract  A-473,  Parking  Garage  -  Installation 
of  Entrance  Controls-    Estimated  cost  is  $35,000. 

Reconstruction  of  Taxivay  E- 

Six  bids  were  received  on  November  17,  1966  for  Contract  A-451,  Pavement  Reconstruc- 
tion -  Taxiway  E.     The  low  bid  of  $219,307  was  submitted  by  0.  C.  Jones  &  Sons  of 
Berkeley.    High  bid  was  $273,618.    Award  to  the  low  bidder  has  been  recommended. 
It  is  expected  that  the  Federal  Aviation  Agency  will  concur,  and  thereupon  proceed 
with  issuance  to  the  City  of  a  Grant  offer  for  FAAP  Project  23. 

Grading  for  Glide  Slope  Facility 

Bids  are  due  on  December  29,  1966  for  Contract  A-470,  Grading  for  Glide  Slope 
Site  -  Runway  28L.    This  work  comprises  proposed  Amendment  No.  2  to  FAAP  Project 
22.    Estimated  cost  is  $35,000. 

In-Runway  Lighting,  Runway  28L  and  Centerline  Lighting  of  Taxiway  F 

The  contractor  installed  the  5  kv  primary  conductors  for  approximately  3000  feet 

along  Runway  28L. 

Demolition  and  Removal  of  Obstructions,  Runway  10R 

No  work  this  period.     Awaiting  vacation  of  buildings  to  be  demolished. 
Relocation  of  Taxiway  R 

Contractor  has  excavated  and  placed  drain  pipe  across  old  Bayshore  Freeway.  Incle- 
ment weather  has  hampered  grading  operations. 

Installation  of  Traffic  Controls  for  Taxiway  F  and  Runways  1L  and  1R 

The  traffic  lights  under  this  contract  have  been  installed  and  failed  to  perform 

under  testing.    They  have  been  removed  and  tests  are  currently  being  made  on  the 

lead  line  from  the  control  tower  to  the  wind  tee. 
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Replacement  of  Effluent  Pipea  at  Sewage  Treatment  Plant 

Five  bids  were  received  on  November  10,  1966  for  Contract  A-467  (Informal),  Replace- 
ment of  Effluent  Pipes  at  Sewage  Treatment  Plant.    The  total  of  Base  Bid  and 
Addition  "A'    ranged  from  $8,190  to  $16,670,    All  bids  were  rejected  because  they 
exceeded  the  limit  for  an  informal  contract.    The  specifications  are  being  revised 
and  the  work  will  be  readvertised  as  a  formal  contract. 

Modification  of  Station  "I" 

Bids  are  due  on  December  29,  1966  for  Contract  A-474  (Informal),  Modification  of 
Station  "I".    Estimated  cost  is  $4,500. 

South  Oxidation  Pond 

No  work  this  period.    Pending  delivery  of  materials. 
Drainage  &  Pumping  Station,  South  Lomita  Canal 

All  concrete  work  has  been  completed.    Inclement  weather  has  delayed  operations 
in  the  final  grading  and  backfilling. 

Brainage  Pumping  Station  No,  5 

The  contractor  excavated  and  placed  drain  lines  and  will  begin  excavation  for  the 
pumping  station  when  weather  permits. 

The  following  contracts  were  completed  this  month: 

A-448  -  Cargo  Building  Partitions,  Plot  6  (Informal) 

A-460  -  Emergency  Battery  Bank  and  Battery  Chargers  (Informal) 

A-461  -  Silt  Removal  (Informal) 
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Tenant  Construction 


Federal  Aviation  Agency 
Airborne  Freight 
Christian  Science 
S.  B.  Hicks 
Interstate  Host 
Pacific  Airlines 
Pan  American 
Pan  American 


Richfield  Oil 


United  Airlines 


U.  S.  Post  Office 


West  Coast  Airlines 


Western  Airlines 


WTC  Air  Freight 


Approach  Lighting  System 

Plot  10A,  New  Building  Construction 

Reading  Room,  S.  Terminal 

South  Terminal  Candy  Shop 

South  Terminal  Facilities  Modifications 

Maintenance  Base  Facilities,  Plot  11 

Operations  Annex  Building  1C 

Modifications  to  Air  Cargo,  Building  No,  2 

Bulk  Storage  Facilities 

Building  84  Expansion,  Phase  III 
Building  84,  Plating  Shop 

Maintenance  Base  -  Modification  to  Entrance  Area 

Sign  for  Air  Cargo  Building 

Expansion  of  Electrical  Distribution  System 

Telephone  Room,  Building  74 

Modifications  to  Medical  Department 

Additional  Space,  Cargo  Building  No.  2 
New  Post  Office,  Plot  10B 

Modifications  to  Gate  Room  41  &  Passenger 

Loading  Bridge 

Pier  FF  (Related  contracts) 
Modifications,  Air  Cargo  No.  1 


Heliport 

A  site  location  just  north  of  the  Ferry  Building  has  been  tentatively  approved  by 
the  Port  Authority.    A  revised  cost  estimate  was  transmitted  to  Airport  management 
for  the  preparation  of  a  new  request  for  supplemental  appropriation  to  be  submitted 
to  the  Board  of  Supervisors.     Staff  has  conferred  with  the  City  Attorney  on  the 
drafting  of  an  agreement  between  the  City  and  the  Port  Authority. 
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MUNICIPAL  TRANSIT  SYSTEM  ENGINEERING  AND  CONSTRUCTION 
Painting  -  Fillmore  Substation  and  Geary.  Carhouse 

Contractor  is  painting  the  Geary  Carhouse  and  adjacent  fence.    Final  coat  of  paint 
has  been  applied  on  Presidio  Avenue  and  the  prime  coat  has  been  applied  along 
Geary  Street* 

Overhead  for  Southern  Freeway  at  18th  Street 

Construction  of  detour  has  been  completed  and  Muni  is  using  the  temporary  detour. 
State  has  demolished  the  18th  Street  bridge.  Work  is  essentially  complete  except 
for  final  adjustments. 

Pole  Relocation  for  Clay  Street  Widening 

Material  has  been  ordered  but  no  field  installation  has  been  permitted. 
Washington-Mason  Retaining  Wall 

Plans  and  specifications  for  Contract  MR-503,  Construct  Retaining  Wall,  Washington- 
Mason  Carbarn,  are  complete,  and  have  been  submitted  to  Muni  management  for  comments 
and  approval.    Estimated  cost  is  $14,700. 

Roofing  and  Fence  for  Vent  Shaft 

Plans  and  specifications  for  Contract  MR-512,  Roofing  and  Fence  for  Vent  Shaft, 
Twin  Peaks  Tunnel,  have  been  completed,  and  have  been  submitted  to  Muni  management 
for  comments  and  approval.    Estimated  cost  is  $6,100. 

Relocation  of  Trolley  Coaches 

Plans  and  specifications  for  the  relocation  of  trolley  coaches  from  Mission  Street 
to  South  Van  Ness,  and  from  16th  to  17th  Streets,  under  Contract  MR- 522,  are 
nearing  completion.    The  relocation  is  required  due  to  the  pending  construction  of 
BARTD  stations  at  16th  and  Mission  and  at  24th  and  Mission.    The  work  will  be  paid 
for  by  BARTD. 
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Embarcadero  Plaza  Terminal 

Preparation  of  plans  has  been  started  for  Contract  MR-533,  Embarcadero  Plaza 
Terminal.    The  existing  trolley  and  motor  coach  loop  at  the  Embarcadero  between 
Mission  and  Market  Streets  will  be  relocated  southerly  to  permit  the  Recreation 
and  Park  Department  to  occupy  the  site  as  a  public  park. 

Paint  Shop 

Studies  are  underway  to  determine  the  best  location  for  the  paint  shop.  The 
present  paint  shop  will  have  to  be  razed  to  allow  for  the  construction  of  the 
Balboa  Park  Station  of  BARTD.    This  work  is  at  the  expense  of  BARTD. 

Elkton  Shops 

The  ladder  track  that  provides  access  to  the  shops  will  also  have  to  be  relocated 
to  permit  construction  of  the  Balboa  Park  Station.    The  Utilities  Engineering 
Bureau  has  reviewed  one  proposed  plan  for  this  relocation  that  was  submitted  by 
BARTD. 

Cable  Cars 

A  report  detailing  an  improved  brake  rod  linkage  on  the  "Powell"  type  cable  cars 
has  been  transmitted  to  Municipal  Transit  System  management  for  comment  and  field 
testing. 
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UTILITIES  ENGINEERING  BUREAU 
STATUS  OF  CONSTRUCTION  CONTRACTS 


Contract  No. 
Hetch  Hetchy 

HH-331 

HH-375 

HH-376 
HH-377 
HH-379 

HH-392 

HH-397 
HH-401 

Airport 
A-252 

A-348 
A-354 

A- 38  2 

A- 38  7 


Title 


December  12,  1966 

Contract 
Amount 


Kirkwood  PH  Generators  $  842,394 

Concrete  Encasement  at  127,415 
Three  Road  Crossings 

Kirkwood  Powerhouse  4,419,677 

Kirkwood  Penstock  2,342,000 

San  Joaquin  Pipeline  5,656,941 
No.  3  Section  "A" 

Spillway  Deflector  Walls,  123,122 
O'Shaughnessy  Dam 


New  Moccasin  Warehouse 


109,987 


Electrical  Utilities  and  37,410 
230  KV  Towers  at  Moccasin 


Drainage  Pumping  Station  178,112 
South  Lomita  Canal 


Pier  FF 

Alterations  to 
Central  Terminal 


710,718 


1,255,561 


Demolition  and  Removal  of  26,573 
Obstructions  -  Runway  10R 


%  Completed 
Last  Month 


2 
21 

1 

9 
0 

12 

16 

0 


24 


Alterations  to  Piers  C  135,944 
and  D 


0 
0 

8 


%  Complete      7,  Time 
To  Date  Elapsed 


92 
38 

98 
82 
0 

12 

16 

0 


53 

98 

99 
75 

8 


100 
39 

100 
100 
9 

16 

14 
12 


74 

100 

100 
100 

27 


(Continued) 
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Contract  No.  Title 
Airport  -  Cont'd 


Contract        %  Completed      X  Complete       %  Time 
Amount         Last  Month  To  Date  Elapsed 


A-396 

A-433R 

A-434 

A-440R 

A-448 

A-450 
A-451 

A-452 

A-459 

A-460 

A-461 
A-464 
A-465 


In-runway  Lighting  28L  and  231,594 
Center line  Lighting  Taxiway  J 

Waterproof  &  Roof  Drainage  41,943 
So.  Terminal  Piers  F  &  G 

Traffic  Control  for  Taxiway  9,677 
F  Runways  1L  and  1R 

Baggage  Conveyor  Systems  7  45,375 
&  11  South  Terminal  Building 


Cargo  Bldg-Plot 
6A-Partitions 

South  Oxidation  Pond 

Pavement  Reconstruction 
Taxiway  E 

Apron  Pavement  for  Cargo 
Bldg  5A 

Add  Operations  Area 
Lower  Level  Pier  FF 

Emergency  Battery  Bank 
and  Battery  Charger 

Silt  Removal  1966 

Relocation  of  Taxiway  R 

Drainage  Pumping 
Station  No.  5 


A-471 
Transit  System 


South  Terminal  Baggage 
Facility 


MR-491 
MR- 501 
MR- 506 
MR- 509 


Overhead  Construction 


4,583 

32,400 
219,307 

216,497 

18,743 

3,135 

4,556 
106,151 
43,835 

24,120 
41,317 


Detour  -  18th  at  Freeway  Extens. 

Re-roof  Washington-Mason  10,722 
Cable  Car  Barn 

Painting  -  Fillmore  26,030 
Substation  and  Geary  Carhouse 


Pole  Relocation  for  Clay 
St.  Widening 


8,470 
12 


8 
8 


21 


44 


50 


40 


100 


8 

20 

100 

100 
3 
33 


8 

20 

100 

100 
3 
33 


Awaiting  Certification 


15 

0 
20 


90 
85 
56 

0 


87 


88 


100 


100 


0  80  100 

Awaiting  Certification 


27 

55 

100 

100 
66 
22 


100 
100 
72 
70 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 


John  F.  Shelley  -  Mayor 


MINUTES  OF  PUBLIC  UTILITIES  COMMISSION  MEETING 

December  20,  1966 

Room  282  -  City  Hall 
2:15  p.m. 

COMMISSIONERS 
Oliver  M.  Rousseau,  President 
Thomas  P.  White,  Vice  President 
Stuart  N.  Greenberg 
Thos.  F.  Stack 


James  K.  Carr 


GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


James  J.  Finn 


SECRETARY  AND  ASSISTANT 
GENERAL  MANAGER,  ADMINISTRATIVE 


DEPARTMENTS 


BUREAUS 


Municipal  Railway 
Hetch  Hetchy  Project 
Airport  Department 
Water  Department 


Public  Service 
Accounts 

Utilities  Engineering 
Personnel  &  Safety 
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Call  to  Order 


Present:  Commissioners  Oliver  M.  Rousseau,  Thomas  P. 

White,  Stuart  N.  Greenberg 

Absent:  Commissioner ■ Thos.  F.  Stack 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  White. 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  minutes  of  the  regular  meeting  of  the  commission 
held  November  29,  1966,  were  approved.     Approval  of  the  minutes 
of  the  regular  meeting  held  December  6,  1966,  was  put  over. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolution  was  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


—RESOLUTION  NO.   66-0986  — 


RESOLVED,  That  this  Commission  acknowledges  receipt 
of  and  hereby  consents  to  the  assignment  of  monies  due  or  to 
become  due  Vinnell  Corporation   Contractor,  under  Hetch  Hetchy 
Water  Supply  Contract  iw   379  -  San  Joaquin  Pipeline  No.  3- 
Section  A,  to  the  Bank  of  America  National  Trust  and  Savings 
Association,  Los  Angeles,  California,  and,  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
be  and  is  hereby  authorized  to  execute  for  and  on  behalf  of 
the  Commission  any  and  all  necessary  documents    in  connection 
with  said  assignment. 


******** 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioner  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


—  RESOLUTION  NO.    66-0987  — 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:       Air  California 

Space:  Central  Terminal  Building 
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Upper  Level 

Room  102B.la  276  sq.  ft. 

Room  14  5  240  sq.  ft. 

516  sq.   ft.   @  $1.00  -  $516.00  mo. 

(New)    Room  128.1b  92  sq.   ft.   §     1.00  -       92.00  " 

Lower  Level 

Rooms  3B,  5B,  South  Concourse  1,360  sq.   ft.  @  .50-     680.00  " 
Pier  E,  Lower  Level 

Room  51   (Gate  44)  960  sq.   ft.  @   .50       480.00  " 

Plot  17  -  Paved  Area 

1  Aircraft  position  adjacent 

to  sea  wall  23,000  sq.   ft.   @ . 00625-143 . 75  " 


$1,911.75 

Monthly  Consideration:  $1,911.75 

Effective  Date:     As  determined  by  Airport  General  Manager 

BE  IT  FURTHER  RESOLVED,  That  this  Commission  hereby 
terminates  as  of  the  effective  date  set  forth  above  that 
certain  Airport  Space  or  Use  Permit  previously  issued  to  the 
above  permittee  under  authority  of  Resolution  No.  66-0889 
adopted  November  15,  1966. 

— RESOLUTION  NO.   66-0988 — 

RESOLVED,  That  this  Commission  hereby  confirms  the 
award  of  lease  made  by  the  Director  of  Property  to  Lufthansa 
German  Airlines  of  Room  15-22  and  16-22  in  Pier  "G"  of  the 
South  Terminal  Building  at  San  Francisco  International 
Airport,  as  shown  on  Airport  Drawing  CA-12647,  dated  July 
20,  1965,  containing  approximately  2,037  square  feet  of 
enclosed  area,  for  the  period  commencing  when  the  premises 
have  been  made  available  for  Lessee's  use  and  ending 
August  31,  1969,  unless  sooner  extended  or  sooner  terminated 
as  provided  within  said  lease,  at  a  rental  of  $12,222.00 
per  annum,  being  at  the  rate  of  $6.00  per  square  foot  per 
annum. 

--RESOLUTION  NO.    66-0989 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  certification  of  Debit  Modification  of  Contract 
in  amount  of  $6,387.00  under  AD  Contract  No.  387--Alterations 
to  Piers  C  and  D  at  San  Francisco  International  Airport; 
Wilner  Construction  Company,  contractor;  to  effect  certain 
revisions  in  Concourse  work,  as  well  as  changes  in  interior 
painting,   floor  covering,  ceilings,   sign  removal  and 
reinstallation,  etc.,   in  certain  areas,  all  as  set  forth 
and  described  in  Modification  No.  1. 


66-666 


— RESOLUTION  NO.   66-0990 — 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawings,  identifed  as  Exhibit  "A",  sub- 
mitted by  Texaco,   Inc,  whereby  said  Company,  at  its  own 
and  sole  expense  and  without  rental  credit,  will  install 
a  cathodic  protection  system  and  do  all  necessary  and 
related  work  on  and  at  Plot  3-D  at  San  Francisco  Interna- 
tional Airport?   said  specifications  and  drawings  having  been 
approved  by  the  Utilities  Engineering  Bureau;  and, 
be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
Texaco,  Inc.  to  proceed  with  said  work;  and,  be.  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  'perform- 
ing the  above  construction  and  work  shall  not  unreasonably 
delay,  or  interfere  with  or  prevent,  the  construction  and 
work  being  done  at  the  same  time,  in  the  same  general  area 
by  City,  and  that  if  such  condition  of  delay  or  interference 
or  prevention  is  brought  to  the  attention  of  this  tenant 
by  City's  letter,  it  will  take  immediate  positive  action  to 
remedy  City's  complaint. 


— RESOLUTION  NO.    66-0991 - - 

RESOLVED,  That  this  Commission  hereby  approves  the 
drawings,  identified  as  Exhibit  "A",   submitted  by  United 
Air  Lines,  whereby  said  Company,  at  its  own  and  sole  expense 
and  without  rental  credit,  will  relocate  aircraft  fuel 
hydrants  and  do  all  necessary  and  related  work  at  Gate 
Positions  21  and  27  at  Pier  "C"  at  San  Francisco  International 
Airport;   said  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
United  Air  Lines  to  proceed  with  said  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  arid  on  the 
job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not 
unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at    the  same  time       in  the 
same  general  area  by  City,  and  that  if  such  condition  of 
delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 
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—  RESOLUTION  NO.   66-0992  — 


RESOLVED,  That  this  Commission  hereby  approves 
the  drawings,   identified  as  Exhibit  "A",   submitted  by  Shell 
Oil  Company,  whereby  said  Company,   at  its  own  and  sole 
expense  and  without  rental  credit,  will  install  relaxation 
changers  and  do  all  necessary  and  releited  work  at  its  Satellite 
Plant  No.  1  at  San  Francisco  International  Airport;  said 
drawings  having  been  approved  by  the  Utilities  Engineering 
Bureau  subject  to  notations  marked  thereon;  and,  be  it 
further 

RESOLVED,  That  this  Commission  hereby  authorizes  Shell 
Oil  Company  to  proceed  with  said  work;   and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,   and  on  the 
job  to  insure  that  its  contractors  and  subcontractors  perform- 
ing the  abovu  construction  and  work  shall  not  unreasonably 
delay,  or  interfere  with  or  prevent,  the  construction  ana 
work  oeing  done  at  the  same  time,   in  the  same  same  general 
area  by  City,   and  that  if  such  condition  of  delay  or 
interference  or  prevention  is  brought  to  the  attention 
of  this  tenant  by  City's  letter,   it  will  take  immediate 
positive  action  to  remedy  City ' s.  complaint . 


— RESOLUTION  NO.    66-0993 — 

RESOLVED,  That  this  Commission  hereby  approves 
Traveling  Expense  Vouchers  as  follows: 

$727.29,  expenses  of  General  Manager  of  Public 
Utilities,  James  K.  Carr,   incurred  on  trip  to  Washington, 
D.  C,  December  2-9,   1966,   for  attendance  at  Airport 
Operators  Council  Special  Conference  and  conference  with 
other  government  officials  re  utility  problems. 

$586.20,  expenses  of  Deputy  City  Attorney,  Samuel  E. 
Yee,   incurred  on  trip  to  Syracuse  and  New  York,  New  York, 
November  14-24,   1966,   for  purpose  of  taking  depositions 
in  case  Helen  Seto  Yee  v.  City  and  County  of  San  Francisco, 
Superior  Court  No.  53916. 

— RESOLUTION  NO.    66-0994 — 

WHEREAS,  work  under  Airport  Department  Contract  No. 
398,  additions  to  12  KV  electric  service  and  installation 
of  cable  at  San  Francisco  International  Airport,  has  been 
completed  by  Brayer  Electric  Company,  Contractor;  and 

WHEREAS,  the  Contractor  has  filed  a  claim  for 
compensation  in  the  sum  of  $3,082.74  against  the  City 
for  the  performance  of  work  over  and  above  that  called 
for  in  the  contract,  which  claim  has  been  denied  by 
City;  and 
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WHEREAS ,   the  City  Attorney's  office  has  recommended 
payment  of  all  sums  admitted  by  City  to  be  due  on  said 
contract  and  not  in  dispute;  and 

WHEREAS,  it  is  the  desire  of  the  Contractor  and  the 
City  that  said  payment  be  made  without  prejudice  to  the 
rights  of  either  party  in  connection  with  the  above-mentioned 
dispute . 

NOW,   THEREFORE,   BE  IT  RESOLVED,   That  this  Commission 
hereby  approves  all  of  the  terms  and  conditions  of  that 
certain  agreement  relating  to  said  subject  between  the  City 
and  County  of  San  Francisco,  Public  Utilities  Commission 
and  Brayer  Electric  Company,  a  copy  of  which  is  on  file  in 
the  office  of  this  Commission,  and  authorizes  the  General 
Manager  of  Public  Utilities  to  execute  said  agreement  on 
behalf  of  this  Commission  and  the  City  and  County  of  San 
Francisco . 


--RESOLUTION  NO.  66-0995-- 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Airport  Operating  funds  in  amount  of 
$11,681.00,   to  the  following  appropriations: 

6.725.110.000     Permanent  Salaries  $  5,004.00 

6.725.130.000     Wages  6,677.00 

$11,681.00 

to  provide  funds  for  two  new  positions--an  Electronic 
Maintenance  Technician  and  a  Principal  Accountant — for  the 
efficient  operation  of  the  Airport  Parking  Garage's 
electronic  revenue  control  systems  and  to  audit  the  Garage's 
revenues . 

******* 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,   the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


— RESOLUTION  NO.    66-0996 — 

RESOLVED,  That  this  Commission  hereby  awards  to  the 
lowest  regular  and  responsible  bidder,   the  following 
contracts : 

San  Francisco  Water  Department  Contract  No.   1272 — 
Laying  of  16-Inch  Ductile  and  24-Inch  and  30-Inch  Steel 
Mains  in  Junipero  Serra,  Garfield,   Randolph  and  Other 
Streets,  to  McGuire  &  Hester,   in  the  net  amount  of 
$352,450.00; 
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San  Francisco  Water  Department  Contract  No.   1280 — 
Connections  of  Alameda  Creek  Siphon  No.   3,  to  MGM 
Construction  Company,  in  the  amount  of  $174,765.00;  and 
be  it  further 

RESOLVED,   That  all  other  bids  for  the  above -described 
works  are  hereby  rejected. 

— RESOLUTION  NO.   66-0997 — 

RESOLVED,  That  this  Commission  hereby  approves 
plans  and  specifications,  and  authorizes  Bid  Call: 

WD  Contract  No.   1261 — Laying  of  6-Inch  Cast  Iron 
Main  in  14th  Avenue  between  Quintara  and  Rivera  Streets. 

WD  Contract  No.  1290 — Reconditioning  a  Portion  of 
54-Inch  San  Andreas  Pipeline  in  San  Mateo  County. 


— RESOLUTION  NO.   66-0998 — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and 
occupancy  of  property  as  follows: 

TO:       CITY  OF  MILPITAS 

Permit  to  extend  Wrigley  Drive,   including  appurtenant 
underground  sewer  and  water  lines,  also  a  12  inch  storm  drain 
line  across  a  portion  of  Bay  Division  Pipeline  No.  3 
right  of  way;   said  crossings  being  within  Milpitas 
Industrial  Properties,  Milpitas.     Fee  waived  in  consideration 
of  a  public  agency. 


--RESOLUTION  NO.   66-0999 — 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property,  as  follows: 

TO:  PACIFIC  GAS  AND  ELECTRIC  COMPANY 

Permit  to  extend  a  12  KV  power  line  from  the  Company's 
facilities  easterly  of  Junipero  Serra  Freeway,  under  and 
across  the  Freeway,  to  the  Water  Department's  facilities 
and  Caretaker's  cottage  adjacent  to  the  Crystal  Springs  Dam. 
Fee  waived  as  installation  is  to  serve  this  Department's 
facilities . 


— RESOLUTION  NO.    66-1000 — 

RESOLVED,  That  this  Commission  hereby  authorizes 
issuance  of  Water  Department  Revocable  Permit  covering 
use  and  occupancy  of  property  as  follows: 
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TO:         DONALD  HAYS 


Permit  to  occupy  for  grazing  and  share  crop  purposes 
that  certain  56  acre  parcel  of  land  situated  southerly 
of  the  Town  of  Sunol,  Alameda  County;  said  portion  being 
bounded  on  the  east  by  the  Calaveras  Road,  on  the  south 
by  Maguire  Creek,  on  the  west  by  the  Alameda  Creek  and  on 
the  northwest  by  the  Santa  Clara  Sand  and  Gravel  Company's 
site.     Subject  to  a  consideration  of  $462.00  per  year. 

— RESOLUTION  NO.   66-1001 — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors,  supplemental 
appropriation  of  Water  Department  funds  in  the  amount  of 
$300,00  0  to  appropriation  6.746.719.000 — Army  Street 
Circle  Relocation,  to  provide  funds  for  the  relocation 
of  water  mains  in  the  Army  Street  Circle  area. 

--RESOLUTION  NO.  66-1002-- 

RESOLVED,  That  this  Commission  hereby  approves,  in 
accordance  with  Resolution  No.  16,527,  adopted  July  16,  1956, 
payment  of  claims  in  the  amount  of  $347.55,  made  by  the 
San  Francisco  Water  Department,  month  of  November  1966,  per 
Revolving  Fund  Voucher  No.  2592. 

—RESOLUTION  NO.   66-1003  — 

RESOLVED,  That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department 
Managers,  and  the  City  Attorney,  approves  the  write-off  of 
uncollectible  accounts  receivable  which  are  more  than 
ninety  days  past  due,  month  of  November  1966,  in  the 
amount  of  $1,753.05,  per  San  Francisco  Water  Department 
list  of  November  30,  1966;  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  collections, 
month  of  November  1966,  for  payment  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors,  month  of  November  1966,  in  amount  of  $1,338.36, 
per  Municipal  Railway  list  dated  November  30,  1966;  and,  be 
it  further 

RESOLVED,  That  this  Commission  approves  compromise 
settlements  of  Municipal  Railway  damage  claims,  month  of 
November  1966,  as  follows: 

Debtor  Amount  Billed  Compromise  Settlement 

William  Signoracci  $  140.19  $123.39 
Richard  D.  McDermott       387.61  339.31 

$  527.80  $462.70 
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— RESOLUTION  NO.   66-1004 — 


RESOLVED,  That  this  Commission  approves  that  certain 
form  of  extension  and  amendment  to  the  vending  machine 
agreement  dated  July  30,  1965,  between  the  City  and 
County  of  San  Francisco  and  Owen  W.  Borden,  doing  business 
as  Freeco  Services,  copies  of  which  said  extension  and 
amendment  are  on  file  with  Commission  s  secretary;  whereby 
said  agreement  is  extended  to  June  30,  1967,  and  whereby 
the  amendment  also  provides  for  (a)  an  increase  in  the 
return  to  City  from  3  cents  to  3-1/2  cents  for  each  package 
of  cigarettes  sold,  and  (b)   the  vendor  is  subject  to  the 
non-discriminatory  employment  practices  required  by 
Ordinance  No.  261-66. 


— RESOLUTION  No.  66-0986-MR 


RESOLVED,  that  on  recommendation  of  the  General 
Manager  of  Public  Utilities,  the  General  Manager,  Municipal 
Transit  System, the  General  Claims  Agent  thereof,  and  the 
City  Attorney,  this  Commission  approves  and  hereby  requests 
the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims 
against  the  Municipal  Railway. 


Claimant 

Non-Litigated  Settlements 

TC  Dessie  Brown 

TC  March  E.  Parenti  and 

Micheles 
MC    Edna  E .  Leonard 


Date  of  Accident 

April  28 ,  1966 
June  3,  1966 

June  6,  1966 


Settlement 

$  1,000.00 
1,200.00 

5,000.00 


Litigated  Settlements 


TC  Robert  Greenwood 
MC  Therese  R.  Luzzi 
TC  Horace  S.  Giannini 
TC  Delores  A.  Powder 
TC  Howard  Bell  and 
Frankie  Bell 
TC  Leona  Sieder 
MC  Ray  Dell  Johnson 
TC  Gertrude  Morgan 
TC  Esther  King  and 

Athlene  King,  by  her 
Guardian  ad  Litem 
Pearl  Toublanc 
Florence  L.  MacFee 
Peter  J.  Susnow,  a  minor, 
aka  Peter  J.  Susnow,  Jr, 
aka  Peter  Susnow,  Jr., 
through  his  Guardian 
ad  Litem  Violet 
Ann  Susnow;  Peter  Susnow 
and  Violet  Ann  Susnow 


CC 

MC 


June  11,  1964 
September  3,  1963 
August  31,  1965 
August  31,  1965 
December  31,  1963 


April  6, 
June  28, 
April  1, 
February 


1965 
1965 
1966 

18,  1965 


850.00 
2,500.00 
548.58 
700.00 
725.00 

750.00 
1,000.00 
1,000.00 
1,250.00 
($250.00  is  P.D.) 


February  12,1963 
August  12,  1962 


(748.13 


.750.00 
,748.13 
is  P.D.) 


Appropriation  No.  6.735.804.000 


$33,021.71 
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Resolution  66-0992,  approving  tenant  work  by  United  Air  Lines. 

Mr.  Carr  asked  Airport  General  Manager  George  F.  Hansen  about  the 
arrival  of  the  new  DOS-Si's. 

Mr.  Hansen  said  the  first  plane  will  arrive  the  2nd  of  February 
it  will  be  used  on  the  San  Francisco-Honolulu  run. 

Mr.  Carr  commented  that  this  is  the  most  difficult  nlane  we  will 
have,  in  terms  of  loading,  on  our  runways,  but  our  runways  are 
quite  able  to  take  care  of  this  load. 

Commissioner  Rousseau  stated  this  is  something  that  should  be  brought 
before  the  public — that  Ian  Francisco  is  one  of  the  few  airoorts  that 
can  accommodate  these  planes — the  stretched  out  version  of  the  DC-8 
(an  addition  of  40  feet) . 


********* 


Resolution  66-0995,  supplemental  aoprooriation  for  two  new  employ- 
ments  at  the  Airnort. 

William  J.  Dwyer,  Accounts  Bureau  Director,  explained  that  City 
earned  over  two  and  one  half  million  dollars  in  revenue  from  the 
garage  lease.     In  the  opinion  of  the  auditor,  City  did  not  have  tight 
enough  fiscal  controls.     Therefore,  it  is  planned  to  assign  a  full- 
time  accountant  to  handle  the  garage  account. 

The  electronic  equipment  is  covered  by  a  service  contract  only  until 
October;  at  that  time  it  will  be  necessary  to  have  a  permanent 
electrical  maintenance  technician  for  maintenance. 


********** 


Regarding  the  award  of  W.  D.  Contract  No.  1272,  Commissioner  White 
asked  if  this  work  was  incidental  to  the  maintenance  of  Junioero 
Serra  Blvd.    (included  in  the  State  Highway  System) ,  and  therefore 
eligible  for  gas  tax  monies  paid  to  the  Department  of  Public  Works? 

Mr.  H.  C.  Medbery,     Acting  General  Manager,  Water  Department,  said 
the  pipe  is  to  be  laid  along  Junipero  Serra,  and  that  it  is  strictly 
an  improvement  project  for  the  Sutro  System  and  has  nothing  to  do 
with  the  highway  system. 


************ 


Mr.  Carr  explained  the  supplemental  appropriation  of  $300,000  for 
the  Army  Street  Circle  water  main  relocation.     He  said  this  is  an 
instance  where  the  project  is  essentially  Public  Works,  but  the 
Public  Utilities  Commission  has  been  told  that  Public  Works  cannot 
pay  for  it.     Mr.  Carr  said  in  his  letter  to  the  Commission  he  pointed 
out  that  this  raised  some  basic  policy  questions;     "What  do  we  do 
when  the  Department  of  Public  Works  decides  to  make  some  improvement 
and  it  costs  the  Public  Utilities  Commission  $300,00?"     He  said  a 
copy  went  to  the  Mayor,  Chief  Administrative  Officer  Thomas  J.  Mellon, 
and  the  Board  of  Supervisors,  so  they  are  alerted.     It  is  up  to  the 
Board  of  Supervisors  to  ultimately  determine  the  oolicv,  Mr.  Carr 
said. 
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Communications 


None 


******** 


Ge n e r a  1  J  lan age r  of  Publi c  U t il i t i e s  Calend a r  _I  t em  s_ 
None 


******** 


Roll  Call 


The  Commissioners  wished  a  Very  Merry  Christmas  to  a 


THEREUPON  THE  MEETING  ADJOURNED 
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TO:  MR .  JAMES  K.  CAPR 

General  Manager  of  Public  Utilities 


FROM:  V.  W .  ANDERSON 

General  Manager 

San  Francisco  Municipal  Railway 
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PASSENGER  TRAFFIC  AND  REVENUE 


REVENUE  PASSENGERS: 

September 
October 
November 


1966 
12,131,004 
12,783,686 
12,060,871 


1965 
11,839,746 
12,361,813 
11,847,149 


Difference 


+  291,258 


+  421,873 


+  213,722 


The  following  comparative  information  is  taken  from  the 
most  recent  available  statistics  from  the  American 
Transit  Association. 

September  1966:    Average- -Cities  over  500,000 

population 

Average- -Al 1  City  Transit  Systems 


+  2.46 
+  3.41 
+  1.80 


-  3.45 

-  1.62 


PASSENGER  REVENUE : 

September 
October 
November 
(T)  Tentative 


1966 
$1  ;697,951 
1,772,197 
1,648,213(T) 


1965 
$1,657,596 
1,700,697 
1,619,070 


Difference 
+  $40,355 
+  71,500 
+    29, 143 (T) 


+  2.43 
+  4.20 
+  1.80(T) 


J 
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REVENUE  AND  EXPENDITURES 

Adult  fare  passenger  revenue  for  the  first  five  months  of  this  fiscal  year  was 
3.62%  more  than  for  the  corresponding  period  last  year.    Total  revenues  for  the 
period  from  July  1  through  November  30,  1966,  were  $486,371  more  than  the  budget 
estimate,  and  the  total  expenditures  during  that  period  were  approximately 
$204,793  less  than  the  budget  estimate. 

PRE -CHRISTMAS  TRAFFIC  AND  SCHEDULES 

Schedule  adjustments  for  the  pre-Christmas  shopping  period  have  been  prepared  in 
accordance  with  needs  based  on  previous  experience.  Included  in  the  changes  was 
the  addition  of  two  cable  cars  for  the  Powell  Street  lines. 

Certain  of  the  adjustments  provided  for  additional  round-trip  time  to  absorb  delays 
from  traffic  congestion.    On  some  days,  however,  traffic  congestion  is  so  severe 
that  disruption  to  schedules  is  experienced. 

As  anticipated,  major  traffic  congestion  occurred  in  San  Francisco's  Downtown  dis- 
trict the  Friday  after  Thanksgiving.    This  is  one  of  the  major  shopping  days  of  the 
entire  year.    The  Police  Department  assigned  additional  officers  to  assist  in  hand- 
ling traffic. 

The  Transportation  Department  arranged  to  have  extra  coaches  available  for  serv- 
ice on  Lines  1,  2,  5,  14,  25,  30  and  38  for  fill-in  trips  on  verbal  orders,  as 
needed,  where  delays  to  regular  runs  occurred.    Also,  collectors  were  placed  at 
certain  heavy  boarding  points  to  expedite  loading. 

NEW  YEAR'S  EVE  SERVICE 

On  New  Year's  Eve  no  streetcars  will  be  operated  on  Market  Street  east  of  11th,  and 
no  coaches  will  be  operated  on  Market  east  of  8th  from  11  p.m.  to  1  a.m.  Market 
Street  coach  lines  will  be  rerouted  via  Mission,  and  connecting  shuttle  coach  serv- 
ice will  operate  between  11th  £  Market  and  East  Bay  Terminal  (via  Mission  Street). 


EAST-WEST  GAME 

Special  arrangements  have  been  made  to  handle  passenger  traffic  to  and  from  Kezar 
Stadium  on  Saturday,  December  31,  for  the  traditional  East-West  Game. 


OTHER  SCHEDULE  ADJUSTMENTS 

An  additional  trip  has  been  scheduled  southbound  on  Line  30  Express  in  the  afternoon 
peak  period  due  to  heavy  passenger  traffic  loading. 

On  authorization  of  the  Public  Utilities  Commission,  an  additional  motor  coach  trip 
is  being  run  on  weekdays  from  December  5  through  December  22  to  furnish  transportation 


) 


) 
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for  a  group  of  women  participating  in  the  Adult  Opportunity  Program.    The  coach 
picks  up  part  of  the  group  at  11th  £  Market  at  9:10  p.n.  and  the  remainder  of  the 
group  at  4th  §  Market  at  9:15  p.m.    South  of  the  S.P.  Depot,  the  coach  operates 
in  local  service  via  Line  15  to  Geneva  5  Mission.    Regular  15<f  fares  are  collected. 

LAGUNA  HONDA  MINISUS 

On  December  13,  in  cooperation  with  the  Laguna  Honda  Volunteers,  the  Minibus  was 
parked  on  Powell  Street  adjacent  to  the  Union  Square  Garage  from  3:30  p.m.  to 
5:30  p.m.    Press  announcements  and  signs  invited  individuals  to  place  Christmas 
gifts  in  the  Minibus  for  patients  at  Laguna  Honda  Hospital.    The  response  was 
excellent,  and  it  was  necessary  to  utilize  pieces  of  plywood  to  contain  the  gifts. 

In  accordance  with  arrangements  previously  made  with  the  Laguna  Honda  Volunteers, 
Minibus  service  between  Forest  Hills  Station  and  Laguna  Honda  Hospital  is  extended 
to  cover  the  hours  from  3  p.m.  until  7  p.m.  between  December  15  and  December  31. 
The  Municipal  Railway  staff  has  also  been  authorized  tc  continue  Minibus  service 
during  the  regular  hours  of  operation  between  10  a.m.  and  3  p.m.  during  this  period. 

GENERAL  SIGNUP 

The  annual  General  Signup  which  regularly  takes  place  at  this  season  of  the  year 
was  conducted  from  November  23  to  December  1,  1966,  and  will  take  effect  January 
1.  1967.    Of  1,747  platform  men  on  the  list,  191  elected  to  change  divisions. 

BILLBOARD  SPACE- -TURK  S  FILLMORE  SUBSTATION 

Information  has  been  received  from  Mr.  Philip  L.  Rezos,  Director  of  Property,  that 
the  monthly  rental  of  billboard  space  on  Municipal  Railway  property  at  Turk 
§  Fillmore  is  being  cancelled  as  of  December  31,  1966. 


New  Powell  Cable  No.  91  was  installed  to  replace  worn-out  Powell  Cable  No.  89,  which 
had  been  in  service  108  days.    The  average  life  for  a  Powell  cable  is  90  days. 

New  Mason  Cable  No.  90  was  installed  to  replace  Mason  Cable  No.  86  which  had  been 
stranded  on  November  16,  1966.    That  cable  was  in  service  168  days,  the  normal  life 
being  180  days. 

IMPROVEMENTS  AT  CABLE  CAR  BARN 

A  new  exhaust  system  including  electrical  controls,  fans,  and  duct  work  was  installed 
in  the  hot  tank  pulley  cleaning  room  at  the  Cable  Machinery  Plant.    This  exhaust 
system  has  greatly  improved  conditions  in  this  room,  as  it  reduces  grime  on  the  walls 


NEW  CABLES 
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thus  facilitating  cleaning  operations. 

Aluminum  alloy  barriers  were  installed  at  the  east  end  of  the  cable  winder  pits  and 
mounted  on  the  railings  to  prevent  tar  deposits  being  thrown  onto  the  floor  from 
the  rotating  winder  machinery. 

A  new  grip  handle  and  aluminum  alloy  face  plate  were  installed  on  the  sliding  door 
at  the  Cable  Machinery  Plant  leading  to  the  basement  area. 

MISSION  SUBSTATION 

The  Mission  Substation  was  shut  down  at  5:45  p.m.  on  Monday,  November  28,  1966, 
because  of  a  flash-over  on  #4  rectifier  tank  which  severely  damaged  the  #4  tank 
and  the  insulators  on  #2  tank,  together  with  minor  damage  to  several  other  anode 
shunts  of  the  substation  rectifier  unit. 

The  flash-over  was  caused  by  a  leak  in  the  cooling  water  system.    Only  one  spare 
rectifier  tank  was  on  hand  at  the  station  and  this  was  installed  to  replace  the 
damaged  #4  rectifier.    Repairs  were  also  made  to  the  other  tank  units  by  the 
electrical  personnel  of  the  Power  and  Plant  Department.    One  of  these  tank 
rectifier  units  will  have  to  be  removed  when  new  tank  units  arrive  from  the  Allis 
Chalmers  Manufacturing  Company.    These  tanks  were  ordered  on  an  emergency  order  for 
a  total  cost  of  $4200. 

The  Geneva  Substation  was  started  and  operated  to  take  over  the  lead  of  the  Mission 
Substation  when  it  was  shut  down.    The  Mission  Substation  was  shut  down  from 
November  28,  1966  to  December  1,  1966  and  is  now  back  in  operation. 

MUNI  MAN  OF  THE  MONTH 

Operator  Earl  N.  Greene,  Cap  No.  1190,  became  the  185th  Muni  Man  of  the  Month  at 
ceremonies  conducted  at  Geneva  Division,  November  28.    Commissioner  Thomas  P.  White 
presented  the  Certificate  of  Merit  to  Operator  Greene:    and  Mr.  James  K.  Carr, 
General  Manager  of  Public  Utilities,  participated  in  the  ceremonies. 


VWA.-J 
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(Mrs.  Pobert  A.  Shame 
novel  and,  Ohio  ) 
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-  The  Department  of  Street  Railways'  profit  for  October  was  $83,560,  cutting  the 
eficit  for  fiscal  year  1966-1967  to  $212,013.    Total  ridership  last  month  was  11.4 

r.  passengers,  the  best  October  for  the  DSR  since  1959.    "For  the  first  ten  months 
of  this  year,  patronage  was  7.8  million  passengers  ahead  of  the  1965  figures,  the  largest 
ten-month  increase  the  DSR  has  enjoyed  since  1948,"  DSR  General  Manager  Lucas  S.  Miel 
^rted.    "An  intensive  advertising  and  information  program  was  instituted  a  year  ago, 
ssing  a  money-saving  theme,  'DSR  patrons  smile  all  the  way  to  the  bank.    Beat  the 
high  cost  of  driving,  travel  DSR.'     In  addition,  the  DSR  has  added  beautiful  new  coaches, 
built  new  shelters,  heated  the  Cadillac  Square  and  Capitol  Park  terminals  and  extended 
service."    DSR  fares  still  remain  at  the  1959  level;  four  tickets  for  90  cents,  25  cent 
single  fare,  30  cents  express  fare,  five  cents  for  transfers. 

SAN  DIEGO  -  San  Diego  has  been  selected  as  the  site  for  a  unique  program  which  will  focus 
the  skills  of  physical  and  social  scientists,  industry  and  government  on  urban  transporta- 
tion, it  was  learned  recently. 

The  problem  of  moving  people  quickly,  efficiently  and  economically  is  the  aim  of  the 
program  which  will  apply  the  systems  approach  used  in  weapons  and  space  planning  technology. 
The  results  of  the  program  could  constitute  a  major  breakthrough  which  would  benefit  all 
urban  centers  in  the  United  States  and  the  world.    On  the  basis  of  this,  Mayor  Curran  said 
federal  financial  assistance  is  expected.    San  Diego  is  said  to  have  been  selected  because 
of  the  following  factors:    Modern  and  honest  local  government;  cooperation  among  govern- 
mental agencies  and  civic  organizations;  and  the  fact  that  San  Diego  doesn't  have  too 
much  to  unbuild  in  the  field  of  transportation. 

PHILADELPHIA  -  Shopping  bags  for  the  ladies  and  balloons  for  the  youngsters  were  distributed 
at  Reading  Terminal  and  the  Pennsylvania  Railroad's  Penn  Center  recently  from  9:30  a.m. 
to  3:30  p.m.    The  gifts  were  distributed  by  the  Southeastern  Pennsylvania  Transportation 
Authority  in  cooperation  with  the  two  railroads  to  encourage  the  use  of  trains  on  what  is 
one  of  the  biggest  shopping  days  of  the  year,  the  day  after  Thanksgiving.    Eight  models 
dressed  in  "Miss  Santa  Claus"  costumes  distributed  shopping  bags  with  the  slogan,  "Fast 
Train--Shoppers  Gain"  and  red,  green  and  white  balloons  that  announce,  "I  Ride  a  SEPTA  Train 

SALEM,  OREGON  -  The  winning  nickname  recently  selected  in  the  name-the-buses  contest  for 
Salem  buses  was  "Cherriots"  submitted  by  A.  Kenneth  Yost,  director  of  educational  media 
at  Oregon  College  of  Education  at  Monmouth.    Robert  S.  Moore,  city  finance  director,  also 
reported  that  revenues  from  Salem's  municipal  bus  system  exceeded  operation  and  maintenance 
expenditures  during  the  first  two  months  of  city  ownership. 

BiiCK  HILL  FALLS,  PENNSYLVANIA  -  A  new  audio-visual  transit  advertising  presentation,  in 
preparation  for  the  last  six  months,  was  unveiled  here  recently  for  more  than  250  advertisin 
executives.    Transit  Advertising  Association  utilized  its  new  20-minute  slide  presentation 
to  dramatize  the  medium's  advantages  for  more  than  250  ad-buying  specialists  attending  the 
second  annual  "Advertising  Age"  Media  Workshop. 

BUCK  HILL  FALLS,  PENNSYLVANIA  -  Today's  marketer  is  using  more  imagination  and  better 
graphics  to  capitalize  on  transit  advertising's  impact,  TAA  executive  director  Joseph 
Palastak  told  advertising  executives  at  the  Workshop  convention.    Advertisers  invest 
$29  million  annually  in  Transit  and  volume  has  risen  9  percent  per  year  for  the  last  three 
years.     Palastak  summarized  several  transit  advertising  developments:    The  dimensional 
display  using  plastic  molds;    A  new  idea  for  interior  displays  revolves  around  the  curved 
frame,  a  different  kind  of  dimensional  showcase;    The  optical  effect,  through  the  use  of 
polarized  plastics,  transit  displays  can  produce  eye-catching  optical  effects;  Displays 
in  motion,  for  instance  a  lighted,  continuously  moving  15-second  commercial  is  presented 
in  news  bulletin  style;    The  backlighted  display ,a  ful  1  color  ad  is  printed  on  a  trans- 
lucent sheet  and  special  backlighting  turns  it  into  a  dramatic  color  slide;  Another 
major  tool  is  the  increasing  use  of  color,  available  in  Transit  at  no  added  space  cost 
and  fused  with  bold  design,  a  knock-out  combination. 

NEW  YORK  -  Award  of  a  $46.1  million  contract  for  construction  of  400  new  subway  cars  of 
greatly  advanced  design  was  announced  recently  by  the  New  York  City  Transit  Authority. 
On  the  basis  of  bids  opened  publicly  the  order  went  to  the  St.  Louis  Car  Division  of 
General  Steel  Industries.     It  is  subject  to  approval  by  the  City  Board  of  Estimate  and 
the  Federal  Government.     One-half  of  the  $46,172,000  total  cost  of  the  400  cars  would 
be  paid  for  by  the  City  of  New  York  and  one-half  by  the  Federal  Government. 

KANSAS  CITY,  KANSAS  -  The  Kansas  City  Transit,  Inc.'s  request  for  fare  increases,  similar 
to  those  previously  granted  the  bus  firm  by  the  Missouri  Public  Service  Commission,  were 
recently  approved  by  the  Kansas  Corporation  Commission.    The  new  fares  are  30  cents  for 
adults  with  no  tokens,  which  previously  were  sold  at  four  for  $  1 . 10*  a  three-cent  charge 
for  transfers  which  were  formerly  two  cents  each;  and  a  raise  in  children's  fares  (five 
to  eleven  years  of  age)  to  15  cents,  when  boarding  in  Missouri  and  ten  cents  when 
boarding  in  Kansas. 
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Call  to  Order. 

Present:  Commissioners  Oliver  M.  Rousseau,  Thomas 

P.  White,  Stuart  N.  Greenberg 

Absent:  Commissioners  Thos.  F.  Stack 

President  Oliver  M.  Rousseau  presided. 

Pledge  of  Allegiance  was  led  by  Commissioner  Greenberg. 


On  motion  of  Commissioner  Greenberg,  seconded  by 
Commissioner  White,  the  minutes  of  the  regular  meetings 
of  the  Commission  held  December  6  and  December  13,  1966, 
were  approved.     Approval  of  the  minutes  of  the  regular 
meeting  held  December  20  was  put  over. 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


On  motion  of  Commissioner  White,  seconded  by  Commissioner 
Greenberg,  the  following  resolutions  were  adopted: 

Vote:  Ayes-Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


— RESOLUTION  NO.   66-1005 — 

RESOLVED,  That  this  Commission  approves  plans 
and  specifications,  and  hereby  authorizes  Bid  Call: 

HHWS  Contract  No.  391 — San  Joaquin  Pipeline  No.  3 
Connection  at  Oakdale  Portal  and  Related  Work. 

WD  Contract  No.  1232 — Laying  of  8-Inch  Ductile 
Iron  Main  in  Quint  Street  between  Newcomb  and 
Jerrold  Avenues. 

WD  Contract  No.  1293 — Laying  48-Inch  Steel  Main 
in  James  Rolph  Playground  at  Army  Street  between 
Hampshire  Street  and  Potrero  Avenue. 


— RESOLUTION  NO.   66-1006 - - 

RESOLVED,  That  this  Commission,  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  the  General 
Manager  of  Hetch  Hetchy  Project,  and  the  City  Attorney, 
hereby  approves  the  collections,  month  of  November  1966, 
for  damages  which  the  Department  has  against  miscellaneous 
debtors : 

Bureau  of  Light,  Heat  and  Power                            $  1,195.66 
"     thru  Bureau  of  Delinquent  Revenue   912.92 


$  2,108.58; 

and  hereby  approves  transfer  during  the  month  of  November 
1966,  amount  $1,185.98,  by  the  Bureau  of  Light,  Heat  and 
Power  to  the  Bureau  of  Delinquent  Revenue  for  collection. 
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******** 


On  motion  of  Commissioner  Greenberg,  seconded  by 
Commissioner  White,  the  following  resolutions  were  adopted; 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg 
Absent-Commissioner  Stack 


— RESOLUTION  NO.    66-1007 — 

RESOLVED,  That  this  Commission  approves  the  terms 
and  conditions  and  authorizes  the  issuance  of  the  following 
Airport  Space  or  Use  Permit: 

Permittee:  Ford  Motor  Company 
Space:  Plot  17A  (portion) 

Paved  area  32,000  sq*   ft.   @   .00625  sq.   ft.   -  $200.00  mo. 

Monthly  Consideration:  $200.00 

Effective  Date:     As  determined  by  Airport  General  Manager 


— RESOLUTION  NO.   66-1008 — 

WHEREAS,  on  July  5,  1966,  the  underside  of 
Concourse  E  at  San  Francisco  International  Airport  was 
damaged  by  a  vehicle  owned  and  operated  by  Interstate 
Hosts ,  Inc . ,  and 

WHEREAS,  said  damage  amounting  to  $4,188.27  has 
been  satisfactorily  repaired  at  no  cost  to  the  City  and 
County  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  the  Airport  General  Manager  is 
hereby  authorized  to  execute  all  documents  necessary  to 
release  Interstate  Hosts,  Inc.  from  liability  for  damages 
resulting  from  the  aforesaid  occurrence  of  July  5,  1966, 
at  San  Francisco  International  Airport. 


******** 


On  motion  of  Commissioner  Greenberg,  seconded  by 
Commissioner  White,  the  following  resolution  was  adopted: 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg. 
Absent-Commissioner  Stack 


— RESOLUTION  NO.   66-1009 - - 

RESOLVED,  That  this  Commission  hereby  approves  the 
preliminary  drawings,   identified  as  Exhibit  "A",  submitted 
by  Western  Airlines,   Inc.,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will 
construct  hangar,  shop,  and  office  building,  and  a 
maintenance  building,   and  do  all  other  necessary  and 
related  work  included  in  the  initial  development  of  Plot 


♦ 
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12  at  San  Francisco  International  Airport;  said 
preliminary  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon, 
and  subject  to  the  requirements  of  the  Art  Commission  of 
the  City  and  County  of  San  Francisco. 

******** 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:     Ayes-Commissioners  Rousseau,  White,  Greenberg 
Absent-Commissioner  Stack 


— RESOLUTION  NO.   66-1010 — 

RESOLVED,  That  this  Commission  hereby  approves 
the  specifications  and  drawings,  identified  as  Exhibit  MA" , 
submitted  by  the  United  Air  Lines,  whereby  said  Company,  at 
its  own  and  sole  expense  and  without  rental  credit,  will 
construct  additions  and  do  all  necessary  and  related  work 
to  Hangars  Nos.  10  and  11  at  the  United  Air  Lines  Maintenance 
Base  at  San  Francisco  International  Airport;  said  specif  ica*- 
tions  and  drawings  having  been  approved  by  the  Utilities 
Engineering  Bureau  subject  to  notations  marked  thereon; 
and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
United  Air  Lines  to  proceed  with  said  work  subject  to  the 
requirements  of  the  Art  Commission  of  the  City  and  County 
of  San  Francisco;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and  on  the 
job  to  insure  that  its  contractor  and  subcontractors  per- 
forming the  above  construction  and  work  shall  not  un- 
reasonably delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the 
same  general  area  by  City,  and  that  if  such  condition  of 
delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,   it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


— RESOLUTION  MO.    66-1011 — 

RESOLVED,  That  this  Commission  hereby  approves  the 
specifications  and  drawing,  identified  as  Exhibit  "A",  sub- 
mitted by  Air  California,  whereby  said  Company,  at  its 
own  and  sole  expense  and  without  rental  credit,  will 
construct  passenger  and  operating  facilities  and  do  all 
necessary  and  related  work  in  Pier  "E"  and  the  Central 
Terminal  Building  at  San  Francisco  International  Airport; 
said  specifications  and  drawing  having  been  approved  by 
the  Utilities  Engineering  Bureau  subject  to  notations 
marked  thereon;  and,  be  it  further 
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RESOLVED,  That  this  Commission  hereby  authorizes 
Air  California,  to  proceed  with  the  work;  and,  be  it 
further 

RESOLVED,  That  this  approval  is  given  on  the  condition 
that  this  tenant  of  City  shall  take  all  reasonable  action 
and  precautions  in  its  construction  contracts,  and  on 
the  job  to  insure  that  its  contractor  and  subcontractors 
performing  the  above  construction  and  work  shall  not 
unreasonably  delay,  or  interfere  with  or  prevent,  the 
construction  and  work  being  done  at  the  same  time,  in  the 
same  general  area  by  City,  and  that  if  such  condition  of 
delay  or  interference  or  prevention  is  brought  to  the 
attention  of  this  tenant  by  City's  letter,  it  will  take 
immediate  positive  action  to  remedy  City's  complaint. 


--RESOLUTION  NO.   66-1012 — 

RESOLVED,  That  this  Commission  hereby  approves 
the  specifications  and  drawing,  identified  as  Exhibit  "A", 
submitted  by  Canadian  Pacific  Air  Lines,  Ltd., whereby 
said  Company,  at  its  own  and  sole  expense  and  without 
rental  credit,  will  construct  passenger  and  operating 
facilities  and  do  all  necessary  and  related  work  in  the 
South  Terminal  Building  at  San  Francisco  International 
Airport;  said  specifications  and  drawing  having  been 
approved  by  the  Utilities  Engineering  Bureau  subject 
to  notations  marked  thereon;  and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes 
Canadian  Pacific  Air  Lines,  Ltd.,  to  proceed  with  the 
work;  and,  be  it  further 

RESOLVED,  That  this  approval  is  given  on  the 
condition  that  this  tenant  of  City  shall  take  all 
reasonable  action  and  precautions  in  its  construction 
contracts,  and  on  the  job  to  insure  that  its  contractor 
and  subcontractors  performing  the  above  construction 
and  work  shall  not  unreasonably  delay,  or  interfere 
with  or  prevent,  the  construction  and  work  being  done  at 
the  same  time,   in  the  same  general  area  by  City,  and  that 
if  such  condition  of  delay  or  interference  or  prevention 
is  brought  to  the  attention  of  this  tenant  by  City's 
letter,  it  will  take  immediate  positive  action  to  remedy 
City's  complaint. 


--RESOLUTION  NO.  66-1013-- 

WHEREAS,  The  regulations  for  administering  the 
Federal  Airport  Act,    (49  U.S.C.  1101)  ,  require  that  the 
offer  of  the  United  States  Government  to  pay  a  portion 
of  the  allowable  project  costs  for  Federal-Aid  Airport 
Project  No.   9-04-034-C723 ,   in  the  maximum  amount  of 
$133,731,  be  accepted  by  resolution  of  the  Sponsor's  govern- 
ing body; 

THEREFORE,  BE  IT  RESOLVED,   That  the  Board  of  Supervis- 
ors of  the  City  and  County  of  San  Francisco  is  respectfully 
requested  to  adopt  a  resolution  accepting  this  offer  of 
the  United  States  Government,  which  acceptance  is  to 
be  executed  by  the  Mayor  of  the  City  and  County  of  San 
Francisco,  and  the  General  Manager  of  of  Public  Utilities 
of  the  City  and  County  of  San  Francisco. 
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—RESOLUTION  NO.   66-1014  — 


RESOLVED,  That  this  Commission  approves,  and  authorizes 
the  Airport  General  Manager  to  accept,  the  sum  of  One  Thousand 
Dollars  in  full  settlement  and  compromise  of  all  past  obligations 
of  Jesse  Selby  under  the  terms  of  Airport  Space  or  Use  Permit 
issued  pursuant  to  Resolution  No.  21032  and  terminated  pursuant 
to  Resolution  No.  24413. 


******** 


On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:  Ayes -Commissioners  Rousseau,  White,  Greenberg 

Absent-Commissioner  Stack 


—RESOLUTION  NO.   66-1015  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:       CITY  OF  MILPITAS 

Permit  to  extend  a  25  foot  and  a  29  foot  width  connecting 
driveways  across  portions  of  Bay  Division  Pipeline  No.  3  right 
of  way;  said  improvements  being  southerly  of  Washington  Drive  and 
adjoining  the  Thomas  Russell  School  site,  Milpitas.     Fee  waived 
in  consideration  of  a  public  agency. 


—RESOLUTION  NO.  66-1016  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property  as  follows: 

TO:       CITY  OF  REDWOOD  CITY 

Permit  to  install  and  maintain  a  water  pressure  regulating 
station  appurtenant  to  a  new  service  connection  to  Hetch  Hetchy 
Bay  Crossing  pipelines  adjoining  the  southerly  line  of  Hudson 
Street,  Redwood  City.     Fee  waived  as  permittee  is  a  consumer  of 
the  San  Francisco  Water  Department. 


—RESOLUTION  NO.   66-1017  — 

RESOLVED,  That  this  Commission  hereby  authorizes  issuance 
of  Water  Department  Revocable  Permit  covering  use  and  occupancy 
of  property,  as  follows: 

TO:     STATE  OF  CALIFORNIA 
DIVISION  OF  HIGHWAYS 

Permit  to  construct  the  northbound  "JR"  Line  of  the 
Junipero  Serra  Freeway,  Route  No.  280,  from  a  temporary  junction 
with  Ralston  Avenue,  Route  No.  92,  northerly  to  the  new  San  Mateo 
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Creek  Bridge,  including  a  temporary  connection  at  its  junction 
with  Bunker  Hill  Drive.     Also  a  turbid  water  discharge  line 
appurtenant  to  this  length  of  road  construction.     Fee  waived  in 
consideration  of  a  public  agency. 


— RESOLUTION  NO.   66-1018 — 

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  General  Manager  and  Chief  Engineer, 
San  Francisco  Water  Department,  the  Senior  Claims  Investigator 
thereof,  and  the  City  Attorney,  this  Commission  approves  and 
hereby  requests  the  Controller  to  draw  warrant  in  favor  of 
McGuire  &  Hester,  in  the  amount  of  $550.00,  in  settlement  of 
claim  against  the  San  Francisco  Water  Department,  arising  from 
extra  expense  incurred  in  prosecution  of  Department  of  Public 
Works  Contract,  Specification  No.  22,181  (Revised),  in  which 
certain  Water  Department  facilities  were  not  included  as  named 
obstructions  at  Illinois  Street,  23rd  to  25th  Streets,  San 
Francisco,  California. 


******** 

On  motion  of  Commissioner  Greenberg,  seconded  by  Commissioner 
White,  the  following  resolutions  were  adopted: 

Vote:      Ayes -Commissioners  Rousseau,  white,  Greenberg 
Absent-Commissioner  Stack 

—RESOLUTION  NO.   66-1019  — 

RESOLVED,  That  this  Commission  hereby  requests  the 
Controller's  approval  of  Municipal  Railway  Departmental  Request 
for  Funds,  in  amount  of  $5,000.00,  to  provide  additional  funds 
for  Overtime,  Appropriation  No.  6.735.111.000. 


—RESOLUTION  NO.   66-1020  — 

RESOLVED,  That  the  Commission  authorize  the  General  Manager 
of  Public  Utilities  to  designate  two  persons  to  attend  the  19th 
Annual  Meeting  of  the  Helicopter  Association  of  America  in  Palm 
Springs,  California,  January  15-18  ,  1967  . 


—RESOLUTION  NO,  66-1005-MR— 

RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  General  Manager,  Municipal  Transit  System, 
the  General  Claims  Agent  thereof,  and  the  City  Attorney,  this 
Commission  approves  and  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  Municipal  Railway. 

Claimant  Date  of  Accident  Settlements 

Non-litTgated  Settlements 


cc 

Motors  Insurance  Corporation 

July 

21, 

1966 

$ 

673. 

00 

and  Mohammad  Golshani 

cc 

Abbas  Shamin 

July 

21, 

1966 

1, 

000. 

00 

cc 

Mohammad  Faeghi 

July 

21, 

1966 

1, 

300. 

00 

cc 

Mohammad  Golshani 

July 

21, 

1966 

1, 

650. 

00 

TC 

Mary  Etta  Fagan 

June 

3, 

1966 

1, 

250. 

00 
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TC  Mary  E.  Dunn 

MC  Willie  Lee  Johnson  and 

Albert  Johnson 
MC  Annie  Mae  Norris  and 

Bernard  Norris 
MC  Alice  M  Lyons 

Litigated 

CC  Bernice  Sheehan 

TC  Adela  Escobar 

CC  John  J.  Maldonado,  aka 

John  J.  Maldonado,  Jr. 
MC  Mildred  A.  Dahlberg  and 

Arthur  W.  Dahlberg 
TC  Olive  A.  Allen 
MC  George  R.  Tracy  and 

Rose  Marie  Tracy 
MC  Roberta  Louise  Robinson 

and  Woodrow  Robinson 
MC  Puri  Santos 

Judgment 

MC  Etta  M.  Kulper 


March  7,  1966 
November  22,  1966 

November  22,  1966 

June  4,  1966 


September  20,  1965 
March  13,  1965 
July  16,  1964 

January  19,  1961 

July  17,  1965 
November  29,  1963 


$4,000.00 
695.50 

818.29 

2,100.00 


600.00 
5,000.00 
4,500.00 

5,500.00 

2,750.00 
1,450.00 


(of  which  $706.03  is  P.D.) 
July  20,  1964  1,865.00 

(of  which  $1,019.19  is  P.D.) 
October  26,  1963  1,250.00 


November  28,  1964 
plus  costs 


750.00 
82.75 


Appropriation  No.  6.735.804.000 


$37,234.54 
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At  the  request  of  Acting  General  Manager  of  Public  Utilities  James  J. 
Finn,  Mr.  Moore  explained  the  work  contemplated  under  HHWS  Contract 
391,  San  Joaquin  Pipeline  No.  3  Connection  at  Oakdale  Portal  and 
Related  Work,  which  consists  of  providing  a  connection  at  Oakdale 
Portal  to  accommodate  the  last  link  of  the  No.  3  pipeline  now  under 
construction.     A  fourth  nozzle  will  also  be  installed  at  this  time  to 
provide  for  future  pipeline  No.  4  connection.     Upon  completion  of 
this  work,  pipeline  No.  3,  which  has  been  under  construction  since 
1962,  will  be  a  continuous  78"  diameter  aqueduct  extending  47  miles 
across  the  San  Joaquin  Valley  linking  Tesla  and  Oakdale  Portals. 

******* 

Resolution  66-1009  and  66-1010  approving  tenant  work  drawings,  Western 
Airlines*   $2,500,000  development  of  a  maintenance  base  on  Plot  12,  and 
United  Air  Lines*  $2,500,000  hangar  renovation  for  the  larger  and 
newer  jet  aircraft.     Mr.  Hansen  spoke  of  the  importance  of  this  work, 
the  establishment  of  a  Western  maintenance  base  at  San  Francisco  and 
the  remodeling  of  United 's  hangar  for  the  big  jets. 


******* 


Communications : 
None 


******* 


General  Manager  of  Public  Utilities  Calendar  Items: 
None 


******* 

Acting  General  Manager,  Water  Department,  H.  C.  Medbery  summarized  the 
highlights  of  the  December  Monthly  Report. 

Mr.  Finn  commented  briefly  on  the  section  on  Water  Department  Taxes; 
noting  the  $85,000  increase  over  last  year  in  taxes  on  Water  Depart- 
ment lands  located  in  other  political  jurisdictions.     He  said  this 
points  out  the  importance  of  the  proposed  legislation  approved  by  the 
Public  Utilities  Commission  at  its  December  13  meeting,  re  proposed 
constitutional  amendment  limiting  increases  in  assessed  valuations  on 
land  and  water  rights  owned  by  local  governmental  entities  but  situ- 
ated outside  their  respective  political  boundaries. 

Mr.  Finn  emphasized  the  fact  that  the  Water  Department  furnished  free 
water  in  the  amount  of  $1,225,424  to  San  Francisco  City  departments 
during  1965-66;  a  direct  and  absolute  savings  to  the  taxpayer. 

The  members  of  the  Commission  commented  on  this  and  deplored  the  fact 
that  little  recognition  is  given  to  this  substantial  contribution  to 
the  general  fund. 
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Roll  Call: 


The  Commission  wished  a  happy,  healthy  and  prosperous  New  Year  to  the 
staffs  and  loyal  employees  of  all  the  Utilities  departments,  and  their 
families . 

Mr.  Finn,  on  behalf  of  the  staff,  thanked  the  Commission  and  extended 
best  wishes  for  1967. 

THEREUPON  THE  MEETING  ADJOURNED 
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MEMORANDUM 


December  21,  1966 


TO:     James  K«  Carr 


FROM:    Arthur  H.  Frye,  Jr. 


SUBJECT:     SAN  FRANCISCO  WATER  DEPARTMENT 
MONTHLY  REPORT  to  the 
GENERAL  MANAGER  OF  PUBLIC  UTILITIES 


SAN  FRANCISCO  WATER  DEPARTMENT 


MONTHLY  REPORT 
TO  THE 

GENERAL  MANAGER  OF  PUBLIC  UTILITIES 
December  27,  1966 


SHUTDOWN  FOR  IRVINGTON  PORTAL  CONNECTION 

The  shutdown  of  water  delivery  through  Irvington  Portal  of  the 
Coast  Range  Tunnel  was  successfully  accomplished  on  December  II4., 
This  shutdown  was  necessary  to  permit  the  newly  constructed  Section  A 
of  Bay  Division  Pipeline  No.  Ij.  to  be  connected  to  the  tunnel  portal. 
At  this  point  all  water  imported  from  Hetch  Hetchy  and  Alameda 
sources  is  normally  carried  in  a  single  conduit  —  that  portion  of 
the  Coast  Range  Tunnel  between  Alameda  Creek  Syphon  and  Irvington 
Portal,     The  only  alternate  route  for  water  from  these  sources  is 
through  Niles  Canyon  from  the  Sunol  Filter  Galleries  via  Sunol  Aque- 
duct, Niles  Reservoir  on  the  Niles-Irvington  Pipeline  and  Irvington 
pumps.     The  nominal  capacity  of  these  pumps  is  about  36  mgd  as  com- 
pared with  230  mgd  normally  delivered  through  Irvington  Portal, 

Even  though  consumption  is  at  a  seasonally  lower  rate,  it  was 
necessary  to  secure  the  cooperation  of  every  consumer  supplied  from 
Bay  Division  pipelines  in  order  to  keep  demand  within  the  capacity  of 
the  pumps.     In  order  to  have  30-l|0  mgd  available  to  pump  into  the 
system  it  was  necessary  to  release  Hetch  Hetchy  water  at  Alameda 
Creek  Syphon  to  flow  into  the  Sunol  Filter  Galleries  to  store  up  an 
adequate  water  supply.     This  portion  of  the  Department's  system  had 
not  operated  at  this  capacity  for  many  years  and  never  before  had 
this  system  been  required  to  deliver  water  of  the  quality  which  is 
now  required  by  the  United  States  Public  Health  Service  and  expected 
by  our  customers. 

Upon  completion  of  the  contractor's  work  at  Irvington  Portal, 
the  tunnel  had  to  be  flushed  and  refilled  and  normal  operation  re- 
stored throughout  the  aqueduct  system  from  Hetch  Hetchy  to  Crystal 
Springs  Reservoir, 

The  planning,  coordination  and  operations  required  were 
successfully  carried  out  as  scheduled.    Mr.  Frye  would  like  to  extend 
his  commendations  to  Alameda,  Engineering,  Peninsula  and  Purification 
Divisions  who  were  directly  responsible  for  a  job  well  done. 
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WATER  CONDITIONS 


GROSS  CONSUMPTION  OF  WATER 


Million  Gallons  Per  Day  Average 


5.1$  More 


3.8$  Less 


178.1 


MONTH  OF  NOVEMBER 


Dec.  1 

-1965 


_  J/_  217.0 

205.8 

V 


Dec.  1 
1966 


12  MONTHS  PRECEDING 


WATER  STORED  IN  LOCAL  RESERVOIR 


ON  DECEMBER  16 


MILLION  GALLONS 


16,1$  Less 


19 • 3$  Less 
19 . 729  i 

_  15,922 

f 


1965 


1966 


CALAVERAS 


13.2$  Less 


___^kx8l5 


7V 


90$  of 
10-yr. 

Averag 
Storag 


1966 


PENINSULA  (combined)     =  TOTAL 


Water  was  transported  from  Hetch  Hetchy  sources  at  an  average 
rate  of  222.3  MGD  during  November,  and  the  draft  of  Calaveras  water 
through  Sunol  Valley  Filtration  Plant  averaged  6.8  MGD. 
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WATER  CONDITIONS  (continued) 

The  first  significant  rains  of  the  season  started  early  in 
November  and  by  mid-December  all  rain  gaging  stations  operated  by  the 
Department  were  above  normal  for  that  date.     After  the  early  rains 
had  soaked  the  ground,  runoff  into  reservoirs  was  good,     A  total  of 
3,908  million  gallons  gain  in  storage  has  been  realized  to  date. 

WATER  QUALITY 

The  bacteriological  quality  of  the  water  in  the  Peninsula 
reservoirs  improved  substantially  during  the  month,  permitting  a 
reduction  in  the  chlorine  dosage  of  water  drawn  from  these  sources. 
The  quality  of  the  treated  water  delivered  to  consumers  remained  well 
within  the  limits  of  the  United  States  Public  Health  Service  Drinking 
Water  Standards. 

The  first  heavy  rains  of  the  season  necessitated  the  startup 
of  the  San  Andreas  Creek  Alum  Plant,   and  required  checking  of  the 
drainage  facilities  along  Junipero  Serra  Freeway  construction. 

Numerous  complaints  were  received  from  customers  of  large 
amounts  of  sand,  leaves  and  debris  collecting  in  strainers.  This 
condition  probably  resulted  from  the  operations  required  by  con- 
struction work  at  Robert  C,  Kirkwood  Powerhouse  that  was  reported 
last  month. 

During  the  month  of  November,  17  spot  flushing  operations 
were  carried  out  within  the  city  to  prevent  or  overcome  dirty  water 
conditions • 

SAFETY  -  MOTOR  VEHICLES 

During  the  month  of  November  there  were  only  three  reportable 
accidents;  of  these,  only  one  indicated  the  Water  Department  employee 
was  at  fault.    Mr,  Frye  commended  Department  personnel  upon  this 
report  as  it  is  the  best  since  his  joining  the  Department  a  year  and 
a  half  ago, 

ADMINISTRATIVE  ORGANIZATION 

The  Executive  Division  of  the  Department  recently  accom- 
plished the  reorganization  provided  for  in  the  1966-67  budget. 
Although  all  new  employments  are  either  temporary  or  limited  tenure, 
this  Division  now  has  an  Assistant  General  Manager  Administrative, 
a  Senior  Management  Assistant  and  a  Management  Assistant.  This 
administrative  unit  is  working  with  existing  personnel  to  more 
effectively  carry  out  existing  management  policies  and  to  develop  new 
policies,  procedures  and  organization  toward  improving  departmental 
efficiency.     To  date  major  effort  has  been  directed  toward  budgetary 
procedures . 
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FINANCE 


Collections  for  the  month  of  November  1966  were  $1,913, 31+8 
which  is  an  increase  of  $277»586  over  November  of  last  year.  Collec- 
tions for  the  first  five  months  of  fiscal  year  1966-67  were  $9,176,f>05 
which  is  an  increase  of  $207,876  more  than  for  the  corresponding 
period  a  year  ago. 

Net  paying  sales  (excluding  sales  to  city  departments  for 
which  no  collections  are  made)  for  the  first  five  months  of  fiscal 
1966-67  were  $9,112,978  which  was  $771,768  more  than  for  the  cor- 
responding period  a  year  ago. 

i  SERVICE  RENEWALS 

During  the  month  of  November,  1+82  service  renewals  were  com- 
pleted.    There  were  6,060  renewal  orders  uncompleted  as  of  December  1, 
1966. 

WATER  DEPARTMENT  TAXES 

The  first  installment  of  taxes  on  Water  Department  lands 
located  in  other  political  jurisdictions  has  been  paid.     The  total 
Water  Department  taxes  to  other  jurisdictions  for  1966-67  amounts  to 
$1,087,793  which  is  an  increase  of  $85,6l6  over  the  previous  year. 
In  addition  to  the  above,   the  Water  Department  furnishes  water  to 
San  Francisco  city  departments  as  Non-Paying  Municipal  Accounts. 
During  1965-66  this  amounted  to  $l,225,U2l+. 


